Arthur  D.  Buzby,  C.  E. 


GIFT  OF 


Arthur  D.  Buzby,  C.  E. 


Compliments  of  .   .  . 

Metropolitan  Water  and  Sewerage  Board. 

HENRY  H.  SPRAGUE,  Chairman. 
HENRY   P.   WALCOTT. 
JAMES  A.    BAILEY,  Jr. 

1  AsHBURTON  Place, 

BOSTON. 
WiLLiA.n  N.  Davenport,  Secretary. 


Arthur  D.  Buzby,  C.  E. 

PUBLIC   DOCUMENT  ....  ....  No.  57. 


FIRST  ANNUAL  REPORT 


Metropolitan  Water  and 
Sewerage  Board. 


Ja:n^uary   1,  1902 


BOSTON  : 

WRIGHT   &   POTTER  PRINTING   CO.,    STATE  PRINTERS, 

18  Post  Office  Square. 

1902. 


/^o  / 


CONTENTS. 


PAGE 

1.    Organization  and  Administration, 1 

(1)  Board,  Officers  and  Enijiloyes, 1 

(2)  Offices  and  Buildings, 4 

(3)  Conveyancing 5 

II.    Waterworks  —  Construction 6 

(1)  Waciiusett  Dam  and  Reservoir 6 

(a)  Wachusett  Dam 6 

(6)  Wachusett  Reservoir 7 

(e)  Location,  Construction  and  Discontinuance  of  Roads 8 

((/)  Relocation  of  the  Central  Massachusetts  Railroad 9 

(e)  Clinton  Catholic  Cemetery, 9 

(/)  Sanitary  Inspection  of  Watershed, 9 

(2)  Improvement  of  Lake  Cochituate, 10 

(a)  Snake  Brook  Meadow, • 11 

(6)  Began  Brook  Meadow, 11 

(3)  Chestnut  Hill  and  Spot  Pond  Pumping  Stations, 12 

(4)  Forbes  Hill  Reservoir  and  Standpipe  at  Quincy 12 

(5)  Stoneham  Pipe  Lines  and  Bear  Hill  Reservoir 13 

(6)  Weston  Aqueduct  and  Reservoir, 13 

(7)  Pipe  Laying, 14 

(8)  Police  Protection, 15 

(9)  Purchases  and  Takings  of  Land 15 

(10)  Claims  and  Settlements  for  Loss  of  Business, 19 

(11)  Claims  and  Settlements  for  Loss  of  Employment, 19 

(12)  Claims  and  Settlements  for  Depreciation  of  Real  Estate 19 

(13)  Claims  of  the  Cities  of  Boston,  Maiden,  Medford  and  Melrose 20 

III.  Water  Works  — Maintenance 20 

(1)  Operation  of  Works 20 

(2)  Storage  Reservoirs, 21 

(3)  Distributing  Reservoirs, 22 

(4)  Aqueducts» 22 

(5)  Pumping  Stations, 23 

(6)  Clinton  Sewerage  and  Filtration  Works 24 

(7)  Sanitary  Inspection  and  Regulations, 24 

IV.  Water  Works  —  Financial  Statement 25 

(1)  Metropolitan  Water  Loan,  Receipts  and  Assessments, 25 

(2)  Expenditures  for  the  Different  Works 29 

(3)  Detailed  Financial  Statement, 32 

(a)  Expenditures  and  Disbursements 32 

(h)  Receipts 39 

(c)  Assets, 40 

(rf)  Liabilities 43 

V.    Sewerage  Works  —  Construction 43 

(1)  North  Metropolitan  System, 43 

(2)  South  Metropolitan  System .  44 

(3)  Quincy  Pumping  Station 46 

(4)  Purchases  and  Takings  of  Land 47 

VI.    Sewerage  Works  —  Maintenance, 49 

(1)  North  Metropolitan  System, 49 

(2)  South  Metropolitan  System, 49 


Ll. 


iv  CONTENTS. 

TXOB- 

VII.    Sewerage  Works— Financial  statement 49 

(1)  Construction  Loans  and  Receipts 49 

(rt)  North  Metropolitan  System, 49 

(6)  South  Metropolitan  System 50 

(c)  Metropolitan  Sewerage  Loans  Sinking  Fund 51 

(2)  Annual  Appropriations  and  Receipts, 52 

(3)  Annual  Assessments 52 

(4)  Expenditures  for  the  Different  Works, 53 

(5)  Detailed  Financial  Statement ,       ....  55^ 

(a)  Expenditures  and  Disbursements 55 

(6)  Receipts, 58 

(c)  Assets, 59 

(d)  Liabilities, 60 

VIII.    Admission  of  Other  Municipalities  into  the  Metropolitan  Water  District,      ...  61 

IX.    Additional  Loans  and  Changes  of  Assessments  for  Metropolitan  Water  Works,         .  61 

■   X.    Measures  to  prevent  Waste  and  Excessive  Use  of  Water, 62: 

XI.    Electrolysis  affecting  Iron  Pipes, 65 

XII.    Recommendations  for  Legislation, 66 

XIII.    Future  Work, 6T 


Report  of  Chief  Engineer 68 

Organization, 68 

Force  employed  on  Works, 69 

Arrangement  of  Report, 69 

Construction, 70 

Contracts, 70 

Reservoir  Department 71 

Korth  Dike, ; 72 

Relocation  and  Construction  of  Roads, 7!J 

Removal  of  Soil, 74 

Contiacts, 76 

Land  Surveys, 81 

Real  Estate,  Care  and  Disposal 81 

Sanitary  Inspection, 82 

Removal  of  Bodies  from  St.  John's  Catholic  Cemetery, 8S 

Engineering, 83 

Dam  and  Aqueduct  Department 83 

Wachusett  Dam, 84 

Plant, 84 

Quarry 87 

Excavation  at  Dam, 88 

Masonry 90 

Comparison  of  Work  done  with  Total  Amount ,92 

Mortar  Experiments, 92 

Relocation  of  Central  Massachusetts  Railroad, '.94 

Gagings  of  South  Branch  of  the  Nashua  River, 94 

Real  Estate,  Care  and  Disposal 97 

Cement  Tests, 97 

Sudbury  Department, 98 

Improvement  of  Lake  Cochituate 98 

Snake  Brook  Meadow, 100 

Pegan  Brook  Meadow, 101 

Weston  Aqueduct  Department, 102 

General  Statement, 103 

Description  of  Works, 104 

Pipes  from  Sudbury  Dam  to  Head-house, 106 

Masonry  Aqueduct  and  Tunnels 106 

Siphons  and  Siphon  Chambers, 107 

Weston  Reservoir  and  Open  Channel, 108 

Culverts  and  Crossings, 109 

Contracts 109 


CONTENTS.  V 

PAOC 

Report  of  Chief  Engineer  —  Conchidetl. 

Weston  Aqueduct  Department—  Concluded. 

Progress  of  Work  and  IMateiialB  used, 117 

Engineering, 118 

Distribution  Department 119 

Pipe  Laying, 121 

Bear  Hill  Reservoir, 121 

Forbes  Hill  Reservoir  and  Masonry  Tower, 122 

Low-service  Pumping  Station  at  Chestnut  Hill  and  Northern  High-service  Pumping 

Station  at  Spot  Pond 124 

Miscellaneous 125 

Engineering 120 

Oflice  Force, , 127 

Accidents, 130 

Maintenance 130 

Organization  of  Maintenance  Force, 130 

Rainfall  and  Yield 131 

Storage  Reservoirs, 131 

Sources  from  which  Water  has  been  taken, 136 

Aqueducts 137 

Wachusett 137 

Sudbury, 137 

Cochituate 138 

Pumping  Stations 139 

Chestnut  Hill  High  Service, 140 

Chestnut  Hill  Low  Service, 142 

Spot  Pond 142 

West  Roxbury, 143 

Arlington 144 

East  Boston 145 

Consumption  of  Water 145 

Quality  of  Water, 147 

Biological  Laboratory, 149 

Sanitary  Inspection, 150 

Drainage  of  Swamps 152 

Distributing  Reservoirs 153 

Chestnut  Hill  Reservoir, 153 

Waban  Hill  Reservoir, 154 

Forbes  Hill  Reservoir  and  Standpipe, 154 

Spot  Pond 154 

Mystic  Reservoir 154 

Fells  Reservoir, 154 

Mystic  Lake 155 

Pipe  Yards 155 

Pipe  Lines, 155 

Electrolysis 157 

Clinton  Sewerage, 157 


Report  of  Engineer  of  Sewerage  Works 160 

Organization ISO 

Metropolitan  Sewerage  Districts 161 

Areas  and  Development, 161 

Areas  and  Populations, 162 

Metropolitan  Sewers 162 

Sewers  purchased, 162 

Sewers  constructed  and  their  Connections 164 

Cost  of  Construction 165 

Construction  and  Additions  since  September  30, 1900 165 

Tables  of  Areas,  Populations,  Sewer  Mileage,  etc 166 

Increase  in  Population,  Sewer  Mileage,  etc., 166 


vi  CONTENTS. 

FAGB 

Report  of  Engineer  of  Sewerage  Works  —  Continued. 
Metropolitan  SewerB—Coficludeii. 

Pumping  Stations  and  Pumpage, 167 

High-level  Sewer 167 

Construction  on  North  Metropolitan  System, 168 

Additions  to  Pumping  Plant,  Alewife  Brook  Station, 168 

Sewer  Construction  in  Chelsea  and  Everett,  and  Extension  to  Wakefield,    ...  168 

Details  of  Contract  Sections  (Table), 169 

Additional  Outlets  in  Chelsea  and  Everett 170 

Section  56,  Chelsea '  .       .    ' 170 

Section  57,  Chelsea, 170 

Extension  to  Wakefield 171 

Section  58,  Maiden  and  Melrose, 171 

Section  59,  Melrose, 172 

Section  60,  Melrose, 173 

Construction  on  South  Metropolitan  System, 174 

Neponset  Valley  Sewer,  West  Roxbury  and  Newton, 174 

Section  30, 174 

Quincy  Pumping  Station, 174 

«           High-level  Sewer  Construction 175 

Route  of  High-level  Sewer 175 

Detailsof  Contract  Sections  (Tables), 177 

Type  of  High-level  Sewer, 180 

Section  43,  Quincy  and  Hull, .181 

Section  47,  Quincy 181 

Sections  48  and  49,  Quincy,  Culverts  and  Embankments, 181 

Section  49,  Quincy 183 

Section  50,  Quincy 184 

Section  51,  Quincy 184 

Section  52,  Quincy 185 

Section  53,  Quincy 186 

Section  54,  Quincy, 186 

Section  55,  Quincy  and  Milton, 187 

Section  56,  Milton, 188 

Section  57,  Milton, 188 

Section  58,  Milton, 189 

Section  59,  Milton 189 

Section  60,  Milton, 190 

Section  62,  Milton 190 

Section  63,  Milton, 190 

Section  65,  Hyde  Park 191 

Section  66,  Hyde  Park 192 

Section  67,  Hyde  Park 192 

Section  68,  Hyde  Park  and  West  Roxbury, 193 

Section  69,  West  Roxbury 193 

Section  70,  West  Roxbury, 194 

Section  71,  West  Roxbury, 195 

Section  72,  West  Roxbury, .  195 

Section  73,  West  Roxbury 196 

Section  74,  West  Roxbury  and  Roxbury 197 

Section  75,  Roxbury 198 

Section  76,  Roxbury 199 

Section  77,  Roxbury 199 

Cement  Testing, 199 

Maintenance 201 

Scope  of  Work  and  Force  employed 201 

North  Metropolitan  System  (Table), 202 

South  Metropolitan  System  (Table), 203 

Whole  Metropolitan  System  (Table), 204 

Capacity  and  Results 205 

Deer  Island  Pumping  Station, 205 

East  Boston  Pumping  Station, 206 


CONTENTS.  vii 

PAGE 

Report  of  Engineer  of  Sewerage  Works—  Concluded. 
Maintenance—  Concluded. 

Capacity  and  Results  —  Concluded. 

Charlestown  Pumping  Station 207 

Alewife  Brooli  Pumping  Station 208 

Quinoy  Pumping  Station 209 

Cost  of  Pumping 209 

Deer  Island  Pumping  Station, 209 

East  Boston  Pumping  Station 210 

Charlestown  Pumping  Station 210 

Alewife  Brook  Pumping  Station, 210 

Quincy  Pumping  Station ".  211 

Material  intercepted  at  the  Screens 211 

Care  of  Special  Structures, 211 


Appendix  No.  1.  —  Contracts  relating  to  the  MetropolitanJWater  Works  made  and  pending 

during  the  Year  1901, 214 

Appendix  No.  2.  — Cement  Tests  made  on  Metropolitan  Water  Works, 229 

Appendix  No.  3.  —  Tables  relating  to  the  Maintenance  of  the  Metropolitan  Water  Works,     .      233 

Table  No.    1.  — Monthly  Rainfall  at  Various  Places  on  the  Metropolitan  W^ater  Works 

in  1901 233 

Table  No.   2.  —  Rainfall  at  Jefferson,  Mass.,  in  1901, 2.34 

Table  No.    3.  —  Rainfall  at  Framingham,  Mass.,  in  1901, 235 

Table  No.    4. —  Rainfall  at  Chestnut  Hill  Reservoir  in  1901, 236 

Table  No.    5.  — Rainfall  on  the  Sudbury  Watershed,  1S75  to  1901, 23S 

Table  No.   6.  — Yield  of  Sudbury  Watershed  in  Gallons  per  Day  per  Square  Mile  from 

1875  to  1901 239 

Table  No.    7.  — Sudbury  River,  — Statistics  of  Flow  of  Water,  Storage  and  Rainfall  in 

1901, 241 

Table  No.    8.  — Lake  Cochituate,  — Statistics  of  Flow  of  AVater,  Storage  and  Rainfall  in 

1901 " -242 

Table  No.   9.  —  Nashua  River,  —  Statistics  of  Flow  of  Water,  Storage  and  Rainfall,  July, 

1896,  to  December,  1901,  inclusive, 243 

Table  No.  10.  — Yield  of  the  Nashua  River  in  Gallons  per  Day  per  Square  Mile  from 

1897  to  1901 245 

Table  No.  11.  — Elevations  of  Water  Surfaces  of  Reservoirs  above  Boston  City  Base  at 

the  Beginning  of  Each  Month, 246 

Table  No.  12.  — Times  when  the  Sudbury  and  Cochituate  Aqueducts  have  been  in  Ser- 
vice,  and  the  Sources  from  which  the  Supply  for  the  Sudbury  Aqueduct 
has  been  drawn, 247 

Table  No.  13.  — Average  Daily  Quantity  of  Water  flowing  through  Aqueducts  in  1901,  by 

Months, 248 

Table  No.  14.  — Statement  of  Operations  of  Engines  Nos.  1  and  2  at  Chestnut  Hill  High- 
service  Pumping  Station  for  the  Year  1901 249 

Table  No.  15.  — Statement  of  Operations  of  Engine  No.  3  at  Chestnut  Hill  High-service 

Pumping  Station  for  the  Year  1901, 250 

Table  No.  16.  — Statement  of  Operations  of  Engine  No.  4  at  Chestnut  Hill  High-service 

Pumping  Station  for  the  Year  1901, 251 

Table  No.  17.  — Statement  of  Operations  of  Engines  Nos.  5, 6  and  Tat  Chestnut  Hill  Low- 
service  Pumping  Station  for  the  Year  1901, 252 

Table  No.  18.  — Statement  of  Operations  of  Engine  No.  8  at  Spot  Pond  Pumping  Station 

for  the  Year  1901, 253 

Table  No.  19.  — Statement  of  Operations  of  Engine  No.  9  at  Spot  Pond  Pumping  Station 

for  the  Year  1901, 254 

Table  No.  20.  — Average  Daily  Consumption  of  Water  in  Cities  and  Towns  in  the  Metro- 
politan Water  District  and  the  Town  of  Swampscott,  supplied  wholly 
or  in  Part  by  the  Metropolitan  Works, 255 

Table  No.  21.  — Average  Daily  Consumption  of  Water  from  the  Low  Service,    ...      255 


viii  CONTENTS. 

PAGE 

Appendix  No.  3  —  Concluded. 

Table  No.  22. —  Average  Daily  Consumption  of  Water  from  the  Southern  High  Ser- 
vice  2.56 

Table  No.  2.3.  — Average  Daily  Consumption  of  Water,  in  Million  Gallons,  from  the 

Northern  High  Service, 256 

Table  No.  24. —  Average  Daily  Consumption  of  Water  from  the  Southern  Exti-a  High 
Service  in  West  Roxbury  and  the  Northern  Extra  High  Service  in 
Arlington 257 

Table  No.  25.  — Consumption  of  Water  in  the  Metropolitan  Water  District,  as  constituted 

December  31,  1901,  and  the  Town  of  Swampscott,  1893  to  1901,  .        .        .      257 

Table  No.  26.  —  Consumption  of  Water  in  the  Metropolitan  Water  District  and  Swamp- 
scott, 1890  to  1901, 258 

Table  No.  27.  —  Chemical  Examinations  of  Water  from  the  Nashua  River  above  the  Tem- 
porary Dain  at  Clinton, 259 

Table  No.  28.  —  Chemical  Examinations  of  Water  from  Framingham  Reservoir  No.  3,      .     260 

Table  No.  29.  — Chemical  Examinations  of  Water  from  Lake  Cochituate 261 

Table  No.  30. —  Chemical  Examinations  of  Water  from  Spot  Pond,  Stoneham,    .        .        .      262 

Table  No.  31.  —  Chemical  Examinations  of  Water  from  a  Faucet  at  the  State  House, 

Boston, 263 

Table  No.  32.  — Averages  of  Examinations  of  Water  from  Various  Parts  of  the  Metro- 
politan Water  Works,  1901 264 

Table  No.  33.  —  Chemical  Examinations  of  Water  from  a  Faucet  in  Boston,  from  1888  to 

1901 265 

Table  No.  34.  —  Microscopical  Examinations  of  Water  from  Various  Parts  of  the  Metro- 
politan Water  Works,  1901, 265 

Table  No.  35.  — Bacterial  Examinations  of  Water  fi'om  Various  Parts  of  the  Metropol- 
itan Water  Works,  1901, 272 

Table  No.  36.  —  Examinations  of  Water  from  Brooks  entering  Reservoirs,  1901,         .       .      272 

Table  No.  37.  — Turbidity  of  Water  from  Various  Parts  of  the  Metropolitan  Water  Works, 

1901 ;        .        .      273 

Table  No.  38. —  Colors  of  Water  from  Various  Parts  of  the  Metropolitan  Water  Works, 

1901, 275 

Table  No.  39.  —  Temperatures  of  Water  from  Various  Parts  of  the  Metropolitan  Water 

Works,  1901 277 

Table  No.  40.  — Temperatures  of  the  Air  at  Three  Stations  on  the  Metropolitan  Water 

Works,  1901 278 

Table  No.  41.  —  Table  showing  Length  of  Main  Lines  of  Pipes  and  Connections  owned 
and  operated  by  Metropolitan  Water  and  Sewerage  Board,  and  Num- 
ber of  Valves  set  in  Same, 279 

Table  No.  42.  — Statement  of  Cast-iron  Hydrant,  Blow-ofi  and  Drain  Pipes  laid  to 
December  31, 1901,  owned  and  operated  by  the  Metropolitan  Water  and 
Sewerage  Board, 280 

Table  No.  43.  — Length  of  Water  Pipes,  Four  Inches  in  Diameter  and  Larger,  in  the 

Several  Cities  and  Towns  supplied  by  the  Metropolitan  Water  Works,      281 

Table  No.  44.  —  Number  of  Service  Pipes,  Meters  and  Fire  Hydrants  in  the  Several  Cities 

and  Towns  supplied  by  the  Metropolitan  Water  Works 282 

Appendix  No.  4.  —  Report  upon  Official  Tests  of  Four  New  Pumping  Engines  at  the  Chestnut 
Hill  Low-service  and  Spot  Pond  Pumping  Stations,  made  by  Dexter 
Brackett,  Engineer  of  Distribution  Department,  and  W.  J.  Sando, 
M.E.,  representing  the  Holly  Manufacturing  Company,    ....      283 

Appendix  No.  5. —  Summary  of  Statistics  for  the  Year  1901 294 

Appendix  No.  6.  —  Report  and  Award  of  Apportionment  Commissioners  regarding  the  North 

Metropolitan  System  of  Sewerage 297 

Appendix  No.  7.  — Legislation  of  the  Year  1901  affecting  the  Metropolitan  Water  and  Sewer- 
age Board, 301 


CONTENTS.  ix 


LIST  OF   ILLUSTRATIONS. 

PAGE 

Spot  Pond  —  View  of  Northwesterly  Part  after  Improvement Frontispiece. 

Wachusett  Dam  —  Showing  Progress  of  Masonry  Construction  on  Decemljer  31, 1901,    .       .  G 

Forbes  Hill  Reservoir  and  Standpipe  —  Partially  constructed, 12 

High-level  Sewer  — Construction  with  Trench  Machine,  in  South  Street,  passing  Hemlock 

Hill, 44 

High-level  Sewer  — Construction  of  Tunnel  in  Sand,  Forest  Hills, 46 

Wachusett  Reservoir  — Stripping  and  Removal  of  Soil  in  Boylston, 74 

Wachusett  Dam  —  Filling  above  Dam  in  Winter  by  Cableway S8 

Wachusett  Dam  —  Excavation  at  Time  of  beginning  Masonry  Construction,     .       .       .       .  'M 

Map  of  the  Route  of  the  Weston  Aqueduct 104 

Weston  Aqueduct  — Typical  Cross-sections, 106 

Weston  Aqueduct  — Section  on  Embankment,  during  Construction, 112 

High-level  Sewer— Construction  in  Open  Cut  through  Rock,  in  Adams  Street,  East  Milton,  180 

High-level  Sewer  —  Construction  with  Excavating  Machine,  in  Brook  Road,  Milton,       .        .  190 

High-level  Sewer  — Construction  of  Tunnel  in  Rock,  in  Ruskin  Road,  Hyde  Park,  .  .  .  192 
High-level  Sewer  — Construction  of    Circular  Tunnel  with  Air  Compressor  and   Metallic 

Shield,  in  Centre  Street,  Jamaica  Plain 196 

Map  showing  Metropolitan  Sewerage  District, 212 


Arthur  D.  Buzby,  C.  E. 


Metropolitan  Water  and  Sewerage  Bomd, 


To  the  Honorable  the  Senate  and  House  of  Rejyresentatives  of  the  Commonwealth 
of  Massachtisetts  in  General  Court  assembled. 

The  Metropolitan  Water  and  Sewerage  Board,  established  under 
the  provisions  of  chapter  168  of  the  Acts  of  the  year  1901,  respect- 
fully submits  its 

FIEST    ANNUAL    REPORT. 

The  Metropolitan  "Water  Board  and  the  Board  of  Metropolitan 
Sewerage  Commissioners  were  consolidated  by  the  said  Act  of  the 
year  1901,  which  was  approved  and  took  effect  on  March  20.  The 
present  report  is  made  to  embrace  the  work  and  operations  of  the 
Metropolitan  Water  Board  for  the  period  beginning  with  January  1, 
1901,  the  date  of  its  last  annual  report,  to  March  20,  1901  ;  and 
of  the  Board  of  INIetropolitan  Sewerage  Commissioners  for  the  period 
beginning  with  October  1,  1900,  the  date  of  its  last  annual  report, 
to  March  20,  1901  ;  and  of  the  Metropolitan  Water  and  Sewerage 
Board  from  its  organization  to  and  including  December  31,  1901. 
The  previous  report  of  the  Water  Board  was  the  sixth  annual  report, 
and  of  the  Sewerage  Commissioners  the  twelfth  annual  report. 

I.     ORGANIZATION   AND   ADMINISTRATION. 
(1)  Board,  Officers  axd  Employes. 

Prior  to  the  consolidation  of  the  two  Boards,  the  Metropolitan 
Water  Board  consisted  of  Henry  H.  Sprague,  chairman,  Wilmot  R. 
Evans  and  Henry  P.  Walcott,  M.D.  ;  and  the  Board  of  Metropolitan 
Sewerage  Commissioners  consisted  of  James  A.  Bailey,  Jr.,  chair- 
man, Tilly  Haynes  and  George  A.  Kimball. 

The  consolidated  Board  was  constituted  by  the  appointment  of 
Henry  H.  Sprague,  chairman,  Henry  P.  Walcott,  M.D.,  and  James 
A.  Bailey,  Jr.  William  N.  Davenport  was  appointed  secretary  and 
executive  officer  of  the  Board,  and  Alfred  F.  Bridgman,  auditor  and 
purchasing  agent.  Prior  to  the  organization  of  the  new  Board,  Mr. 
Davenport  and  Mr.  Bridgman  had  served  in  the  same  capacities  in 
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the  Water  Board.  Herbert  E.  Bray  ton  held  the  position  of  clerk 
and  auditor  of  the  Sewerage  Commission  prior  to  the  consolidation. 

The  administrative  office  force  has  comprised  a  l30ok-kee})er,  two 
assistant  book-keepers,  an  assistant  in  auditing,  a  paymaster,  a 
supply  clerk,  two  general  clerks,  four  stenographers,  a  telephone 
operator,  two  messengers,  a  janitor  and  a  fireman. 

Alfred  C.  Vinton,  conveyancer,  and  George  D.  Bigelow,  assistant 
conveyancer,  of  the  Water  Board,  have  continued  in  charge  of  the 
work  of  conveyancing  of  the  consolidated  Board.  They  have  been 
assisted  by  Miss  Alline  E.  Marcy,  title  examiner,  and  by  one  ste- 
nographer, and,  for  a  portion  of  the  time,  by  two  stenographers.  It 
has  been  necessary  to  employ  Miss  Celia  M.  Tibbetts  a  part  of  the 
time  for  service  at  the  Worcester  Registry  of  Deeds. 

Frederic  P.  Stearns,  the  chief  engineer  of  the  Water  Board,  was 
appointed  chief  engineer  of  the  consolidated  Board,  with  special 
charge  of  the  Water  Works. 

Joseph  P.  Davis,  Alphonse  Fteley  and  Hiram  F.  Mills  have  been 
continued  as  consulting  engineers. 

For  the  Water  Works  the  following  have  also  been  continued  in 
charge  of  the  various  departments :  Dexter  Brackett,  engineer  of 
Distribution  Department ;  Desmond  FitzGerald,  engineer  of  Sud- 
bury Department ;  Thomas  F.  Richardson,  engineer  of  Dam  and 
Aqueduct  Department;  Hiram  A.  Miller,  engineer  of  Reservoir 
Department ;  Horace  Ropes,  engineer  of  Weston  Aqueduct  Depart- 
ment ;  and  Alfred  D.  Flinn,  principal  office  assistant. 

The  engineering  force  employed  on  the  Water  Works,  in  con- 
struction and  maintenance,  has,  upon  the  average  during  the  year, 
comprised,  in  addition,  9  division  engineers,  33  assistant  engineers 
and  others  in  various  engineering  capacities  and  as  sanitary  in- 
spector, clerks,  stenographers  and  messengers,  to  the  number  of 
120, — in  all,  162.  The  maximum  engineering  force  employed  at 
any  one  time  during  the  year  on  construction  and  maintenance  w-as 
190. 

There  have  also  been  employed  inspectors,  other  than  engineering 
inspectors,  to  the  maximum  number  of  12,  Day-labor  forces  under 
the  general  supervision  of  the  engineers  and  the  inmiediate  direction 
of  foremen,  varying  in  numbers  from  time  to  time,  have  been  em- 
ployed in  pipe  laying,  in  general  improvements  and  repairs  and  in 
the  performance  of  minor  operations. 
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In  addition,  a  regular  maintenance  force  has  been  required  at  the 
pumping  stations  and  upon  the  reservoirs,  aqueducts,  pipe  lines  and 
other  works,  numbering  upon  the  average  during  the  j^ear  185. 
This  force  at  the  end  of  the  year  numbered  170,  and  was  distributed 
among  the  various  departments  as  follows :  Distribution  Depart- 
ment, 100;  Dam"  and  Aqueduct  Department,  16;  Sudbury  Depart- 
ment, 54. 

The  maximum  numljer  of  men  employed  upon  contracts  by  the 
various  contractors  upon  the  Water  Works  during  the  year  was  for 
the  week  ending  August  24,  when  the  number  amounted  to  2,6G8. 

William  M.  Brown,  the  chief  engineer  of  the  Sewerage  Commis- 
sion, was  continued  by  the  new  Board  as  engineer  of  the  Sewerage 
Works. 

He  has  been  assisted  by  5  division  engineers  who  have  been  in 
charge  of  the  various  sections  of  sewer  construction,  12  assistant 
engineers,  and  78  others  who  are  employed  in  various  engineerino- 
capacities,  and  as  clerk,  stenographer  and  messenger  in  the  depart- 
ment. The  maximum  engineering  force  employed  at  any  one  time 
during  the  year  on  construction  and  maintenance  of  the  works  was 
108. 

There  have  also  been  employed  inspectors,  other  than  engineering 
inspectors,  to  the  maximum  number  of  26.  Day- labor  forces  under 
the  general  supervision  of  the  engineers  and  the  immediate  direction 
of  foremen  have  been  employed  in  making  connections  between  ex- 
isting Metropolitan  sewers  and  the  sections  of  the  sewerage  works 
recently  completed  in  Chelsea,  Maiden  and  Melrose,  in  construction 
of  parts  of  Section  60  in  Melrose,  which  had  been  abandoned  by  the 
contractor,  and,  in  Section  67,  the  pipe  crossing  of  Stony  Brook  in 
Hyde  Park. 

The  maintenance  force  required  for  the  Sewerage  Works,  exclu- 
sive of  engineers  before  enumerated,  has  upon  the  average  numbered 
79.  This  force  at  the  end  of  the  year  numbered  83,  and  was  dis- 
trilmted  between  the  two  departments  as  follows  :  South  Metropol- 
itan System,  6;  North  ]\Ietropolitan  System,  77. 

The  maximum  number  of  men  employed  upon  contracts  by  the 
various  contractors  upon  the  Sewerage  Works  during  the  year  was 
for  the  week  ending  September  7,  1901,  when  the  number  amounted 
to  1,516. 
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(2)   Offices  and  Buildings. 

The  office  of  the  Metropolitan  Water  and  Sewerage  Board  was 
established  in  the  buildings  numbered  1  and  3  Ashburton  Place,  at 
the  corner  of  Somerset  Street,  which  had  been  occupied  at  the 
beginning  of  the  year  under  a  lease ^ made  by  the  Water  Board.  In 
these  buildings  are  located,  also,  the  offices  of  the  secretary,  the 
auditor  and  the  conveyancers,  and  the  main  engineering  office  of 
the  Metropolitan  Water  Works,  The  engineering  department  of 
the  Sewerage  Works  has  continued  to  occupy  a  portion  of  the  rooms 
in  the  Pemberton  Building  where  the  Sewerage  Commissioners  had 
been  located  since  January  1,  1901. 

The  headquarters  of  the  Wachusett  Reservoir  and  Wachusett  Dam 
and  Aqueduct  departments  of  the  Water  Works  have  been  main- 
tained in  the  office  building  in  Clinton.  Branch  offices  of  the  Wa- 
chusett Reservoir  Department  have  been  maintained  at  the  North 
Dike  in  Clinton,  at  Sawyer's  Mills  in  Boylston  and  in  West  Boyls- 
ton,  and  a  fourth  was  established  in  May  in  the  easterly  part  of 
West  Boylston.  For  the  work  of  the  Wachusett  Dam  and  Aque- 
duct Department  a  branch  office  has  been  maintained  at  the  dam. 
The  main  office  of  the  Weston  Aqueduct  Department  has  remained 
in  Saxon ville,  and  branch  offices  have  been  located  in  Framingham 
Centre,  Wayland  and  Weston.  Headquarters  of  the  Distribution 
and  Sudbur}^  departments  have  been  maintained  in  Boston.  For 
the  Sudbury  Department  a  branch  office  has  been  maintained  at 
South  Framingham.  The  headquarters  for  the  maintenance  depart- 
ment of  the  Water  Works  in  the  northern  part  of  the  District  have 
been  in  buildings  recently  erected  in  the  Glenwood  Pipe  Yard  in 
Medford,  where  there  are  offices,  shops,  store  rooms  and  stables. 
The  maintenance  force  for  the  southern  portion  of  the  District  is 
located  in  buildings  at  the  Chestnut  Hill  Reservoir. 

There  are  also  maintained,  in  connection  with  the  Water  Works, 
the  Chestnut  Hill  high-service  and  low-service  pumping  stations ; 
the  Spot  Pond,  Arlington  and  West  Roxbury  pumping  stations ;  the 
Clinton  sewerage  pumping  station  at  Clinton  ;  the  Mystic  pumping 
station  at  Medford,  not  now  operated ;  as  well  as  the  gate-houses  at 
the  several  reservoirs,  dwellings  for  attendants,  and  various  other 
buildings  for  operating  purposes. 

There  have  been  maintained,  in  connection  with  the  construction 
of  the  Sewerage  Works,  branch  engineering  offices  at  Forest  Hills, 
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East  Milton,  Hyde  Park,  Hough's  Neck  and  Melrose.  In  addition 
to  the  above,  twenty-two  portable  booths  have  been  in  use  along  the 
line  of  the  work.  For  the  operation  of  the  works  there  have  been 
maintained  the  Deer  Island,  Charlestown,  East  Boston,  Ale  wife 
Brook  and  Quincy  pumping  stations. 

(3)   Conveyancing. 

The  conveyancers  of  the  Water  Board  had  charge  of  the  examina- 
tion of  titles  and  the  preparation  of  deeds,  instruments  and  other 
papers  required  in  the  acquisition  of  real  estate,  a  work  which, 
previous  to  the  consolidation  of  the  two  Boards,  was  performed  for 
the  Sewerage  Commission  by  attorneys  appointed  by  the  Attorney- 
General.  Since  the  consolidation  the  former  conveyancers  have 
performed  the  entire  work. 

Considerable  increase  in  the  work  of  conveyancing  has  been  made 
by  the  addition  of  the  titles  connected  with  the  real  estate  acquired 
for  the  high-level  sewer  and  the  lands  which  are  embraced  in.  the 
line  of  the  Weston  Aqueduct. 

Titles  have  been  completed  and  the  necessary  papers  drafted  in 
133  cases  of  settlement.  Of  these  settlements,  106  were  on  accovmt 
of  the  Water  Works  and  27  on  account  of  the  Sewerage  Works. 
In  the  larger  part  of  the  Worcester  County  cases  the  preliminary 
examination  of  titles  had  been  made,  and  it  was  necessary  only  to 
re\'ise  the  titles  to  date,  and  to  draft  and  obtain  the  necessary  deeds 
and  other  instruments  attending  the  settlement.  The  lands  acquired 
along  the  line  of  the  Weston  Aqueduct  were  mostly  in  the  county 
of  Middlesex,  and  new  examination  of. titles  had  to  be  made;  and 
the  same  was  the  case  with  the  sewerage  titles,  which  were  princi- 
pally in  the  counties  of  Suffolk  and  Norfolk. 

The  conveyancers  have  also  been  called  upon  to  prepare  20  instru- 
ments of  taking,  — 15  for  the  A\^ater  Works  and  5  for  the  Sewerage 
Works,  liy  which  were  acquired  146  estates. 

One  road  location  and  two  discontinuances  of  4  roads  and  parts 
of  8  other  roads  were  drafted  for  the  Water  Works. 

There  were  pending  on  January  1,  1902,  43  cases  in  process  of 
settlement.  In  about  one-half  of  these  the  papers  had  been  pre- 
pared and  sent  out  for  execution,  but  for  various  reasons  there  was 
some  delay  in  returning  them ;  in  other  cases  delay  was  occasioned 
by  the  absence  of  parties,  probate  proceedings  and  the  defects  of 
titles  ;   and  an  unusual  number  of  settlements  was  effected  in  the 
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month  of  December.  The  total  number  of  settlements  on  account 
of  the  Water  Works  was  133,  as  agamst  116  made  in  the  preceding 
year.  For  the  Sewerage  Works  7  settlements  were  eflected  before 
the  consolidation,  and  31  have  been  effected  since  the  consolidation 
of  the  two  Boards. 

A  detailed  statement  of  the  various  takings  and  settlements  is 
given  hereafter. 

The  conveyancers  have  been  called  upon  to  do  a  considerable 
amount  of  work  for  the  Attorney-General  in  cases  for  which  peti- 
tions or  suits  for  damagfes  have  been  brouo^ht. 


II.     WATER  WORKS  — CONSTRUCTION. 

(1)   Wachusett  Dam  and  Reservoir. 

(a)   Wachusett  Dam, 

Prior  to  the  beginning  of  the  year,  but  little  actual  work  had  been 
accomplished  under  the  contract  for  the  building  of  the  Wachusett 
Dam,  which  was  executed  on  October  1,  1900.  Considerable  prog- 
ress had  then  been  made  in  the  erection  of  the  air-compressor  plant, 
in  the  building  of  cableways,  and  in  the  installation  of  other  portions 
of  the  plant  for  carrying  on  the  necessary  work  of  excavation.  The 
compressor  plant  was  completed  early  in  the  year,  and  the  work  of 
excavation  was  vigorously  carried  on.  In  the  meantime,  great 
progress  had  been  made  in  opening  up  the  quarry  and  the  taking 
out  of  stone  to  be  used  in  the  construction  of  the  dam.  Excavation 
for  the  bed  of  the  structure  had  been  so  nearly  completed  that  a  be- 
ginning of  masonry  work  was  made  by  the  laying  of  the  first  stone 
on  June  5  ;  and,  though  considerable  other  excavation  was  made 
after  that  date,  the  laying  of  the  stones  which  are  to  constitute  the 
dam  has  been  continuously  carried  on,  so  that  at  the  end  of  the 
year,  in  addition  to  the  installation  of  a  complete  plant  for  the  work, 
masonry  to  an  extent  of  more  than  28,000  cubic  yards  has  been  laid, 
and  for  a  considerable  extent  of  surface  this  had  reached  a  height  of 
more  than  40  feet  above  the  rock  bed. 

The  progress  justifies  the  expectation  that,  in  accordance  with  the 
contract,  the  dam  will  be  constnicted  to  such  a  height  that,  by  the 
spring  of  1903,  considerable  water  can  l)e  stored  behind  it.  No- 
vember 15,  1904,  is  the  date  fixed  for  the  entire  completion  of  the 
contract. 
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The  coutract  price  for  the  erection  of  the  dam,  according  to  the 
quantities  estimated,  was  $1,603,635.00.  Work  has  already  been 
accomplished  to  an  amount  of  $190,218.24. 

(h)    Wachusett  Resei'voir. 

The  work  of  removins:  the  soil  from  the  bottom  of  the  Wachusett 
Reservoir  has  rapidly  progressed  during  the  year.  Of  the  total 
amount  of  soil  to  be  removed,  estimated  at  6,900,000  cubic  yards 
from  4,200  acres,  3,588,648  cubic  yards,  or  52  per  cent,  of  the 
whole,  had  been  removed  on  December  31,  1901,  and  2,116  acres 
had  been  stripped.  During  the  year  1901,  1,309,925  cubic  yards 
were  removed  and  1,358  acres  were  stripped.  The  removal  of  more 
than  one-half  of  the  remainder  of  the  soil  is  provided  for  under 
existing  contracts.  Nearly  all  of  the  soil  so  removed  has  been  used 
in  the  construction  of  the  North  Dike,  the  small  amounts  of  167,389 
cubic  yards  having  been  taken  for  road  embankments  and  2,420 
cubic  yards  for  shallow-flowage  areas.  The  soil  is  loaded  into  cars, 
either  directly  or  after  carriage  in  dump  carts,  and  hauled  by  loco- 
motives or  up  inclines  to  the  dike. 

The  larger  part  of  the  area  which  has  been  stripped  during  the 
year  is  in  the  town  of  Boylston,  but  the  stripping  has  proceeded  so 
far  as  to  take  in  a  small  portion  of  the  easterly  part  of  the  town  of 
West  Boylston.  Small  areas  in  the  town  of  Clinton  have  also  been 
stripped  during  the  year. 

At  the  North  Dike  the  secondary  cut-off  trench  has  been  com- 
pleted, and  the  main  cut-off  trench,  which  had  been  excavated  and 
partially  filled,  has  been  substantially  completed.  About  two-thirds 
of  the  entire  amount  of  soil  filling  required  for  the  construction  of 
the  North  Dike  has  been  deposited,  and  a  considerable  portion  of 
the  embankment  has  been  completed  on  the  water  side  of  the  dike, 
ready  for  the  slope  paving. 

During  the  year,  in  West  Boylston,  2  mills,  1  hotel,  1  hall,  53 
dwellings  and  14  l)arns  have  been  torn  down,  removed  or  destroyed, 
making  a  total  of  150  buildings  which  have  so  far  been  disposed  of. 
Considerable  work  has  been  required  for  the  repairing  of  buildings 
which  are  retained,  and  which  are,  in  general,  rented  to  people  em- 
ployed upon  the  work. 
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(c)   Location,  Oonstruction  and  Discontinuance  of  Roads. 

The  location  of  a  new  road  to  be  built  across  the  reservoir  in 
West  Boylston,  connecting  Sterling  and  Lancaster  streets,  on  the 
northerly  side  of  the  reservoir,  with  Worcester  Street,  on  the  south- 
erly side,  has  been  determined,  and  the  location  has  been  agreed  to 
by  the  County  Commissioners. 

During  the  year  discontinuances  have  been  made  of  12  public  ways, 
or  parts  of  ways,  in  the  towns  of  Boylston  and  West  Boylston. 

It  has  been  necessary  to  keep  several  of  the  roads,  discontinued 
in  this  or  preceding  years,  in  condition  for  travel,  for  the  purposes 
of  the  Board  and  of  contractors,  and  considerable  repairs  have  been 
required.  Much  work  has  also  been  done  in  the  making  of  surveys 
for  the  relocation  of  roads  at  the  upper  end  of  the  reservoir,  which 
are  to  take  thie  place  of  those  hereafter  to  be  discontinued. 

The  following  is  a  list  of  roads,  with  dates  of  discontinuance, 
which  have  been  discontinued  in  the  year  1901,  on  account  of  the 
work  of  construction  in  the  Wachusett  Reservoir  :  — 


LOCATION. 


Description. 


Date  of 
DiecoDtinuance. 


BoylBtoD, 

BoylBtoD, 

Boylston, 
Boylston, 


West    Boylston    and 
Boylston. 

Boylston    and    West 
Boylston. 

BoyUtoD,       .       . 


Boylston    and    West 
Boylston. 

West  Boylston,     . 

Boylston, 

West     Boylston    and 
Boylston. 

Boylston, 


That  part  of  the  River  Road  between  the  southerly  end     June  1,  1901. 
of  the  part  discontinued  December  30,  1899,  and  the 
new  highway  from  Boylston  to  Clinton. 

That  part  of  the  old  road  from  Sawyer's  Mills  to  West     June  1,  1901, 
Berlin  leading  easterly  from  the  southerly  end  of  that 
part  of  the   River   Road   discontinued   December  30, 
1899,  to  the  new  highway  from  Boylston  to  Clinton. 

Road  leading  southerly  from  the  old  road  from  Sawyer's  ;  June  1, 1901. 
Mills  to  West  Berlin  to  the  road  from  Sawyer's  Mills 
to  Berlin. 

That  part  of  the  road  from  Sawyer's  Mills  to  Berlin  be-     June  1,  1901. 
tween  the   River  Road  and  the  new  highway  from 
Boylston  to  Clinton. 

That  part  of  East  Main  Street  and   its   continuation  in     June  1,  1901. 
Boylston  and  the  Scar  Bridge  Road  between  Beaman 
Street  and  land  of  Lyman  P.  Kendall.  • 

Part  of  the  road  from  Sterling  to  Boylston  Centre  lead-     June  1,  1901. 
ing  southerly  from  Bruce  Street  to  Scar  Bridge  Road. 

That  part  of  the  road  from  West  Boylston  to  Clinton  be-     June  1, 1901. 
tween  the  continuation  of  East  Main  Street  in  Boylston  I 
and  the  road  to  Sterling. 

That  part  of  the  Dover  Road  between  the  easterly  line  of     June  1,  1901. 
the  new  Shrewsbury  Road  and  land  of  Lyman  P.  Ken- 
dall. 

The  short  curved  road  between  Temple  Street  and  the     June  1, 1901. 
Dover  Road. 

Road  running  northeasterly  from  the  Dover  Road  to  Scar     Jane  1, 1901. 
Bridge. 

Temple  Street  in  West  Boylston  and  the  continuation     June  1,  1901. 
thereof  called  the  Sand  Hill  Road  in  Boylston  to  land  of 
John  N.  Flagg. 

A   short  curved    road    leading    easterly   from   the  new     June  1,  1901. 
Shrewsbury  Road  to  the  Sand  Hill  Road. 
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(d)  Relocation  of  the  Central  Massachusetts  Railroad. 
As  the  result  of  conferences  which  have  been  had  during  the  year 
with  the  authorities  of  the  Boston  &  Maine  Railroad,  formerly 
the  lessee,  now  the  owner,  of  the  Central  Massachusetts  Railroad, 
additional  surveys  have  been  made  for  the  purpose  of  determin- 
ing upon  the  relocation  of  the  railroad  around  the  basin.  No 
definite  arrangement  has  been  reached,  but  it  is  expected  that  an 
agreement  between  the  Board  and  the  railroad  company  will  early 
in  the  year  be  effected,  and  that  the  construction  of  the  new  portion 
of  the  railroad  will  be  begun.  Great  speed  will  be  required  in 
order  to  complete  the  work  by  the  time  when  it  will  become  neces- 
sary to  abandon  the  old  road-bed  for  the  beginning  of  the  filling  of 

the  reservoir. 

(e)    Clinton   Catholic  Cemetery. 

The  work  of  the  removal  of  the  bodies  from  the  St.  John's  Catholic 
Cemetery  in  Clinton,  which  was  included  within  the  limits  of  the 
proposed  reservoir,  to  the  new  cemetery  in  the  town  of  Lancaster, 
had  been  substantially  completed  in  the  year  1900.  In  the  progress 
of  the  more  extensive  excavations  which  were  made  a  few  additional 
bodies  were  found,  and  were  removed  by  the  representatives  of  the 
Cemetery  Association.  The  total  number  of  bodies  removed  was 
3,872. 

There  is  a  balance  due,  under  the  tripartite  agreement  made  be- 
tween the  Board,  the  Roman  Catholic  Bishop  of  Springfield  and  the 
St.  John's  Catholic  Cemetery  Association.  The  Board  has  been 
ready  for  the  final  settlement  and  to  pay  the  balance  due  under  the 
agreement,  and  to  convey  the  lands  held  by  it  and  included  ^-ithin 
the  new  cemetery  lot  to  the  St.  John's  Catholic  Cemetery  Associa- 
tion, as  called  for,  on  the  receipt  of  a  deed  of  the  old  cemetery  lot, 
and  a  release  of  all  claims  and  damages  as  provided. 

{f)  Sanitary  Inspection  of  Watershed. 
The  watershed  of  the  South  Branch  of  the  Nashua  River  above 
Clinton  has  been  divided  into  districts,  according  to  the  natural 
drainage  line  of  the  brooks,  and  a  careful  inspection  has  been  made 
of  each  of  these  districts  as  to  the  sources  of  pollution,  and  many 
cases  of  pollution  arising  from  defective  house  drainage  and  other 
causes  have  been  remedied.  A  constant  examination  and  inspection 
of  the  camps  of  the  laborers  and  of  other  buildings  within  the  basin 
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have  been  made  b}^  the  medical  inspector,  Dr.  J.  J.  Goodwin  of 
Chnton,  The  general  health  of  the  people  residing  on  the  water- 
shed and  of  the  laborers  who  have  been  employed  within  the  site  of 
the  resei"voir  has  been  good.  Few  cases  of  contagious  diseases  have 
occurred. 

(2)  Improvement  of  Lake  Cochituate. 

The  Board  was  required,  by  chapter  509  of  the  Acts  of  the  year 
1901,  which  was  approved  on  June  14,  1901,  to  cause  those  por- 
tions of  Lake  Cochituate  which  had  formerly  been  Snake  Brook 
Meadow  and  Pegan  Brook  Meadow  to  be  cleaned  and  excavated  to 
a  level  of  3  feet  above  the  bottom  of  the  aqueduct  issuing  from  the 
lake,  and  the  banks  of  the  meadows  to  be  improved  so  that  the  mud 
deposits  should  not  be  exposed  at  low  stages  of  the  water.  The  Act, 
however,  provided  that  the  amount  to  be  expended  should  not  exceed 
$100,000,  and  that,  if  the  Board  should  find  it  impossible  to  ex- 
cavate the  meadows  to  the  depths  specified  and  to  carry  out  the  other 
provisions  of  the  Act  for  that  sum,  then  the  Board  should  accom- 
plish as  much  work  as  could  reasonably  be  done  for  the  said  sum  of 
$100,000.  It  was  further  required  that  the  work  should  be  per- 
formed within  two  years  from  the  passage  of  the  Act. 

The  Act  called  for  an  excavation  of  the  meadows  to  a  level  of 
practically  10  feet  below  high  water.  The  area  inchided  in  these 
meadows  had  formerly  been  comparatively  dry,  but  by  the  raising 
of  the  water  of  the  lake  many  years  ago  they  were  covered  with 
water  to  a  depth  of  about  6  feet  when  the  lake  was  full.  Conse- 
quently, when  the  water  of  the  lake  was  drawn  down  in  periods  of 
drought  or  large  consumption,  the  mud  surfaces  were  exposed  and 
odors  arose  from  the  exposure  of  the  mud. 

The  engineers  of  the  Board  had  proposed  to  remedy  the  existing 
troubles  by  the  maintenance  of  dams  at  the  outlet  of  the  meadows 
during  the  periods  when  the  lake  was  drawn  down,  and  had  been  of 
the  opinion  that  the  offensive  conditions  could  be  overcome  by  the 
expenditure  of  a  comparatively  small  amount  of  money. 

Preparations  were  begun  immediately  after  the  passage  of  the  Act 
for  the  speedy  prosecution  of  the  work  in  accordance  with  its  re- 
quirements. The  work  was  rendered  more  difiicult  on  account  of 
the  necessity  which  exists  to  husband  all  the  resources  of  the  water 
supply  until  the  completion  of  the  Weston  Aqueduct,  and  from  the 
fact  that  the  work  could  only  be  effectively  carried  on  during  the 
period  when  the  water  of  the  lake  was  drawn  down  for  the  purposes 
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of  consumption.  It  is  also  especially  difficult,  during  the  prosecu- 
tion of  the  work,  to  make  proper  provisions  to  prevent  the  pollution 
of  the  water  supply. 

The  large  rainfall  of  the  summer  prevented  early  active  operations 
upon  both  areas,  and  it  was  determined  to  complete  during  the  season 
only  the  improvement  of  the  Snake  Brook  Meadow,  the  smaller  one, 
and  to  confine  the  work  upon  the  Pegan  Brook  jNIeadow  to  such 
preliminary  operations  as  could  be  carried  out  during  the  year. 

(a)  Snake  Brook  3Ieadow. 
A  dam  was  erected  by  day  labor  at  the  outlet  of  the  Snake  Brook 
Meadow  in  the  latter  part  of  August,  so  as  to  separate  the  meadow 
from  the  main  body  of  water  in  the  lake  ;  Snake  Brook  was  diverted, 
at  a  point  above  the  meadow,  from  its  natural  course,  so  as  to  flow 
away  from  the  lake ;  and  the  water  pumped  from  the  meadow  was 
also  diverted  from  the  lake.  A  contract  was  made  for  the  excava- 
tion of  the  mud  and  for  the  o-ravellino;  of  the  eml)ankment  about  the 
shores.  In  the  prosecution  of  the  work  a  sandy  bottom  was  found 
in  places  at  a  somewhat  higher  level  than  that  of  the  depth  proposed 
to  be  reached ;  otherwise  the  mud  was  excavated  to  a  level  only  9 
feet  below  high- water  mark,  as  it  was  estimated  that  it  would  be 
impossible  to  carry  the  excavation  to  the  depth  proposed  by  the  Act 
within  the  limit  of  money  authorized.  The  improvement  had  been 
substantially  completed  at  the  end  of  the  year,  and  little  remains  to 
be  done  except  the  gravelling  of  the  embankments  and  finishing  of 
the  surface  alongside. 

{h)  Pegan  Brook  Meadoio. 
It  is  proposed  to  make  the  improvement  of  the  Pegan  Brook 
Meadow  by  the  excavation  of  the  mud  and  the  disposal  of  the  material 
in  embankments  along  the  shores,  Avhich  are  to  be  faced  with  gravel, 
in  a  manner  similar  to  that  carried  out  in  the  Snake  Brook  Meadow. 
Much  preliminary  work  has  been  accomplished,  so  as  to  carry  on  the 
work  as  speedily  as  possible,  A  temporar}^  dam  has  been  built,  with 
a  sluiceway,  in  order  to  separate  the  meadow  from  the  lake.  Pumps 
have  been  put  in  place  and  in  operation,  and  the  digging  of  a  drain- 
age ditch  through  the  middle  of  the  meadow  has  been  begun.  It  is 
expected  that  the  improvement  can  be  substantially  accomplished 
during  the  coming  year  and  the  following  spring,  within  the  time 
limited  by  the  Act. 
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(3)  Chestnut  Hill  and  Spot  Pond  Pumping  Stations. 
The  low-service  pumping  station  at  Chestnut  Hill  and  the  high- 
service  pumping  station  at  Spot  Pond  were  both  finally  completed 
early  in  the  year,  and  the  grounds  about  them  were  put  in  order. 
The  three  new  engines  at  the  Chestnut  Hill  station  and  the  one  new 
engine  at  Spot  Pond,  which  had  been  previously  put  in  operation, 
received  their  final  finishing  and  were  accepted  after  the  making  of 
the  ofiicial  tests  required. 

The  expenditures  on  account  of  the  Chestnut  Hill  low- service 
pumping  station,  exclusive  of  those  for  engineering,  have  been,  for 
building  and  appurtenances,  $223,613.22;  for  engines,  boilers  and 
their  connections,  $195,399.03,  —  a  total  of  $419,012.25. 

The  expenditures  on  account  of  the  Spot  Pond  pumping  station 
have  in  like  manner  been  for  l)uilding  and  appurtenances,  $129,- 
811.79  ;  for  engines,  boilers  and  their  connections,  $137,846.45,  — 
a  total  of  $267,658.24. 

(4)  Forbes  Hill  Reservoir  and  Standpipe  at  Quincy. 
The  reservoir  at  Forbes  Hill  in  Quincy,  which  was  in  process  of 

construction  at  the  date  of  the  last  report,  has  been  finished  and  put 
into  service.  The  granolithic  walks  around  it  have  been  laid,  and 
the  surfacing  and  seeding  of  the  embankments  have  been  accom- 
plished. This  reservoir  is  in  the  form  of  a  rectangle,  about  340  feet 
long  and  160  feet  wide  at  the  high-water  line,  with  sloping  sides, 
both  bottom  and  sides  being  covered  with  concrete.  The  area  of 
water  surface  is  1.23  acres,  the  depth  of  the  water  when  full  is  17 
feet,  and  it  has  a  capacity  exceeding  5,000,000  gallons. 

The  steel  standpipe  erected  in  connection  with  the  reservoir  was 
finished  in  the  year  1900,  and  the  construction  of  a  masonry  tower 
encircling  the  standpipe  was  begun  during  the  current  year,  but, 
owing  to  delay  in  obtaining  necessary  granite,  its  completion  has 
been  delayed,  but  it  will  be  finished  early  in  the  coming  year. 
When  completed,  the  tower  will  be  provided  with  an  observation 
roof  to  be  reached  by  a  spiral  staircase.  The  tow^er  will  be  46  feet 
in  diametei-  at  the  base  and  75  feet  high ;  and  its  roof,  which  will, 
in  accordance  with  the  agreement  made  with  the  city  of  Quincy,  be 
open  to  visitors,  will  command  a  view  of  the  country  for  many  miles 
around. 
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(5)   Stoneham  Pipe  Lines  and  Bear  Hill  Reservoir. 

The  agreement  made  with  the  town  of  Stoneham,  upon  its  admis- 
sion into  the  District,  required  the  laying  of  pipe  lines  in  order  to 
make  connection  w^ith  the  water  system  of  the  town  :  and  also  the 
building  of  a  reservoir  on  Bear  Hill  in  the  Middlesex  Fells,  in  order 
to  furnish  water  at  a  greater  pressure  for  the  town  than  would  be 
supplied  by  the  Fells  Reservoir.  Accordingly,  a  pipe  has  been 
laid  from  the  Spot  Pond  pumping  station  around  the  northeasterly 
end  of  Spot  Pond  to  the  junction  of  Main  and  South  streets  in 
Stoneham,  and  thence  one  branch  laid  to  the  Bear  Hill  Reservoir 
and  another  to  Stoneham  Square  to  a  connection  with  the  main  pipe 
of  the  town.  The  entire  length  of  pipe  line  laid  was  12,216  feet. 
The  line  to  Stoneham  Square  was  completed  and  the  town  of  Stone- 
ham supplied  with  water  on  October  21. 

The  building  of  the  reservoir  near  the  summit  of  Bear  Hill  was 
begun  and  brought  nearly  to  completion  during  the  year.  This 
reservoir  is  built  across  a  depression  in  the  rocky  ridge  forming  the 
hill  at  a  height  137  feet  above  the  surface  of  Spot  Pond.  All  of  the 
earth,  beside  considerable  rock,  was  excavated  from  the  area  en- 
closed, and  the  reservoir  has  a  capacity  to  hold  2,000,000  gallons 
of  water.  Connection  was  made  with  the  pipe  line  from  Spot  Pond, 
and  the  work  was  so  far  advanced  at  the  end  of  the  year  that  the 
reservoir  was  partly  filled  with  w^ater. 

(6)  Weston  Aqueduct  and  Reservoir. 
The  surveys  and  other  preliminary  work  had  been  begun  at  the 
€nd  of  the  preceding  year,  and  had  so  far  advanced  in  the  early 
spring  of  this  year  that  it  was  possible  to  determine  the  final  location 
and  design  of  the  aqueduct.  The  aqueduct  extends  from  the  Sud- 
bury Dam  in  Southborough  through  portions  of  Framingham,  Way- 
land  and  Weston,  a  distance  of  13.44  miles.  Of  this  distance,  9.14 
miles  will  be  of  covered  masonry,  built  in  open  trench,  2.30  miles 
in  five  difierent  tunnels,  1.02  miles  in  open  channel  and  reservoir, 
and  the  remainder  in  pipe  lines,  to  connect  at  the  beginning  with  the 
Sudbury  Reservoir,  and  steel  siphon  pipes  across  the  valleys  of  the 
Sudbury  River  and  of  Happy  Hollow  in  Wayland.  The  aqueduct 
will  in  general  be  of  horse-shoe  form,  like  that  of  the  Wachusett 
Aqueduct,  and  will  have  a  capacity  of  300,000,000  gallons  daily. 


14  METROPOLITAN   WATER  [Pub.  Doc. 

Lands  and  easements  for  the  construction  of  a  large  portion  of 
the  aqueduct  were  acquired  in  May,  and  contracts  were  made  for  the 
construction  of  the  portions  of  the  aqueduct  which  would  require 
the  longest  time  for  their  completion.  The  work  of  construction 
embraces  15  sections,  and  at  the  end  of  the  year  contracts  had  been 
entered  into  for  the  construction  of  .about  93  per  cent,  of  the  entire 
length  of  the  aqueduct. 

An  equalizing  reservoir  is  to  l)e  built  near  the  eastern  or  lower 
end  of  the  aqueduct  in  the  town  of  Weston.  A  site  suitable  for  the 
purpose  was  found  in  the  valley  about  a  mile  from  the  terminal 
chamber  which  is  in  the  easterly  part  of  Weston  near  the  Charles 
River.  The  reservoir,  including  a  short  open  channel  connected 
with  it,  has  an  area  of  6(i.6  acres,  and  will  have  a  total  available 
capacity  exceeding  200,000,000  gallons.  The  soil  and  organic  mat- 
ter are  to  be  removed  from  the  deeper  portions  of  the  reservoir  area, 
and  other  material  is  to  be  excavated  and  deposited  upon  the  adja- 
cent land,  so  that  in  no  case  shall  there  be  a  less  depth  than  11  feet. 

The  work  requires  the  building  of  39  culverts  for  streams,  beside 
others  which  will  be  required  for  the  crossing  of  roads  and  private 
ways,  15  crossings  of  public  highways  and  49  private  crossings. 
The  work  also  requires  the  building  of  several  structures  for  siphon 
chambers,  screen  chambers,  gate-houses  and  terminal  chamber. 

Pipes  will  be  laid  to  convey  the  water  from  the  termination  of 
the  aqueduct  in  Weston  by  gravity  to  Spot  Pond  and  to  other  parts 
of  the  Metropolitan  District. 

At  the  end  of  the  year  about  23  per  cent,  of  the  total  length  of 
aqueduct  to  be  built  in  open  trench  had  been  accomplished.  Owing 
to  the  greater  length  of  time  necessary  for  the  installation  of  the  plant 
required  for  the  construction  of  the  tunnels,  less  progress  in  tunnel 
work  has  so  far  been  made,  a  little  less  than  1,200  feet  of  excavation 
having  been  accomplished. 

All  the  contracts  for  aqueduct  and  reservoir  and  other  structures 
will  provide  that  the  work  shall  be  completed  on  or  before  August  1, 
1903. 

(7)   Pipe  Laying. 

The  laying  of  a  24-inch  pipe  line  in  the  channel  of  the  Mystic 
River,  between  Charlestown  and  Chelsea,  was  completed  on  March 
15,  1901.  There  was  constructed,  in  which  to  place  the  pipes,  a 
submarine  tunnel  of  masonry,  6  feet  in  internal  diameter,  and  hav- 
ing two  shafts,  62  feet  in  depth. 
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Considerable  changes  in  the  pipe  line  in  Adams  Street  in  Quincy 
were  necessitated  by  the  construction  of  the  Metropolitan  sewer  in 
the  street ;  and,  likewise,  the  pipe  line  in  Bennington  Street  in  East 
Boston  was  relaid  on  account  of  a  change  in  the  grade  of  the  street. 

The  length  of  pipe  lines  now  in  operation  is  72  miles. 

(8)  Police  Protection. 

Police  protection  has  been  afforded,  in  accordance  with  the  re- 
quirements of  the  Metropolitan  Water  Act,  in  places  where  active 
construction  has  been  carried  on.  The  police  officers  have  been 
appointed  by  the  various  towns  in  which  their  services  have  been  re- 
quired, and  they  have  been  subject  to  the  town  authorities  in  the 
performance  of  their  duties,  but  they  have  been  paid  for  their  ser- 
vices by  the  Board. 

For  the  Wachusett  Reservoir  District  there  have  been  employed 
13  officers  in  the  town  of  Clinton,  5  officers  in  the  town  of  Boylston, 
1  of  whom  is  mounted,  1  in  the  town  of  West  Boylston  and  1 
mounted  officer  in  the  town  of  Sterling.  The  officers  in  all  these 
towns  except  West  Boylston  have  been  appointed  special  policemen 
for  the  other  towns. 

On  account  of  the  construction  of  the  Weston  Aqueduct  in  the 
towns  of  Framingham,  Way  land  and  Weston,  6  police  officers  have 
been  appointed  in  the  town  of  Framingham,  3  in  Wayland,  and  2  in 
Weston,  with  an  additional  officer  for  service  on  Sundays. 

(9)  Purchases  and  Takings  of  Land. 

The  Board  has  continued  the  takings  of  lands  required  for  the 
construction  of  the  Wachusett  Reservoir  as  fast  as  the  necessary 
surveys  have  been  completed  and  determination  has  been  reached  as 
to  the  limits  required.  The  takings  already  made  embrace  all  but  about 
410  acres  of  the  entire  area  which  is  to  be  acquired  for  the  reservoir, 
and  a  large  proportion  of  the  410  acres  has  been  purchased. 

Considerable  takings  have  also  been  made  for  the  Weston  Aque- 
duct and  for  the  improvement  of  the  Sudbury  watershed,  and  smaller 
takino;s  have  been  made  for  the  Clinton  sewerage  and  for  distribu- 
tion  purposes. 

The  takings  of  real  estate  for  the  Metropolitan  Water  Works 
during  the  year  have  numbered  15,  affecting  an  area  of  617.715 
acres;  576.145  acres  were  taken  in  fee,  and  easements  and  other 
rights  were  taken  in  41.570  acres. 
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List  of  Takings  for  Metropolitan  Water  Works  from  January  1,  1901,  to 

December  31,  1901. 


No. 

LOCATION  AND  DESCRIPTION. 

Former  Owners. 

Recorded. 

Purpose  of  Taking. 

70 

Newton  (on  Manet  Road  and  Ward 
Street).    Area,  5.09  acres  in  fee. 

City'of  Newton. 

1901. 

Mar.     5. 

Waban  Hill  Reservoir. 

71 

Clinton  and  Lancaster  (High  Street 
and     Mill     Street,     respectively). 
Area,  23.20  acres  in  fee. 

John     H.    Livingston, 
Isaac  Gilmour  et  al. 

Mar. 

8. 

Clinton  sewerage. 

72 

Arlington   Heights  (between  Cedar 
Avenue  and  Park  Avenue).  Area, 
0.115  acre  in  fee. 

Town  of  Arlington. 

Mar. 

11. 

Arlington  Standpipe 
and  pipe  lines. 

73 

Marlborough  (on  Farm  and  Parmen- 
ter  streets^.     Area,  91.57  acres  in 

M.     Evelyn     Temple, 
Ann  E.  Grolbert  et  al. 

Mar. 

14. 

Sudbury  Reservoir. 

74 

Southborongh  (northeasterly  part  on 
Marlborough  boundary  line).  Area, 
29.18  acres  in  fee. 

Ann  E.  Golbert  et  al. 

Mar. 

13. 

Sudbury  Reservoir. 

75 

Marlborough  (on  Southborough  and 
Northborough     boundary    lines). 
Area,  15.05  acres  in  fee. 

John  A.  Gllmore. 

Mar. 

14. 

Wachusett  Aqueduct. 

76 

Southborough     and     Northborough 
(on  Marlborough  boundary  line). 
Area,  0.40  acre  in  fee. 

John  A,  Gllmore. 

Mar. 

14. 

Wachnsett  Aqueduct. 

77 

Btoneham     (Woodland     Road    and 
Pond  Street).    Area,  12.93  acres  in 

Elizabeth  H.  Moffitt  et 
al. 

Mar. 

14. 

Spot  Pond  improve- 
ment. 

78 

Marlborough     (southeasterly     from 
Farm  Street).    Area,  9.8  acres  in 
fee. 

William  Barnes. 

Mar. 

19. 

Sudbury  Reservoir. 

79 

Boylston  (northeasterly  part,  south- 
westerly   from    Boston    &    Maine 
Railroad,    Central     Massachusetts 
Division).    Area,  4.27  acres  in  fee. 

Alfred  G.  Larkin. 

April 

5. 

Wachusett  Reservoir. 

80 

Southborough    (easterly    part,  near 
the   Sudbury   Dam).     Area,  0.81 
acre  in  fee. 

Benjamin  H.  demons 
and   Comer  A.  Bel- 
knap. 

May 

18. 

Weston  Aqueduct. 

81 

Framingham,  Wayland  and  Weston 
(from  Southborough   line  to  Sud 
bury  River,  and  from  land  of  Wal- 
ter Reeves,  in  Wayland,  to  a  point 
a    short    distance    easterly    from 
Wellesley     Street,     in     Weston). 
Area,   132  70   acres    in   fee;    ease- 
ments in  8.28   acres;   and   various 
rights  in  17.41  acres. 

Comer  A.  Belknap  et 
al. 

May 

18. 

Weston  Aqueduct. 

82 

Framinaham,  Wayland  and  Weston 
(from  Sudbury  River  easterly  to 
land    of    Thomas    and    Anthony 
Irving,  and   from  land  of  Irvings 
to  land  late  of  Joseph  O.  Bullard 
et  (lis. ,iu  Wayland,  and  from  land 
late   of  James  Cooper   southeast- 
erly to  Loring  Street,  in  Weston). 
Area,  79  81  acres  in  fee;  easements 
in  2.49  acres;    and  various  rights 
in  12.89  acres. 

Charles  F.  Stone  et  al. 

Aug. 

31. 

Weston  Aqueduct. 

83 

Wayland    (on    both    sides    of    road 
from  Saxonville  to  Weston).  Area, 
6  82  acres  in  fee;  easements  in  0.10 
acre;    and  various   rights  in  0.40 
acre. 

Thomas  and  Anthony 
Irving. 

Aug. 

31. 

Weston  Aqueduct. 

84 

West  Boylston  and  Sterling  (north 
of  Oakdale  Station,  between  Pleas- 
ant Street  and  North  Main  Street, 
mostly  covered  by  waters  of  mill 
pond).    Area,  164  40  acres  in  fee. 

West  Boylston  Manu- 
facturing    Company 
et  al. 

Oct. 

9. 

Wachusett  Reservoir. 
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Of  all  the  land  taken  or  acquired  by  the  Board  for  the  Metropoli- 
tan Water  Works  since  the  beginning  of  operations,  aside  from  the 
works  of  Boston,  Maiden,  Medford  and  Melrose,  settlements  have 
been  effected  with  the  owners  of  all  but  930.063  acres. 

In  by  far  the  larger  part  of  the  cases,  purchases  of  the  territory 
had  been  made  prior  to  the  taking,  and  the  territory  purchased,  as 
well  QiS  that  not  i)urchased,  was  embraced  in  the  takings  made. 

Settlements  under  such  purchases  and  takings  for  all  purposes  of 
the  Water  Works  have  been  effected  in  the  past  year  in  65  cases, 
and  for  an  aggregate  of  495.71  acres  with  the  buildings  thereon. 
The  sums  paid  in  these  settlements  have  amounted  to  $151,697.85. 
In  only  3  of  these  cases  have  the  settlements  been  results  of  suits 
at  law,  and  the  total  amount  paid  in  the  court  settlements  has  been 
$11,315.57. 

Since  the  beginning  of  operations  upon  the  Metropolitan  Water 
Works  the  number  of  settlements  of  this  kind  effected  for  the  pur- 
poses of  the  Water  Works  has  amounted  to  655,  and  under  them 
the  Board  has  acquired  rights,  in  fee  or  in  easement,  in  10,875,84 
acres,  or  17  square  miles,  for  which  an  aggregate  of  $3,456,116.05 
has  been  paid.  Only  9  of  these  cases  have  been  settled  by  suits  at 
law,  and  the  total  amount  paid  under  judgments  of  the  court  has 
been  $32,753.04,  or  less  than  1  per  cent,  of  the  whole. 

These  purchases  and  takings  include  lands  taken  in  fee  with  the 
buildings  thereon,  and  water  and  other  rights  connected  therewith, 
and  lands  in  which  easements  and  other  rights  are  taken  ;  but  they 
do  not  include  settlements  for  diversion  of  water,  depreciation  and 
other  damages  connected  with  lands  not  acquired,  and  in  which  no 
fee  or  easement  has  been  taken. 

Summary  of  Land  Settlements  for  Water  Works  to  December  31^  1901. 


For  the  Year  1901. 

From  Beginning  op  Work. 

LOCATION. 

Area  In 
Acres. 

Number  of 
Settlements. 

Payments. 

Area  In 
Acres. 

Number  of 
Settlements. 

Payments. 

IVachusett  Reservoir.* 
Clinton, 
Boylston,     . 
West  Boylston,  . 
Sterling, 
Lancaster,  . 
Holden,       . 

26.16 

70.69 

157.86 

100.43 

>       32 
J 

$116,493  11 

1,184.32 
3,561.93 
1,476.96 

661.91 
69.97 

167.00 

1 
1 

1 

}■     335 

1 

J 

$2,535,340  18 

Total,   . 

355.14 

32 

$116,493  11 

7,122.09 

336 

$2,535,340  18 

*  Including  payments  on  account  of  St.  John's  Catholic  Cemetery. 
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Summary  of  Land  Settlements  for  Water  Works  to  December  31,  1901  — 

Concluded. 


Fob 

THB  Year  1901. 

From  Beginning 

OF  Work. 

LOCATION. 

Area  in 
Acres. 

Number  of 
Settlements. 

, Payments. 

Area  in 
Acres. 

Number  of 
Settlements 

Payments. 

Wachusett  Aqueduct. 
Berlin, 
Boylston,     . 
Northborough,    . 
Southborough,    . 
Marlborough, 
Clinton, 

.95 

J 

1 

$500  00 

46.51 
.38 
82.56 
77.31 
50.62 
13.51 

] 

i 

61 

J 

$69,212  40 

Total,   . 

.95 

1 

$500  00 

270.89 

61 

$69,212  40 

Sudbury  Reservoir.* 
Southborough,    . 
Marlborough, 

- 

. 

- 

1,995.58 
750.98 

}     150 

$658,318  75 

Total,   . 

- 

- 

- 

2,746.56 

150 

$658,318  75 

Improving  Sudbury 
Watershed. 
Northborough,    . 
Southborough,    . 
Westborough,     . 
Ashland,     . 
Marlborough,     . 

12.49 
1.00 

1 
1 

> 
1 
J 

4 

$758  00 

127.01 
2.66 

202.48 
.63 
.74 

1 

!-       32 

1 
J 

$11,699  10 

Total,   . 

13.49 

4 

$758  00 

333.52 

32 

$11,699  10 

Clinton  Sewerage 
System. 
Clinton, 
Lancaster,  . 

.64 
.62 

1 

J 

10 

$2,540  00 

4.65 
81.73 

30 

$20,501  50 

Total,   . 

lae 

10 

$2,540  00 

86.38 

30 

$20,501  50 

Weston  Aqueduct. 
"Weston, 
Framingham, 
Wayland,    . 

78.71 

44.35 

1.60 

{ 

16 

$30,406  74 

222.07 

62.35 

1.60 

I       23 

$58,060  24 

Total,    . 

124.66 

16 

$30,406  74 

286.02 

23 

$58,060  24 

Distributic 
Boston, 
Brookline, 
Arlington, 
Maiden, 
Medford, 
Newton, 
Quiucy, 
Stoneham, 

n  System. 

.31 

> 

1 

2 

$1,000  00 

.70 

.05 
1.80 

.16 
2.39 

.06 

5.23 

19.99 

24 

$102,983  88 

Total,  . 

.31 

2 

$1,000  00 

30.38 

24 

$102,983  88 

Aggregates, . 

495.71 

65 

$151,697  85 

10,875.84 

655 

$3,456,116  05 

*  Including  settlements  made  by  city  of  Boston. 
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(10)  Claims  and  Settlements  for  Loss  of  Business. 

Additional  claims  for  injury  to  business  by  the  carrying  out  of  the 
Metro[)olitan  Water  Act  in  the  towns  of  West  Boylston  and  Boyls- 
ton,  and  in  a  portion  of  the  town  of  Sterling,  have  been  filed  during 
the  year  ending  December  81,  1901,  to  the  number  of  28.  Settle- 
ments of  such  claims  have  been  effected  during  the  year  in  48  cases, 
under  which  the  sum  of  $10,337  has  been  paid.  The  total  number 
of  claims  of  this  class  settled  has  been  207,  in  which  a  total  sum  of 
$52,267  has  been  paid.  Claims  to  the  number  of  15  have  been  dis- 
allowed during  the  year,  but  the  votes  disallowing  2  of  the  claims 
were  reconsidered,  and  settlements  thereon  effected. 

Chapter  505  of  the  Acts  of  the  year  1901  provided  that  any  per- 
son living  within  the  part  of  the  town  of  Clinton  within  the  limits 
of  the  proposed  reservoir  should  be  allowed  damages  for  loss  of  or 
injury  to  business,  and  under  this  act  2  additional  claims  have  been 
filed. 

(11)   Claims  and  Settlements  for  Loss  of  Employment. 

During  the  year  ending  December  31,  1901,  236  claims  for  dam- 
ages for  loss  of  employment  by  residents  of  West  Boylston  have  been 
filed.  Settlements  have  been  made  in  169  cases,  the  amount  paid 
being  $34,438.50.  During  the  year  70  claims  have  been  disallowed, 
and  votes  previously  passed  disallowing  4  claims  were  afterwards 
reconsidered,  and  settlements  thereon  have  been  made.  The  whole 
number  of  claims  filed  up  to  December  31,  1901,  has  been  550 ;  the 
total  number  of  settlements  effected  has  been  452,  and  the  total 
amount  paid  on  account  of  these  claims  has  been  $82,171.41. 

(12)    Claims   and    Settlements   for   Depreciation   of   Real 

Estate. 
Settlements  of  claims  for  injury  to  real  estate  in  the  town  of  West 
Boylston,  and  in  portions  of  the  towns  of  Boylston,  Clinton  and 
Sterling,  have  been  effected  in  42  cases,  and  the  sum  of  $16,785  has 
been  paid.  The  total  number  of  claims  of  this  class  settled  to  De- 
cember 31,  1901,  has  been  83,  and  the  total  amount  paid  thereon 
has  been  $39,520.  In  all  the  remaining  cases  in  West  Boylston,  in 
which  application  has  been  made  for  damages  by  owners  of  such  real 
estate,  offers  of  settlement  have  been  made  by  the  Board. 
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(13)   Claims  of  the  Cities  of  Bostox,  Malden,  Medford  axd 

Melrose. 

Settlement  had  been  effected  with  the  city  of  Boston  at  the  time 
of  the  hist  report,  by  which  the  entire  damages  on  account  of  the 
taldng,  on  January  1,  1898,  of' the  sources  of  water  supph^  and 
other  property  of  that  city,  were  fixed  at  $12,531,000,  payable 
as  of  Xovember  1,  1900.  Of  this  sum,  $5,000,000  had  been  pre- 
viously paid  on  account,  leaving  due  to  the  city  of  Boston  the  sum 
of  $7,531,000,  with  interest  from  November  1,  1900,  at  the  rate  of 
^V2  P^i"  cent,  per  annum.  By  the  passage  of  chapter  453  of  the 
Acts  of  the  year  1901,  providing  for  an  additional  Metropolitan 
Water  Loan,  the  Treasurer  of  the  Commonwealth  was  enabled  to 
make  a  final  settlement  of  the  judgment  made  in  favor  of  the  city. 
Payments  were  made  to  the  city  of  Boston  of  a  total  additional  sum 
of  $7,768,948.80,  which  included  interest  to  the  amount  of  $237,- 
925.16  and  costs  of  suit  $23.64,  the  final  payment  being  made  on 
October  29,  1901. 

Some  negotiations  have  been  had  with  the  authorities  of  Maiden, 
Medford  and  Melrose,  with  a  view  to  the  settlement  of  the  claims  of 
these  cities  on  account  of  the  taking  of  Spot  Pond  and  adjoining 
lands,  with  the  pumping  stations  thereon.  Ofiers  have  been  made 
to  these  cities,  but  no  settlements  have  yet  been  effected,  although 
the  sum  of  $25,000  has  been  paid  to  the  city  of  Maiden  on  account. 

III.     WATER    WORKS  —  MAINTENANCE. 

(1)  Operation  of  Works. 
All  the  cities  and  towns  included  in  the  Metropolitan  Water  Dis- 
trict were  supplied  with  water  from  the  Metropolitan  Works  in  the 
year  1901,  except  Newton  and  Hyde  Park.  The  cities  and  towns 
supplied  were  Boston,  Chelsea,  Everett,  Maiden,  Medford,  Melrose, 
Quincy,  Somerville,  Arlington,  Belmont,  Nahant,  Revere,  Stone- 
ham,  Swampscott,  Watertown  and  Winthrop.  Newton  and  Hyde 
Park  have  as  yet  received  no  water  from  the  Metropolitan  System, 
as  their  own  works  have  been  adequate  for  their  supply.  The  town 
of  Stoneham,  which  was  admitted  into  the  District  during  the  year, 
was  supplied  with  water  from  the  Wakefield  Water  Company  until 
October  21,  after  which  date  it  was  supplied  from  the  Metropolitan 
Works.     The  Wakefield  Water  Company  supplied  to  Stoneham  a 
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total  of  193,400,000  gallons.  The  city  of  Medford  supplied  from 
local  sources  21,200,000  gallons.  All  the  rest  of  the  water  supplied 
during  the  year,  amounting  to  36,830,240,000  gallons,  was  fur- 
nished from  the  Metropolitan  Water  Works. 

(2)  Storage  Reservoirs. 
There  are  nine  completed  storage  reservoirs  having  capacities  as 
follows  :  — 


Capacity  in 
Gallons. 


Lake  Cochltuate,  including  Dudley  Pond, 
Sudbury  ReseiToir, 
Framingham  Reservoir  No.  1 , 
Framingham  Reservoir  No.  2, 
Framingliam  Reservoir  No.  3, 
Ashland  Reservoir, 
Hopkinton  Reservoir,  . 
Whitehall  Reservoir,   . 
Farm  Pond, 


Total, 


2,242 

7,253 

287 

529 

1,183, 

1,416 

1,520 

1,256 

167 


,400,000 
,500,000 
,500,000 
,900,000 
.500,000 
,400,000 
,900,000 
,900,000 
,500,C00 


15,858,500,000 


The  Wachusett  Reservoir  when  completed  will  have  a  capacity  of 
63,068,000,000  gallons. 

At  the  beginning  of  the  year  the  storage  reservoirs  contained  but 
slightly  more  than  one-half  of  their  total  capacity,  and  the  amount 
of  water  decreased  until  March  4,  when  the  reservoirs  contained  but 
about  two-fifths  of  their  total  capacity.  The  rains  of  the  succeeding 
three  months  caused  a  rapid  filling  of  the  reservoirs,  and  at  no  time 
later  in  the  year  were  they  seriously  drawn  down. 

The  various  sources  of  supply  furnished  to  the  District  an  average 
of  about  105,000,000  gallons  per  day.  An  average  of  64,299,000 
gallons  per  day  was  drawn  from  the  Wachusett  Reservoir  through 
the  Wachusett  Aqueduct  into  the  Sudbury  Reservoir.  There  was 
drawn  from  the  Sudbury  Reservoir  and  Framingham  Reservoir  Xo. 
3.  an  average  of  84,930,000  gallons  per  day.     An  average  of  5,398,- 

000  gallons  per  day  was  drawn  from  Framingham  reservoirs  Xos. 

1  and  2  ;  an  average  of  1,489,000  gallons  per  day  was  turned  into 
Lake  Cochituate,  and  the  remainder  conveyed  by  the  Sudbury 
Aqueduct  into  the  District.  An  average  of  14,890,000  gallons  per 
day  was  drawn  from  Lake  Cochituate  and  conveyed  to  the  District 
through  the  Cochituate  Aqueduct. 
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(3)  Distributing  Reservoirs. 
The  distributing  reservoirs  are  six  in  number,  and  tliere  are  two 
standpipes,  of  all  of  which  the  total  capacity  is  2,178,780,000  gal- 
lons, as  follows  :  — 


NAME. 

Capacity  in 
Gallons. 

Spot  Pond, 

Chestnut  Hill  Reservoir, 

Fells  Reservoir,   .... 

Mystic  Reservoir, 

Waban  Hill  Reservoir  in  Newton, 

Forbes  Hill  Reservoir  in  Quincy, 

Forbes  Hill  Standpipe, 

Arlington  Standpipe,  . 

1,791,700,000 

300,000,000 

41,400,000 

26,200,000 

13,600,000 

5,100,000 

330,000 

650,000 

Total, 

2,178,780,000 

The  Chestnut  Hill  Reservoir  is  now  perhaps  more  especially  to 
be  regarded  as  an  equalizing  reservoir.  Into  all  the  others  of  these 
reservoirs  water  is  pumped,  and  from  them  water  is  supplied  by 
gravity. 

These  reservoirs  are  available  not  only  for  the  purposes  of  dis- 
tributing the  water  supply,  but  they  have  an  added  value  in  giving 
a  great  protection  to  the  District,  from  the  fact  that  they  aft'ord  a 
supply  stored  within  the  District,  which  would  be  sufficient,  when 
they  are  full,  for  about  three  weeks'  consumption,  in  case  the  sources 
of  supply  were  cut  off  by  accident  or  otherwise. 

(4)   Aqueducts. 

The  Sudbury  Aqueduct  has  been  in  constant  service  during  the 
year  except  upon  the  few  days  when  it  was  necessary  to  empty  it 
for  the  purpose  of  cleaning.  It  has  conveyed,  upon  an  average, 
90,328,000  gallons  per  day.  A  considerable  portion  of  the  time 
the  aqueduct  has  been  run  to  the  full  extent  to  which  it  is  capable, 
and  great  care  has  been  required  for  the  prevention  of  accidents  and 
overcharging. 

The  Cochituate  Aqueduct  has  been  in  use  about  307  days,  and 
consequently  an  opportunity  has  been  had  for  extensive  cleanings 
and  for  the  making  of  necessary  repairs.  It  has  conveyed,  upon  an 
average,  14,890,000  gallons  per  day. 
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The  Wachusett  Aqueduct  has  required  but  few  repairs  during  the 
year,  and  has  been  in  operation  340  days.  The  flow  through  the 
aqueduct  has  averaged  64,299,000  gallons  per  day. 

(5)  Pumping  Stations. 

All  the  water  furnished  by  the  Metropolitan  Works,  with  the  ex- 
ception of  102,890,000  gallons  taken  from  the  Brookliue  Resei-voir 
in  consequence  of  repairs  to  the  city  of  Boston  pipe  lines,  has  been 
pumped  at  the  two  Chestnut  Hill  pumping  stations. 

Water  has  been  pumped  at  the  low-service  station  to  Spot  Pond, 
and  thence  pumped  again  for  the  northern  high  ser\dce  to  the  Fells 
Reservoir.  The  small  supply  required  for  the  southern  extra  high 
service  in  West  Roxbury  and  for  the  northern  extra  high  service  in 
Arlington  has  been  pumped  respectively  at  the  small  stations  main- 
tained in  West  Roxbury  and  Arlington.  The  present  daily  pumping 
capacity  of  all  the  stations  is  204,500,000  gallons,  and  there  has  been 
pumped  at  all  the  stations  during  the  year  an  average  of  109,610,000 
gallons  per  day. 

At  the  Chestnut  Hill  high-service  station  the  new  Allis  ensfine 
has  pumped  more  than  80  per  cent,  of  the  entire  quantity  of  water 
pumped  at  this  station.  The  cost  per  million  gallons  of  raising 
water  one  foot  high  at  this  station  was  $0.03,  which  was  almost  the 
same  as  in  the  preceding  year,  while  the  total  quantity  pumped  at  the 
station  was  about  two-thirds  as  great  and  the  cost  of  coal  was  $0.57 
per  ton  greater.  Two  new  boilers  have  been  provided  to  replace 
boilers  installed  seventeen  years  ago. 

The  three  new  Holly  engines  at  the  Chestnut  Hill  low-service 
station  have  been  in  successful  operation  during  the  year,  and  have 
pumped  about  71  per  cent,  of  the  total  amount  of  water  supplied  by 
the  Metropolitan  Works.  The  cost  per  million  gallons  raised  one 
foot  was  $0,031. 

The  new  Holly  engine  at  the  Spot  Pond  station  has  pumped 
nearly  all  of  the  water  at  this  station,  at  a  cost  of  $0,041  per  million 
gallons  for  raising  water  one  foot  high. 

The  old  engines  and  boilers  at  the  West  Roxbury  pumping  station 
have  been  replaced  by  others  of  a  larger  capacity.  The  new  Bngines 
have  been  in  operation  about  six  months,  and  a  saving  of  between 
30  and  40  per  cent,  in  amount  of  coal  burned  has  been  eftected. 
Considerable  enlargement  has  been  required  at  the  Arlington  pump- 
ing station.     At  the  West  Roxbury  and  Arlington  stations,  owing 
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to  the  much  smaller  quantities  of  water  pumped,  the  cost  per  million 
gallons  raised  one  foot  high  was,  respectively,  $0,299  and  $0,109. 

Of  the  entire  quantity  of  water  pumped  during  the  year,  — 
40,018,920,000  gallons, —  39,774,060,000  gallons  were  pumped  in 
the  three  large  stations.  A  saving  of  $0.82  per  million  gallons 
pumped  has  been  eflected  this  yeai*  from  the  cost  of  last  year.  The 
reduction  in  cost  has  been  largely  brought  about  not  only  by  the 
discontinuance  of  most  of  the  smaller  stations,  but  by  the  introduc- 
tion of  more  economical  machinery  and  methods  at  the  few  large 
stations.  The  cost  of  pumping  per  million  gallons,  of  $9.64  in  the 
year  1897,  has  been  reduced  to  $2.52  in  the  year  1901. 

(6)  Clinton  Sewerage  and  Filtration  Works. 
The  Clinton  sewerage  and  filtration  works  have  been  in  operation 
during  the  entire  year,  and  the  amount  of  sewage  pumped  and  fil- 
tered has  exceeded  by  more  than  one-third  the  amount  so  disposed 
of  during  the  previous  year.  The  cost  per  million  gallons  raised 
one  foot  high  by  the  pumping  engine  at  the  pumping  station  was 
$0.18.  The  cost  per  million  gallons  of  water  filtered  at  the  filter- 
beds  was  $8.39. 

(7)   Sanitary  Inspection  and  Regulations. 
The  work  of  inspecting  the  Cochituate,  Sudbury  and  Wachusett 
watersheds  for  the  purpose  of  securing  proper  sanitary  conditions 
and  preventing  pollution  of  the  water  and  contamination  from  infec- 
tious diseases  has  been  continued  durino-  the  year.     The  work  of  the 

O  ft. 

sanitary  inspector  and  his  assistant  has  been  devoted  largely  to  these 
watersheds,  though  they  have  to  a  considerable  extent  assisted  the 
medical  inspector  in  attention  to  the  Wachusett  Reservoir  site, 
which  is  under  the  supervision  of  the  engineers  having  charge  of  the 
works  of  construction. 

The  number  of  premises  in  the  Sudbury  and  Cochituate  water- 
sheds recorded  as  inspected  has  been  981,  but  this  number  does  not 
include  a  large  number  of  premises  which  were  found  on  inspection 
to  be  in  satisfactory  sanitary  condition.  Of  the  unsatisfactory  cases, 
162  were  remedied  by  sewer  connection,  and  160  old  cesspools 
were  abandoned.  In  10  other  cases  a  complete  remedy  has  been 
efiected,  and  in  14  a  partial  remedy  only. 

In   several  towns  the  local  boards   of  health   have    actively  co- 
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operated  in  compelling  owners  along  the  line  of  sewers  to  make 
connections  with  them. 

The  results  have  been  a  very  marked  improvement  effected  in  the 
sanitary  condition  of  the  watersheds.  The  unsatisfactory  condition 
along  the  line  of  Marlborough  Brook,  which  empties  into  the  Marl- 
borough filter-beds,  has,  however,  continued,  but  it  is  understood 
that  measures  are  in  progress  by  the  city  of  Marlborough  for  a  radi- 
cal remedy  of  the  troubles. 

Upon  the  consolidation  of  the  Metropolitan  Water  Board  and 
Sewerage  Commission,  it  was  deemed  advisable  to  readopt  the  rules 
made  by  the  State  Board  of  Health  for  the  sanitary  protection  of 
the  waters  used  by  the  Board  for  water  supply,  and  to  readopt  and 
republish  the  special  regulations  made  by  the  Board  under  them  in 
regard  to  fishing,  boatino;  and  ice  cutting.  The  Board  has  also  re- 
published  and  called  especial  attention  in  the  Wachusett  watershed 
to  Rule  4  of  the  rules  of  the  State  Board  of  Health,  prohibiting  the 
discharge  of  house  slops,  sink  waste,  water  used  for  washing  or 
cooking,  or  other  polluted  water,  into  any  waters  used  by  the  Board 
as  a  source,  or  for  the  conveyance,  storage  or  distribution  of  the 
water  supply. 

IV.     WATER  WORKS  — FINANCIAL   STATEMENT. 

(1)  Metropolitan  Water  Loan,  Receipts  and  Assessments. 
The  appropriations  for  the  construction  and  acquisition  of  the 
Metropolitan  Water  Works,  the  receipts  w^hich  are  added  to  these 
appropriations,  the  expenditures  for  the  construction  and  acquisition 
of  works,  and  the  balances  available  on  January  1,  1902,  have  been 
as  follows  :  — 

Appropriation  under  chapter  488  of  the  Acts  of  1895,  .  .  .  $27,000,000  00 
Appropriation  under  chapter  453  of  the  Acts  of  1901,    .        .        .      13,000,000  00 

$40,000,000  00 
Proceeds  fi'om  the  sales  of  property  applicable  to  the  construc- 
tion and  acquisition  of  works  (of  which  $9,690.94  is  for  the 
year  1901), 31,107  58 

$40,031,107  58 
Amount  approved   by  the  Metropolitan  Water  Board  and  the 
Metropolitan  Water  and  Sewerage  Board  for  payments  to  De- 
cember 31,  1901  (of  which  $9,404,915.19  is  for  the  year  1901),  .      29,432,332  03 

Balance  January  1,  1902 $10,598,775  55 
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The  Treasurer  of  the  Commonwealth,  under  the  authority  given 
him  to  issue  from  time  to  time,  on  the  request  of  the  Board,  negoti- 
able bonds  to  an  amount  not  exceeding  $40,000,000,  to  be  desig- 
nated the  "  Metropolitan  Water  Loan,"  has  sold  bonds  as  follows  :  — 


Rate 

Time 

Premiums 

DATE. 

Bonds  sold. 

(Percent.). 

(Years). 

Price. 

(in  Amount). 

1895, 

$2,225,000 

3^ 

40 

$110  67 

$237,407  50 

1896, 

2,775,000 

3h 

40 

110  67 

296,092  60 

1896, 

2,000,000 

H 

39 

106  76268 

135,253  60* 

1897, 

6,000,000 

3d 

38d 

107  82 

469,200  00 

1898, 

2,000,000 

H 

40 

113  176 

263,520  00 

1898, 

2,000,000 

3i 

40 

112  877 

257,540  00 

1899, 

3,000,000 

3 

40 

100  64 

19,200  00 

1900, 

1,000,000 

3 

39 

102  78 

27,800  00 

1901, 

3,000,000 

3 

40 

102  78 

83,400  00 

1901, 

100,000 

3 

40 

100  375 

375  00 

1901, 

150,000 

3 

40 

100  10 

150  00 

1901, 

205,000 

3 

39i 

100'  25 

512  50 

1901, 

50,000 

3 

39d 

100  25 

125  00 

1901, 

50,000 

3 

39i 

100  50 

250  00 

1901, 

300,000 

3 

39d 

100  10 

300  00 

1901, 

200,000 

3 

39i| 

100  25 

500  00 

1901, 

3,100,000 

3i 

39i 

106  71 

208,010  00 

1901, 

1,345,000 

3 

39i| 

100  00 

- 

1901, 

1,500,000 

3 

S9h 

100  00 

- 

131,000,000 

81,999,636  10 

*  Including  $18,673.60  from  readjustment  of  rate  made  by  the  Treasurer  in  1897. 

The  sinking  fund  established  by  the  Treasurer  of  the  Common- 
wealth has  amounted  at  the  end  of  each  year  to  sums  as  follows  :  — 


December  31, 
December  31, 
December  31, 
December  31, 
December  31, 
December  31, 
December  31, 


1895. 
1896, 
1897, 
1898, 
1899, 
1900, 
1901, 


$226,286  05 
699,860  70 
954,469  00 
1,416,374  29 
1,349,332  97 
1,573,619  72 
1,662,426  95 


From  the  beginning  of  the  work  until  June  30,  1901,  payments 
for  the  maintenance  and  operation  of  the  works  were  made  from 
the  loan  fund,  and  miscellaneous  receipts  were  credited  to  the 
same  fund,  inasmuch  as,  according  to  the  original  Water  Act,  the 
amount  to  be  assessed  each  year  upon  the  District  was  limited,  and 
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the  amount  was  not  in  any  year  sufficient  for  the  payment  of  main- 
tenance and  operation  exp.enses  in  addition  to  the  interest  and  sink- 
ing fund  requirements. 

Chapter  489  of  the  Acts  of  1901,  however,  provided  that  there- 
after assessments  should  be  made  each  year  upon  the  cities  and 
towns  of  the  District,  sufficient  for  the  entire  payment  of  interest, 
sinking  fund  requirements  and  the  maintenance  and  operation  of 
the  works  for  the  year.  In  accordance  with  the  provisions  of  this 
Act,  the  State  Treasurer  has  transferred  to  the  loan  fund  the  amount 
which  had  from  time  to  time  been  paid  from  it  for  maintenance  and 
operation,  and  has  also  applied  the  receipts  for  the  year;  as  required 
by  the  provisions  of  the  original  Water  Act,  in  part  to  the  loan  fund 
and  in  part  to  the  sinking  fund,  and  has,  also,  transferred  to  the 
sinking  fund  certain  receipts  which  had  originally  been  credited 
to  the  loan  fund. 

Allowances  for  water  furnished  fi'om  their  own  sources  by  cities 
and  towns  during  the  year  ending  May  31,  1901,  were  made,  in 
accordance  with  the  Metropolitan  Water  Act,  as  follows  :  — 

Medford $254  40 

Stoneham, 954  00 

After  deducting  these  allowances,  the  net  assessments  for  the  year 
1901,  made  by  the  Treasurer  of  the  Commonwealth,  for  the  payment 
of  the  interest  on  the  bonds  issued  by  the  Commonwealth,  the  sink- 
ing fund  requirements  and  the  expenses  of  operation  and  mainte- 
nance of  the  water  works,  were  as  follows  :  — 


Arlington, 
Belmont, . 
Boston,  . 
Chelsea,  . 
Everett,  . 
Hyde  Park, 
Maiden,  . 
Medford, 
Melrose,  . 
Nahant,    . 

The  comparatively  smaller  sums  assessed  upon  the  city  of  New- 
ton and  the  town  of  Hyde  Park  were  owing  to  the  fact  that  neit^ier 
of  these  municipalities  had  reached  the  safe  capacity  of  its  sources, 
and  consequently  neither  had  been  furnished  with  water. 


$8,419 

30 

4,264 

90 

,169,105 

62 

29,570 

40 

21,731 

22 

1,992 

40 

30.548 

40 

18,022  59 

12,546 

32 

2,577 

98 

Newton,  . 

$6,829  01 

Quincy,    . 

22,004  38 

Revere,    . 

10,051  21 

Somerville, 

56,816  76 

Stoneham, 

4,710  91 

Watei-town, 

9,800  16 

Winthrop, 

6,217  85 

$1,415,209  41 
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The  proceeds  from  the  operations  of  the  Board,  exclusive  of  the 
proceeds  from  sales  of  property,  have  been,  according  to  the  pro- 
visions of  the  Water  Act,  applied  to  the  payment  of  interest  and 
sinking  fund  requirements  and  the  maintenance  and  operation  of 
works,  as  follows  :  — 

For  the  year  1901, $21,372  76 


The  expenditures  for  the  maintenance  and  operation  of  the  Metro- 
politan Water  Works  have  been  as  follows  :  — 


For  the  year  1901, 


$304,835  24 


Sums  have  been  received  during  the  year  1901,  under  the  pro- 
vision of  the  Metropolitan  Water  Act,  in  payment  for  admission  to 
the  District  and  for  water  furnished,  as  follows :  — 


Stoneham,  for  admission  to  District, 
Swampscott,  for  water  furnished,  .... 
Revere  Water  Company,  for  water  furnished, 
Framingham  Water  Company,  for  water  furnished, 
Lexington,  for  water  furnished,     .... 


$30,000  00 

2,500  00 

12,204  29 

302  40 

259  80 

$45,266  49 


At  the  close  of  the  year,  the  Treasurer,  in  accordance  with  the 
requirements  of  the  Act,  has  distributed  to  the  cities  and  towns  of 
the  District,  in  proportion  to  the  annual  assessments  theretofore 
contributed  by  them,  this  amount,  as  follows  :  — 


Arlington, 

$269  07 

Newton, 

.       $218  25 

Belmont, 

136  30 

Quincy, 

703  23 

Boston, 

37,362  78 

Revere, 

321  22 

Chelsea, 

945  02 

Somerville, 

.      1,815  77 

Everett, 

694  50 

Watertown, 

313  20 

Hyde  Park, 

63  67 

Winthrop,    . 

198  71 

Maiden, 

976  28 

Balance, 

181  04* 

Melrose, 
Medford, 

400  96 
584  10 

$45,266  49 

Nahant, 

82  39 

*  This  amount  will  remain  undJBtributed  until  next  year. 
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(2)  Expenditures  for  the  Different  Works. 
The   following  is  a  summary  of  the  expenditures   made   in   the 
various  operations  for  the  different  works  :  — 


CONSTRUCTION  AND  ACQUISITION 
OF  "WORKS. 


For  the  Year  ending 
December  31, 1901. 


From  Beginning  of  Work, 

and  ending  December 

31,  1901. 


AdminiBtration  applicable  to  all  parte  of  the 

conetructioD  and  acquisition  of  the  works,  . 
Wachusett  Dam  and  Reservoir  :  — 

Wachusett  Dam, 

North  Dike, 

South  Dike, 

Removal  of  soil, 

Relocation  of  railroads, 

Roads  and  bridges 

Real  estate, 

Damages,  real  estate  not  taken,  busioess,  and 
loss  of  wages, 

Other  expenses, 


Improving  Wachusett  watershed, 
Wachusett  Aqueduct,         .... 

Sudbury  Reservoir 

Protection  of  Sudbury  supply,  . 
Improving  Sudbury  watershed, 
Protection  of  Cochituate  supply, 
Improving  Lake  Cochituate, 
Pipe  lines,  Dam  No.  3  to  Dam  No.  1, 
Pipe  line,  Rosemary  siphon, 
Weston  Aqueduct :  — 

Aqueduct, 

Reservoir, 

Supply  pipe  lines, 

Real  estate,  taxes  and  other  expenses,  . 

Distribution  system :  — 
Low  service :  — 
Pipe  lines  and  connections, 
Pumping  station,  Chestnut  Hill, 
Reservoir,  Spot  Pond,  . 
Gate-house  and  connections.  Chestnut  Hill 

Reservoir 

Real  estate  and  other  expenses,  . 
Northern  high  service  :  — 
Pipe  lines  and  connections, 
Spot  Pond  pumping  station, 
Fells  Reservoir,  Stoneham, 
Bear  Hill  Reservoir,  Stoneham, 
'  Real  estate  and  other  expenses,  . 

Amounts  carried  forward, . 


$189,841  42 

96,238  22 

1,127  51 

423,495  97 

8,042  86 

8,738  84 

146,571  30 

61,560  50 
1,462  36 


$314,992  23 

10,944  30 

6,335  03 

35,432  82 


$6,780  31 
48,774  30 
10,823  97 

8,208  75 
1,272  70 

54,135  73 

42,356  42 

837  43 

22,940  71 


$27,640  3S 


937,078  78 
2,000  50 
2,209  10 
2,004  32 
3,247  55 
1,061  10 
2,250  00 
25,338  54 


367,704  38 


$460,915  60 

515,046  70 

4,951  69 

1,109,004  08 

14,829  39 

284,977  43 

2,775,531  22 

173,958  41 
2,593  03 


$336,521  13 
14,891  30 
6,767  97 
64,299  18 


!  1,467,446  25 
458,990  46 
575,520  19 

65,382  55 
79,124  73 

438,990  88 
290,282  54 
141,370  86 
23,453  27 
14,373  85 


$174,672  65 


5,341,807  55 

14,803  36 

1,779,520  77 

2,922,113  78 

119,662  86 

88,814  96 

9,000  00 

25,338  54 

48,471  48 

23,142  98 


422,479  58 


$196,139  17  $1,370,534  65 


$3,554,935  58  $10,969,828  51 
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CONSTRUCTION  AND  ACQUISITION 
OF  WORKS. 


For  the  Tear  ending 
December  31,  1901. 


From  Beginning  of  Work, 

and  ending  December 

31,  1901. 


Amounts  brought  forward,. 

$196,139  17 

$1,370,534  65 

$3,554,935  58 

$10,969,828  51 

Distribution  system  —  Con. 

Southern  high  service  :  — 

Pipe  lines  and  connections, 

"  1,713  67 

502,582  78 

Pumping  station,  Chestnut  Hill, 

1,253  19 

241,759  61 

Forbes  Hill  Reservoir,  Quincy,  . 

•     40,196  96 

68,675  37 

Waban  Hill  Reservoir,  Newton, 

1,562  11 

1,562  11 

Real  estate  and  other  expenses,  . 

5  00 

10,222  84 

Northern  extra  high  service,  . 

876  61 

12,856  12 

Southern  extra  high  service,  . 

11  67 

380  30 

Glen-wood  Pipe  Yard,      . 

82  97 

33,100  59 

Chestnut  Hill  Pipe  Yard, 

1,836  00 

243,677  35 

11,063  98 

4,437,139  28 

Diversion  of  water,  south  branch  of  Nashua 

River,* 

46,132  50 

1,087,087  89 

Examination   of   existing   water   works   and 

payments  on  account  of  same  :  —  t 

To  Boston, 

$7,768,948  80 

$12,768,948  80 

To  Maiden  (on  account},        .        .        .        . 

- 

25,749  71 

To  Newton, 

- 

60,000  00 

$7,768,948  80 

$12,854,698  51 

Transfers    of    engines,    boilers    and    other 

property  from  works  purchased  to  other 

portions  of  the  work  and  included  in  the 

above  accounts 

" 

20.558  65 
$12,834,139  86 

Engineering,  conveyancing,  etc.,  • 

877  61 

7,769,826  41 

24,107  60 

12,858,247  46 

Pipes,  valves,  etc.,  sent  to  store  yard  and  not 

yet  transferred  to  works 

- 

80,028  89 

$9,430,170  91 

Less  value  of  pipes,  valves,  etc.,  purchased 

and  sent  to  store  yards  in  previous  years, 

^ 

but  transferred  to  works,  and  included  in 

cost  of  same  for  current  year, 

25,255  72 

- 

Total   for  constructing  and   acquiring  of 

works, 

$9,404,915  19 

129,432,332  OS 

*  Of  the  total  expenditures  from  the  beginning  of  the  work,  the  sum  of  $124,304.57  is  for  Clinton 
sewerage  system. 

t  In  addition  to  the  amounts  paid  for  existing  water  works,  the  city  of  Boston  was  reimbursed  the 
sum  of  $1,154,766.84  for  moneys  paid  by  said  city  in  connection  with  the  building  of  the  reservoir  In 
Southborough  (now  Sudbury  Reservoir),  as  provided  by  section  16  of  the  Metropolitan  Water  Act,  and 
this  amount  is  included  in  the  cost  of  Sudbury  Reservoir  and  the  protection  of  Sndbury  supply. 
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MAINTENANCE   AND   OPERATION. 


For  the  Year  ending 
December  31, 1901. 


From  Beginning  of  Work, 

and  ending  December 

31,  1901. 


Administration, 

General  supervision 

Taxes  and  other  expenses, 
Wachnsett  Reservoir  Department :  — 

Sanitary  inspection, 

Buildings, 

Reservoir, 


WachuBctt  Dam  and  Aqueduct  Department : 
General  superintendence, 

Dam  and  aqueduct 

Clinton  sewerage  system  :  — 

Pumping  station 

Sewers, 

Sanitary  inspection,         .... 


Sudbury  Department:  — 
General  superintendence,        .        .        .        . 
Superintendence,  Framingham  office,   . 

Sudbury  Reservoir, 

Ashland  Reservoir, 

Hopkinton  Reservoir 

Whitehall  Reservoir 

Framingham  Reseivoirs  1,  2  and  3, 

Lake  Cochituate, 

Marlborough  Brook  filters,     .        .        .        . 

Pegan  filters, 

Sudbury  and  Cochituate  watersheds,     . 

Sanitary  inspection, 

Sudbury  and  Cochituate  Aqueducts,     . 
Chestnut  Hill  Reservoir,          .        .        .        . 
Biological  laboratory 

Distribution  Department :  — 

Superintendence, 

Arlington  pumping  station,  pumping  service, 

Chestnut  Hill  high-service  pumping  station, 
pumping  service, 

Chestnut  Hill  low-service  pumping  station, 
pumping  service, 

Spot  Pond  pumping  station,  pumping  ser- 
vice,         

West  Roxbury  pumping  station,  pumping 
service,  

Temporary  pamping  stations, 

Arlington  standpipe, 

Fells  Reservoir, 

Mystic  Lake,  conduit  and  pumping  station, 

Mystic  Reservoir 

Amounts  carried  forward, .... 


$39  44 
569  99 
331  17 


$1,658  55 
7,163  18 

2,233  18 

2,499  26 

394  20 


$6,361  19 

6,757  22 

8,274  66 

1,903  08 

2,081  91 

242  21 

5,296  73 

2,731  75 

3,354  66 

2,676  04 

611  02 

2,308  97 

18,342  15 

13,169  23 

3,177  66 

$12,465  87 
3,371  03 

40,611  50 

39,540  80 

13,012  55 

9,552  74 
731  25 
119  71 
1,544  49 
2,750  64 
1,474  71 

$125,175  29 


$7,933  57 
4,335  90 
26,378  87 


13,948  37 


77,288  48 


$31,810  81 

10,487  57 

47,480  14 

$39  44 

569  99 

331  17 

940  60 

$6,861  43 

28,077  28 

5,195  55 

4,795  86 

1,269  34 

46,199  46 

$25,214  73 

23,175  39 

29,462  55 

6,602  50 

9,186  67 

1,413  47 

19,725  38 

11,747  84 

6,635  23 

11,340  45 

1,731  72 

9,673  45 

70,251  90 

43,316  87 

13,867  40 

283,345  55 

$27,351  91 

6,737  74 

175,774  31 

59,069  17 

26,704  13 

19,097  13 

52,979  06 

393  93 

2,907  25 
14,310  11 

9,086  20 


$130,825  79 


$394,410  94   $420,264  13 
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MAINTENANCE  AND  OPERATION. 

For  the  Year  ending 
December  31,  1901. 

From  Beginning  of  Work, 

and  ending  December 

31,  1901. 

Amounts  brought  forward,  .... 

$125,175  29 

$130,825  79 

$394,410  04 

$420,264  13 

Distribution  Department —  Cojt. 

Forbes  Hill  Reservoir 

158  04 

158  04 

Spot  Pond 

4,191  91 

9,047  59 

Waban  Hill  Reservoir, 

2,549  80 

3,451  02 

Pipe  lines:  — 

Low  service, 

18,883  21 

82,489  71 

Northern  high  service,         .... 

4,373  94 

17,543  12 

Southern  high  service,          .... 

3,382  11 

10,862  15 

Buildings  at  Chestnut  Hill 

2,038  26 

4,749  01 

Chestnut  Hill  Pipe  Yard,        .... 

1,482  76 

1,482  76 

Olenwood  Pipe  Yard  and  buildings,      . 

5,608  50 

10,966  82 

Stables 

6,075  49 

15,773  44 

Waste  prevention, 

90  14 

174,009  45 

90  14 

551,024  74 

Total  for  maintaining  and  operating  works. 

. 

$304,835  24 

$971,288  87 

(3)   Detailed  Financial  Stateivient. 
The  Board  herewith  presents,  in  accordance  with  the  Metropoli- 
tan Water  Act,  an  abstract  of  the  expenditures  and  disbursements, 
receipts,  assets  and  liabilities  for  the  year  1901. 


(a)  Expenditures  and  Disbursements. 

The  total  amount  of  the  expenditures  and  disbursements  on 
account  of  construction  and  acquisition  of  works  for  the  year 
beginning  Januaiy  1,  1901,  and  ending  December  31,  1901,  is 
$9,404,915.19  ;  and  the  total  amount  from  the  time  of  the  organi- 
zation of  the  Board,  July  19,  1895,  to  December  31,  1901,  is 
$29,432,332.03. 

For  maintenance  and  operation  the  expenditures  for  the  year 
have  been  $304,835.24,  and  from  the  beginning  of  the  work  $971,- 
288.87. 

The  salaries  of  the  commissioners,  and  other  expenses  of  adminis- 
tration, have  been  apportioned  to  the  construction  of  the  works  and 
to  the  maintenance  and  operation  of  the  same,  and  appear  under 
each  of  those  headings. 

The  following  is  a  division  of  the  expenditures  according  to  their 
general  character :  — 
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GENERAL  CHARACTER  OF 
EXPENDITURES. 


For  the  Tear  ending 
December  31,  1901. 


From  Beginning  of  Work, 

and  ending  December 

31,  1901. 


I,  Construction  op  Wobks,  and  Acqui. 
BiTioN  BY  Purchase  or  Taking. 

Administration. 

Commiasloners, 

Secretary  and  auditor 

Clerks  and  stenographers 

Legal  services, 

Travelling 

Stationery  and  printing 

Postage,  express  and  telegrams, 

Furniture  and  fixtures, 

Alterations  and  repairs  of  buildings. 
Telephone,  lighting,  heating,  water  and  care 

of  building, 

Rent  and  taxes,  main  office,       .... 
Miscellaneous  expenses 


Engineering. 
Chief  engineer  and  department  engineers. 
Principal  assistant  engineers,    . 
Engineering  assistants,       .... 

Consulting  engineers 

Inspectors,    .        , 

Architects 

Railroad  and  street  car  travel,    . 

Wagon  hire, 

Stationery  and  printing 

Postage,  express  and  telegrams,       K^A 


VAX3^ 


Engineering  and  drafting  instruments  and 
tools, 

Engineering  and  drafting  supplies,    .        .        . 

Books,  maps  and  photographic  supplies, . 

Furniture  and  fixtures, 

Alterations  and  repairs  of  building,  —  main 
office, 

Alterations  and  repairs  of  building,  —  sub- 
offices,       

Telephone,  lighting,  heating,  water  and  care 
of  building,  —  main  office 

Telephone,  lighting,  heating,  water  and  care 
of  building,  —  sub-offices 

Rent  and  taxes,  —  main  office,    .        .        .        . 

Rent  of  sub-offices  and  other  buildings,   . 

Field  offices  and  sheds 

Clinton  office  building 

Unclassified  supplies 

Miscellaneous  expenses, 

Reimbursement,  city  of  Boston, 

Amounts  carried  forward , .        .       . 


^,300  00 
4,289  44 
6,298  46 

634  27 
826  84 
323  19 
441  94 

2,830  89 

1,16S  96 
975  20 
664  20 


$27,640  38 


6  78       ,  ' 


$22,275  35 
15,510  24 
98,985  40 

1,000  00 
26,291  56 

1,656  78 

2,13 

^30: 

*?,510  72 
883  68 

2,183  24 

2,281  35 

520  67 

1,569  60 

8,883  61 

1,506  48 

3,071  77 

1,708  98 
2,976  00 

529  50 

247  65 

850  42 
783  75 

203,664  35 


$78,810  27 
83,320  90 
80,456  10 
2,359  00 
1,999  15 
5,469  66 
1,669  16 
3,793  76 
6,672  03 

8,566  79 
1,382  00 
3,173  85 


$132,247  20 

95,524  88 

668,974  11 

23,187  07 

Cj6!^760  82 

^5,870  47 

20,970  54 

26,771  21 

18,876  99 

6,583  95 

18,228  52 

19,692  16 

4,834  84 

14,240  68 

12,725  56 

2,601  64 

11,126  68 

10,817  19 
3,874  36 
3,153  74 
1,067  70 
9,866  87 
5.756  72 
7,304  41 

69.918  69 


$174,672  65 


^231,304  73 


1,374,836  89 
M, 549,499  54 
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GENERAL  CHARACTER  OF 
EXPENDITURES. 


For  the  Year  ending 
December  31,  1901. 


From  Beginning  of  \york, 

and  ending  December 

31,  1901. 


Amounts  brought  forward, . 


Construction. 
Preliminary  work  (boringe,  test  pits  and  other 

InTestigatioDs) :  — 

Advertising 

Labor 

Professional    services,     medical     services, 

analyses,  etc 

Travelling 

Rent, 

Water  rates, 

Freight  and  express 

Jobbing  and  repairing, 

Tools,  machinery,  appliances  and  hardware 

Bopplies, 

Casting,  ironwork  and  metals. 

Iron  pipe  and  valves 

Blasting  supplies, 

Paint  and  coating, 

Fuel,  oil  and  waste, 

Lumber  and  field  buildings 

Drain  pipe, 

Brick,  cement  and  stone,         .... 

Sand,  gravel  and  filling, 

Municipal  and  corporation  work,  . 

Unclassified  supplies, 

Miscellaneous  expenses, 

Reimbursement,  city  of  Boston,     . 

Contracts,  Wachusett  Reservoir:  — 

Contracts  completed  and  final  payments 
made  prior  to  January  1,  1901,     . 

Moulton  &  O'Mahoney,  excavating  soil  and 
refilling  at  North  Dike,        .        .    Sect.  4, 

Nawn  &  Brock,  excavating  soil,  Sect.  6, 
and  building  easterly  portion  of  North 
Dike, 

BuBch  Bros.,  excavating  soil.  Sect.  6,  and 
building  road.  West  Boylston  and  Boyls- 
ton,  —  $600  due,  deducted  from  estimate 
September  5,  1900 

Long  &  Little,  excavating  soil,  Sect.  7,  and 
building  part  of  North  Dike, 

Newell  &  Snowling  Construction  Co.,  ex- 
cavating soil  from  Sect  8,  and  completing 
westerly  portion  of  North  Dike, 

Asa  Goddurd,  surfacing  Boylston  Street, 
Sect.  2 

Amounts  carried  forward, .... 


$231,304  73 


$839  71 

15,774  70 

61  60 

11  90 

41  32 

54  03 

449  63 

39  28 

156  32 

4  56 

1  44 

435  87 

1,689  48 

14  62 

74  40 

127  29 

10  00 

19,786  03 


$6,140  47 


89,960  47 

32,443  72 
60  00 


$449,960  67      $251,090  76 


$1,549,499  54 


$5,365  40 
96,898  32 

687  83 

1,644  78 

37  00 

2,077  30 

459  53 

476  20 

15,696  74 

175  57 

3,230  03 

41  29 

139  98 

983  80 

6,478  74 

40  80 

237  81 

269  46 

44  07 

1,209  89 

249  69 

55,404  63 
191,748  85 

$340,071  63 
167,130  37 

677,864  36 

34,560  63 
151,042  36 

32,443  72 
11,428  95 


$1,404,531  92  $1,741,248  39 
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GENERAL  CHARACTER  OF 
EXPENDITURES. 

For  the  Year  ending 
December  31, 1901. 

From  Beginning  of  Work, 

and  ending  December 

31,  1901. 

Amounts  brought  forward, .... 

$449,960  67 

$251,090  76 

$1,404,531  92 

$1,741,248  39 

Construction  —  Con. 

Contracts,  Wachusett  Reservoir—  Con, 

FredE.  Ellis,  surfacing  Sect.  2,  Shrewsbury 

Road, 

200  00 

10,654  35 

McArthur  Bros.,  Wachusett  Dam, 
Contracts,  Wachusett  Aqueduct:  — 

157,370  96 

607,531  63 

169,921  64 

1,575,107  91 

Contracts    completed    and    final    payments 

made  prior  to  January  1,  1901,    . 

- 

$1,197,506  07 

Silvio  Casparis,  covered  masonry.  Sect.  5,    . 

$600  00 

101,179  99 

Silvio  Casparis,  covered  masonry.  Sect.  6,    . 
Contracts,  Sudbury  Reservoir;  — 

469  00 

1,069  00 

148,522  49 

1,447,208  66 

Contracts    completed    and    final    payments 

made  prior  to  January  1,  1901,    . 

- 

$1,963,732  76 

AugUBte  Saucier,  filter-beds 

Contracts,  improviog  Lake  Cochituate  :  — 

3,227  50 

42,384  83 

2,006,117  59 

Long  &  Little,  excavation  from  Snake  Brook 

Meadow, 

. 

10,236  80 

10,236  80 

Town  of  Framlnghara,  low-level  sewer,  pro- 

. 

2,250  00 

9,000  00 

Contracts,  Rosemary  siphon  :  — 

Contracts    completed    and    final    payments 

made  prior  to  January  1,  1901,    . 

- 

5,016  96 

Contracts,  pipe  line,  Dam  No.  3  to  Dam  No. 
1:  — 
Contracts    completed    and    final    payments 

made  prior  to  January  1,  1901,    . 

- 

17,240  22 

Contracts,  Clinton  sewerage  system  :  — 

Contracts    completed    and    final    payments 

made  prior  to  .January  1, 1901,    . 

- 

66,878  22 

Contracts,  Weston  Aqueduct:  — 

Shanahan,  Casparis  &  Co.,      .        .  Beet.   2, 

$39,563  22 

$39,563  22 

Shanahan,  Casparis  &  Co.,      .        .   Sect.    3, 

23,206  62 

23,206  62 

Patrick  McGovern Sect.   4, 

43,463  46 

43,463  46 

Bruno,  Salomone  &  Petitti,     .        .   Sect.    5, 

43,758  04 

43,768  04 

Shanahan,  Casparis  &  Co.,      .        .  Sect.    6, 

20,489  84 

20,489  84 

Winston  &  Co.,       .        .        Sects.  8  and  10, 

9,648  26 

9,648  26 

Shanahan,  Casparis  &  Co.,      .        .  Sect.  12, 

27,384  71 

27,384  71 

Columbus  Construction  Co.,  .       .  Sect.  13, 

36,017  66 

36,017  65 

Winston  &  Co. Sect.  15, 

3,326  68 

246,858  38 

3,326  58 

246,868  38 

Contracts,  Distribution  System  :  — 

Contracts    completed    and    final    payments 

made  prior  to  January  1,  1901,     . 

- 

$2,950,044  53 

E.  W.  Everson  &  Co  ,  pipe  laying.  Sect. 

19, 

$200  00 

37,042  54 

C.  H.  Eglee  Co.,  pipe  laying,  Sect.  29,  . 

20,450  12 

20,450  12 

The  Atlantic  Works,  sluice  gates. 

43  00 
$20,693  12 

14,438  00 

Amounts  carried  forward 

11,122,264  07 

$3,021,975  19 

$7,125,813  02 
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GEIfERAL  CHARACTER  OF 
EXPENDITURES. 


For  the  Year  ending 
December  31, 1901. 


From  Beginning  of  Work, 

and  ending  December 

31,  1901. 


Amounts  brought  forward, .... 

Construction  —  Con. 
Contracts,  Distribution  System  —  Con. 
Beckwith    &   Quackenbusb,    reservoir  and 

loundation  for  standpipe  at  Forbes  Hill,    . 
Walsh's  Holyoke  Steam  Boiler  Works,  stand 

pipe  at  Forbes  Hill 

James  E.  McCoy,  masonry  tower,  Forbes 

Hill, 

McNeil  Bros.,  high-service  pumping  station 

and    gate-house, —  $1,500    due,    deducted 

from  final  estimate  May  22,  1901, 
Holly     Manufacturing     Co.,     high-service 

pumping  engine.  Spot  Pond, 
Norcross  Bros.,  Chestnut  Hill  low-service 

pumping  station 

Holly    Manufacturing   Co.,    Chestnut   Hill 

low-service  pumping  engine, 
John  S.  Jacobs  &  Son,  southern  gate-house 

Chestnut  Hill  Reservoir, 
Norcross  Bros.,  connection  chamber  Chest- 
nut Hill 

C.  H.  Eglee  Co.,  Bear  Hill  Reservoir,  . 

Deduct  value  of  pipes,  valves,  etc.,  included 
in  above  list,  transferred  to  maintenance 
account  December  31,  190O,  and  shown  on 
page  39, 

Additional  work  :  — 

Labor, 

Professional     services,     medical     services, 

analyses,  etc., 

Travelling, 

Rent 

Water  rates, 

Freight  and  express 

Jobbing  and  repairing, 

Tools,  machinery,  appliances  and  hardware 

supplies, 

Electrical  supplies, 

Castings,  ironwork  and  metals. 

Iron  pipe  and  valves 

Blasting  supplies, 

Paint  and  coating, 

Fuel,  oil  and  waste, 

Lumber  and  field  buildings,   .... 

Drain  pipe, 

Brick,  cement  and  stone,         .        .        .        . 

Amounts  carried  forward 


$20,693  12  $1,122,264  07 

18,903  12 

768  47 

11,774  05 

6,273  98 
31,264  38 

8,104  16 
35,234  62 

4,374  00 


1,552  00 
16,562  18 


155,504  08 


$3,021,975  19  $7,125,813  02 

31,421  17 
4,529  72 
11,774  05 

120,681  08 

78,139  38 

200,549  82 

151,259  62 

0,974  00 

1,552  00 
16,562  18 

$3,648,418  21 
3,139  77 


3,645,278  44 

$17,083  06 

$453,201  99 

443  95 

1,450  99 

54  08 

926  65 

360  00 

2,957  37 

712  13 

1,318  98 

494  20 

8,298  74 

352  48 

6,913  89 

5,291  52 

62,552  44 

2,083  49 

4,771  50 

4,422  71 

42,904  71 

4,970  92 

42,806  48 

- 

859  41 

115  34 

3,601  18 

110  14 

5,670  34 

768  12 

70,827  10 

314  33 

4,488  17 

1,045  00 

12,785  12 

$38,621  47  $1,277,768  15 


$726,335  06  $10,771,091  46 
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GENERAL  CHARACTER  OP 
EXPEXDITURES. 


For  the  Tear  ending 
December  31,  1901. 


From  Beginning  of  "Work, 

and  ending  December 

31, 1901. 


Amounts  brought  forward, . 

Construction  —  Con. 
Additional  work —  Con. 
Sand,  gravel  and  filling,  . 
Municipal  and  corporation  work, 

Police  Bervice 

Sanitary  inspection. 
Judgments,       .        .        .        .        , 
Unclneaified  supplies. 
Miscellaneous  expenses,  . 
Reimbursement  city  of  Boston, 

Legal  and  expert :  — 
Legal  services, .... 
Expert  services. 
Court  expenses, 
Miecellaneons  expenses, . 


Real  Estate. 
Legal  and  expert :  — 

Legal  services, 

Conveyancer  and  assistants 

Experts 

Appraisers 

Court  expenses 

Counsel  expenses 

Conveyancing  supplies 

Conveyancing  expenses 

Miscellaneous  expenses,  .        .        .        . 

Reimbursement,  city  of  Boston,     .        . 
Battlements,  made  by  Board,     .        .        .        . 
Settlements,  reimbursement,  city  of  Boston,   . 

Judgments, 

Taxes  and  tax  equivalents,         .        .        .        . 
Care  and  disposal, 

Damages  to  Real  Es,tate  not  taken,  to  Business, 

and  on  Account  of  Loss  of  Wages. 
Legal  and  expert :  — 

Legal  services, 

Court  expenses, 

Settlements 


Claims  on  Account  of  inversion  of  Water. 
Legal  and  expert :  — 

Legal  services, 

Expert  services, 

Court  expenses 

Miscellaneous  expenses 

Settlements, 


$38,621  47  $1,277,768  15 


$726,335  06  $10,771,091  46 


550  43 

4,683  37 

487  50 

64,753  87 

22,584  46 

123,458  62 

913  00 

6,141  61 

2,158  36 

7,749  49 

973  52 

7,976  74 

6,250  91 

14,552  42 

21,765  87 

977,417  06 

$4,618  82 

- 

475  87 

$7  00 

360  31 

7  00 

33  35 

6,488  35 

_ 

$4,736  31 

$8,094  28 

76,973  66 

1,520  18 

16,895  58 

1,969  00 

15,131  34 

893  37 

2,294  52 

- 

43  25 

110  33 

2,891  00 

592  32 

4,531  96 

46  25 

917  45 

- 

15,021  25 

140,382  28 

2,891,767  01 

- 

531,606  00 

11,315  57 

32,753  04 

2,029  49 

70,128  80 

15,208  11 
182,161  16 

38,056  75 

3,703,737  92 

$1,453  86 
61,560  50 


63,014  36 


39,716  07 


$3,774  98 

13,230  64 

2,343  79 

1,173  91 

917,350  00 


176,542  94 


Amounts  carried  forward, .....  .         .  $1,635,206  39 


937,873  32 
$16,672,151  04 
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GENERAL  CHARACTER  OF 
EXPENDITURES. 


For  the  Tear  ending 
December  31,  1901. 


From  Beginning  of  "Work, 

and  ending  December 

31,  1901. 


Amounts  brought  forward, .... 

Purchase  of  Existing  Water  Works. 
Legal  and  expert :  — 

Legal  servicee 

Expert  services 

Miscellaneous  expenses, 

Settlements  and  judgments,       .... 

Total  amount  of  construction  expenditures, 
II.    Maintenance  and  Operation  op 

WOBKS. 

Administration  :  — 

Commissioners, 

Secretary,  auditor  and  assistants,  . 

Postage,  printing,  stationery  and  other  sup- 
plies,  

Travelling, 

Telephone,  heating,  lighting    and    care  of 
building 

Alterations  and  repairs  of  building, 

Rent  and  taxes,  office  building. 

Miscellaneous  expenses 

Supervision  and  general  superintendence  :  — 

Chief  engineer  and  department  engineers,    . 

Engineering  and  clerical  assistants, 

Postage,  printing,  stationery  and  office  sup- 
plies,        

Telephone,  heating,  lighting    and   care   of 
offices, 

Travelling  and  incidental  expenses. 

Alterations  and  repairs  of  buildings,    . 

Rent  and  taxes,  main  office 

Miscellaneous  expenses, 

Pumping  service :  — 

Labor 

Fuel 

Oil,  waste  and  packing, 

Repairs  and  renewals, 

Small  supplies  and  expenses. 

Pumping  by  municipalities,    .... 

Rent,  West  Roxbury  pumping  station, 
Superintendents  and  assistant  superintendents, 

Engineering  assistants 

Laboratory  force, 

Sanitary  inspectors, 

Recording  and  scientific  instruments  and  sup- 
plies,   

Labor  and  teaming, 

Tools,  machinery  and  appliances, 

Lumber  and  hardware  supplies, 

Jobbing  and  repairing 

Amounts  carried  forward 


$1,635,206  39 


$16,572,151  04 


$29,432,332  03 


$1,200 

00 

3,673  07 

676  86 

223  96 

486  29 

1,380 

62 

165 

00 

127 

77 

8,524 

65 

7,907 

96 

1,374  71 


1,309  21 

451  00 

4,186  83 

495  00 

572  15 

50,500  85 

44,057  91 

1,937  88 

5,839  43 

3,519  05 

920  00 

3,543  43 

7,295  17 

2,354  61 

2,414  44 

529  82 

85,224  73 

1,451  40 

2,371  12 

1,626  69 

$246,341  61 

$8,400  00 

16,994 

08 

1,811 

48 

606  92 

1,901  49 

1,450 

62 

295 

60 

350 

64 

27,188 

32 

26,531 

10 

3,089  49 

4,069  05 
1,996  12 
5,259  85 
719  59 
1,062  12 

138,671  55 
123,494  50 

5,302  32 
16,745  31 

8,989  31 
45,273  80 

1,840  00 
11,956  76 
27,942  58 
10,315  98 

9,641  12 

2,159  00 
278,703  19 
7,167  57 
8,165  67 
7,669  17 

$805,764  28 
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GENERAL   CHARACTER  OF 
EXl'ENDITURES. 


For  the  Year  ending 
December  31, 1901. 


From  Beginning  of  Work, 

and  ending  December 

31,  1901. 


Amounts  brought  forward,  . 

Maintenance,  etc.  —  Con, 


Travelling, 

HorseB,  vehicles  and  stable  expeneeB, 

Fuel,  lighting  and  telephone,     . 

Municipal  and  corporation  work. 

Alterations  and  repairs  of  buildings. 

Settlements  of  claims. 

Unclassified  supplies. 

Miscellaneous  expenses. 

Conveyancer  and  assistants, 

Taxes  and  tax  equivalents, 

Contracts  and  agreements. 

Contracts  for  pipes,  valves,  etc.,  bought  from 
construction  work  since  January  1,  1901, 

Contracts  for  pipes,  valves,  etc.,  originally 
charged  to  construction,  transferred  to  main- 
tenance previous  to  January  1,  1901  (in- 
eluded  in  list,  pages  35-36),  .  .  .  . 
Total  expenditures  for  maintenance  and 
operation, 


$246,341  61 

3,219  12 

3,387  71 

2,976  38 

288  12 


5,191  62 

1,402  07 

50  85 

26,324  90 

12,870  09 

2,782  77 


$805,764  28 

9,768  30 

13,326  02 

10,076  59 

3,838  79 

402  97 

1,000  00 

15,600  46 

4,326  98 

352  85 

47,124  17 

53.784  94 

2,782  77 


3,139  77 


$304,835  24 


$971,288  87 


(b)  Receipts. 
The  total  amount  of  receipts  from  rents,  sales  of  property,  etc., 
for  the  year  beginning  January  1,  1901,  and  ending  December  31, 
1901,  is  $76,330.19;  and  the  total  amount  fi-om  the  time  of  the 
organization  of  the  Board,  July  19,  1895,  to  December  31,  1901,  is 
$214,716.56.     The  general  character  of  these  receipts  is  as  follows  :  — 


GENERAL   CHARACTER  OF 
RECEIPTS. 

For  the  Year  ending 
December  31,  1901. 

From  Beginning  of  Work, 

and  ending  December 

31, 1901. 

For  distribution  back  to  District:  — 

District  entrance  fees, 

Supplying  water  outside  of  District,     . 
Water  furnished  to  water  companies,   . 

To  the  credit  of  the  loan  fund  :  — 
Real  estate  and  buildings,        .... 
Labor,  tools  and  supplies 

$30,000  00 

2,759  80 

12,506  69 
$45,266  49 

$4,.177  09 
5,313  85 

$65,005  00 

25,406  64 

17,878  27 
$108,288  91 

$9,870  00 

21.237  58 
31,107  58 

$500  00 

59,813  04 

14,682  04 

324  99 
75,320  07 

To  the  credit  of  the  sinking  fund  :  — 
Forfeiture  for  contracts  awarded  but  not  ex- 
ecuted  

Rents 

Land  products, 

Unclassified  receipts, 

$16,241  41 

5,080  76 

50  59 
21,372  76 

$76,330  19 

Total  receipts 

$214,716  56 
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The  foregoing  receipts  have  been  credited  to  the  various  objects 
or  works,  as  follows  :  — 


RECEIPTS  FROM  DIFFERENT 
WORKS. 


For  the  Tear  ending 
December  31, 1901. 


From  Beginning  of  Work, 

and  ending  December 

31,  1901. 


Distribution  back  to  District :  — 
AdmisBion  into  Metropolitan  Water  District 

(Nahiant,  Quincy  and  Arlington), 
Supplying  water  to  towns  outside  of  Water 

District  (8 wampscott  and  Lexington), 
Water  furnislied  to  water  companies,   . 

Construction  and  acquisition  of  works  :  — 

Administration, 

Wachusett  Dam, 

Wachusett  Reservoir, 

Wachusett  Aqueduct, 

Weston  Aqueduct 

Sudbury  Reservoir  and  watershed. 

Distribution  system 

Diversion  of  water,  Clinton  sewerage  system, 
Purchase  of  existing  water  works. 

Maintenance  and  operation  of  works  :  — 

Wachusett  Aqueduct 

Sudbury  system, 

Distribution  system 

Clinton  sewerage  system 


$30,000  00 

2,759  80 
12,606  69 


$0  75 

397  00 

18,772  87 

233  83 

1,120  51 

727  20 

7,052  73 

10  00 

795  87 


$45,266  49 


$65,005  00 

25,405  64 
17,878  27 


$435  00 
906  66 
118  90 
492  38 


29,110  76 


1,952  94 


$0  75 

452  09 

67,168  36 

504  95 

1,120  51 

7,249  20 

16,476  05 

656  91 

5,288  12 


$1,582  11 

4,023  28 

1,216  88 

688  44 


Total  receipts, 


$76,330  19 


$108,288  Bl 


98,916  94 


7,510  71 


$214,716  56 


(c)   Assets. 


The  following  is  an  abstract  of  the  assets  :  — 


Office  furniture,  fixtures  and  supplies :  — 
46  book  cases  ;  46  plan  cases ;  87  miscellaneous  cases  and  cabinets ;  382  chairs ; 
133  desks  ;  22  letter-copying  presses  ;  7  numbering  machines  ;  railroad  tickets 
(value),  $2,116.04;  534  reference  books;  168  stools;  66  coal  stoves;  93 
tables  (office)  ;  45  tables  (drafting)  ;  17  telephones  ;  20  typewriters  ;  stamped 
envelopes  (value),  $970.67. 

Engineering  and  scientific  instruments  and  supplies  :  — 
1  biological  laboratory  outfit;  1  chemical  laboratory  outfit;  106  drawing  boards; 
8  calculating  instruments ;  6  cement-testing  machines ;  3  current  meters  ;  5 
electrical  instruments ;  28  engineers'  levels  ;  3  pantographs ;  1  photographic 
outfit;  24  planimeters  ;  185  levelling,  measuring  and  sight  rods  ;  211  rubber 
boots,  pair ;  266  scales ;  4  section  liners ;  74  straight-edges ;  225  tapes ;  4 
transverse  testing  machines ;  28  transits. 
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Police  supplies :  — 
23  belts;  9  cells;  33  clubs;  12  beds;  31  pair  handcuffs;  7  revolvers;  28  pair 
twisters ;  2  stretchers. 

Horses,  vehicles,  field  machinery,  etc. :  — 
19  horses  ;  9  carriages  ;  10  carts ;  6  sleds  ;  14  sleighs ;  17  wagons  ;  3  harrows ;  3 
mowing  machines;  12  ploughs;  8  horse  rakes;  4  road  rollers;  2  road 
scrapers;  2  tedders ;  51  blankets;  32  harnesses ;  26  robes;  283  bush  hooks, 
bill  hooks,  scythes,  etc. ;  6  hand  carts  ;  43  border  knives,  hedge  trimmers,  etc. ; 
11  lawn  mowers. 

Machinery,  tools  aiid  other  appliances  and  supplies  :  — 
5  adzes;  9  anchors ;  12  anvils;  209  axes  and  hatchets;  132  barrows;  210  bars, 
crow  and  others  ;  2  blasting  batteries  ;  203  blocks,  all  kinds  ;  2  blowers  ;  17 
boats,  row ;  32  boilers ;  2  diamond  drills ;  1^^^^.  diamonds  for  same ;  366 
chisels  ;  13  carts  and  cars ;  29  chain  hoists  ;  1  concrete  mixer ;  14  derricks  ; 
7  dredges,  scows,  etc. ;  24  drilling  machines ;  5  dynamos ;  26  engines ;  7 
foi'ges  ;  6  furnaces,  melting ;  92  gages  ;  31  grindstones  ;  171  hoes,  all  kinds  ; 
152  forks  ;  395  hammei's  ;  1  heater  ;  43  hoisting  buckets  ;  5,231  feet  hose,  all 
sizes  ;  138  ice  tools  ;  8  indicators ;  8  injectors  and  inspirators  ;  52  jacks  ;  1,309 
feet  ladders ;  4  lathes  ;  249.5  M  feet  B.  M.  lumber ;  143  mattocks  ;  17  mauls ; 
18  meters,  pressure,  etc. ;  2  motors  ;  33  oil  cabinets  and  tanks  ;  3  pile  drivers; 
21  pipe  cutters ;  35  die  plates,  stocks,  etc. ;  1  pipe-tapping  machine ;  368 
picks;  1  planer;  9  pumping  engines;  50  steam  pumps;  13  centrifugal 
pumps;  16  diaphragm  pumps ;  19  miscellaneous  pumps;  231  rakes;  103 
rammers  ;  2  rock  drills  ;  137  saws  ;  36  scales,  yard,  platform,  etc. ;  44  settees, 
Chestnut  Hill  grounds  ;  914  shovels,  scoops,  spades,  etc. ;  1  steam  shovel ;  1 
stone  crusher;  89  temporary  buildings  and  structures;  130  tongs;  47  tool 
and  coal  boxes,  etc. ;  29  trench  and  other  braces ;  4  trucks ;  39  vises ;  3 
winches;  833  wrenches;  10,085  feet  wrought-iron  pipe,  all  sizes;  137  tons 
cast-iron  pipe,  miscellaneous  lots;  $70,703.73  cast-iron  pipes,  special  cast- 
ings, valves,  man-hole  covers,  etc  ,  at  pipe  yards  (estimated  value). 

Real  estate  connected  with  works  not  completed :  — 
Real  estate  in  the  site  of  the  proposed  Wachusett  Reservoir  and  margins ;  out- 
lying property  in  Clinton,  Boylston,  West  Boylston  and  Sterling ;  land  for 
Weston  Aqueduct  and  Reservoir ;  and  for  the  partially  completed  Bear  Hill 
Reservoir,  Stoneham. 

Completed  ivorks,  including  real  estate  and  buildings  connected  therewith:  — 
Wachusett  Aqueduct,  Sudbury  Aqueduct,  Cochituate  Aqueduct ;  Whitehall  Reser- 
voir, Hopkinton  Reservoir,  Ashland  Reservoir,  Framingham  Reservoirs  Nos. 
1,  2  and  3,  Sudbury  Reservoir,  Lake  Cochituate,  Chestnut  Hill  Reservoir. 
Waban  Hill  Reservoir,  Fells  Reservoir,  Mystic  Lake  conduit  and  pumping 
station  (not  used).  Mystic  Reservoir;  Forbes  Hill  Reservoir  and  standpipe ; 
Arlington  standpipe ;  Chestnut  Hill  high-service  pumping  station.  Chestnut 
Hill  low-service  pumping  station.  Spot  Pond  and  Spot  Pond  pumping  station, 
temporary  pumping  station,  Arlington ;  sewerage  system  and  pumping  sta- 
tion, Clinton  ;  72  miles  of  pipe  line  in  distribution  system  ;  Mystic  yard  and 
buildings,  Glenwood  pipe  yard  and  buildings.  Chestnut  Hill  pipe  yard  and 
buildings  ;  Clinton  office  and  grounds. 
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(d)  Liabilities. 
There  are  liabilities  as  follows  :  — 


Unpaid  bills, 

Due  on  monthly  pay  rolls, 


$15,205  00* 
5,270  00 

$20,475  00 


Amounts  reserved  on  Monthly  Estimates^  not  due  uiitil  Completion  of  Con- 
tracts or  until  Claims  are  settled. 


NAME. 

Work. 

Amount. 

Nawn  &  Brock,          .... 

Wachusett  Reservoir,  Sect.  6, 

$50,000  00 

McNeil  Bros., 

High-service    pumping    sta- 

tion. Items  8  and  9,     . 

1,600  00 

Busch  Bros., 

Building     road,     Wachusett 

Reservoir 

600  00 

Long  &  Little, 

Wachusett  Reservoir,  Sect.  7, 

23,361  62 

Beckwith  &  Quackenbush, 

Reservoir  and  foundation  for 

standpipe,   .... 

5,544  91 

McArthur  Bros.,        .... 

Wachusett  Dam,     . 

28,221  47 

James  E.  McCoy,       .... 

Masonry  water  tower,    . 

2,077  77 

Shanahan,  Casparis  &  Co., 

Weston  Aqueduct,  Sect.  2, 

6,381  74 

Shanahan,  Casparis  &  Co., 

AVeston  Aqueduct,  Sect.  3,      . 

3,865  88 

Patrick  McGovern,    .... 

Weston  Aqueduct,  Sect.  4, 

3,981  79 

Bruno,  Salomone  &  Petitti, 

Weston  Aqueduct,  Sect.  5,     . 

7,722  01 

Shanahan,  Casparis  &  Co., 

Weston  Aqueduct,  Sect.  6, 

3,368  80 

Winston  &  Co.,           .... 

AVeston    Aqueduct,  Sects.   8 

and  10,        ...         . 

1,702  64 

Shanahan,  Casparis  &  Co., 

Weston  Aqueduct,  Sect.  12,   . 

4,550  24 

Columbus  Construction  Co., 

AA^'eston  Aqueduct,  Sect.  13,    . 

6,356  06 

Winston  &  Co.,          .... 

Weston  Aqueduct,  Sect.  15,   . 

587  04 

C.  H.  Eglee  &  Co.,     .... 

Bear  Hill  Reservoir, 

1,158  03 

Newell  &  Snowling  Construction  Co., 

AA''achusett  Reservoir,  Sect.  8, 

5,725  36 

Long  &  Little, 

Excavation  from  Snake  Brook 

Meadow,     .... 

1,321  20 

$158,026  56 

Amounts  have  been  agreed  upon  in  the  following  cases,  but  the 
deeds  have  not  passed :  — 

Bruno  St.  Onge,  $4,000;  Lizzie  W.  Thompson,  $800;  Annie 
Pendergast,  $2,080;  Evelyn  V.  Nolte,  $250;  heirs  of  Deborah 
Ware,  $9,283.26;  Luther  Frank  Upham,  $75;  John  A.  Frye, 
$900;    Alice    C.    Davis    et   als.,    $75;    S.    M.    &    C.    B.    Cutting, 


*  MlscellaneouB  current  bills  of  1901,  Including  those  coming  In  from  time  to  time  after  January  1, 
1902,  have  since  been  paid. 
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$4,100;  Helen  M.  Bennett  et  ah.,  $1,400;  A.  J.  Scarlett  et 
ah,  $1,000;  John  Toomey,  $12,000;  Asia  S.  Jefts,  $1,425; 
Lucretia  B.  Lawrence,  $8,700;  Mary  F.  Cutting,  $4,750; 
Henry  Brown  et  qls.^  $3,500;  E.  Lewis  Moore,  $150;  R.  E.  & 
W.   C.  Forbes,  $75. 

On  the  claims  of  the  following  it  is  impossible  to  state  the 
amounts  due  for  land  damages  and  water  rights,  as  suits  are  now 
pending  in  the  courts  for  the  determination  of  the  same  :  — 

Patrick  T.  Moran,  Harriet  Wilder,  Maria  A.  Haskell,  Timothy 
John  Fahy,  Chloe  Ann  Ballou,  William  H.  Buck,  estate  of 
Henrietta  M.  Johnson,  Charles  L.  Johnson,  Israel  G.  Howe, 
Charles  B.  Sawin,  W.  O.  Johnson,  Jeremiah  Potter,  J.  R.  Stott, 
Horace  H.  Lowe,  Bigelow  Carpet  Company,  Elijah  Bemis,  Charles 
E.  Nichols,  Nellie  E.  Burke,  J.  M.  Sears,  city  of  Maiden,  balance 
city  of  Medford,  city  of  Melrose,  Henry  Jackson,  Antoine  Snow, 
Sarah  E.  Kirby,  Edward  A.  Cowee,  Joseph  Toombs,  Cyrus  Colt, 
heirs  of  Hanson  Chase,  Boston  &  Maine  Railroad,  American  Tele- 
phone and  Telegraph  Company,  John  N.  Flagg,  George  L.  Hyde, 
Edward  A.  Harper,  Thomas  Mackesy,  Delina  Mallett,  Independent 
Order  of  Odd  Fellows,  John  F.  O'Brien,  Boston  &  Albany  Rail- 
road Company,  Emory  A.  Bacon,  Louis  Bond,  Ralph  H.  Hosmer 
et  als.,  Frances  A.  Wilder  et  al.,  Frances  H.  Chase,  administratrix, 
Nashua  River  Paper  Company,  George  L.  Redding,  Michael 
O'Malley,  James  Dorr,  Charles  U.  Cotting  et  als.,  Hannah 
McAndrew,  Margaret  E.  Sargent,  Framingham  Water  Company, 
Charles  W.  Felt,  Johanna  T.  Dunn,  Ida  E.  Wadsworth. 

V.     SEWERAGE   WORKS —  CONSTRUCTION. 

The  Metropolitan  Sewerage  Works,  both  in  construction  and 
maintenance,  are  now  divided  into  two  general  systems, — the 
North  Metropolitan  System*  and  the   South  Metropolitan   System. 

(1)  North  Metkopolitax  System. 
The  North  Metropolitan  System  provides  for  a  district  which  lies 
wholly  north  of  the  Charles  River,  and  has  an  area  of  85  square 
miles,  including  the  cities  and  towns  of  Arlington,  Belmont,  Cam- 
bridge, Chelsea,  Everett,  Maiden,  Medford,  Melrose,  Somerville, 
Stoneham,  Wakefield,  Winchester,  Winthrop,  Woburn,  a  part  of 
the  town  of  Lexington,  and  the  parts  of  the  city  of  Boston  known 
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as  East  Boston  and  Charlestown.  These  localities  are  situated  in 
part  in  the  Mystic  River  valley  and  in  part  in  the  Charles  River 
valley.  The  district  has  a  population  of  nearly  450,000,  of  whom 
about  325,000  contribute  sewage  to  the  system.  _  The  Metropolitan 
sewers  constructed  in  the  district  are  about  55  miles  in  length. 
Within  the  District  are  operated  the  Deer  Island,  East  Boston, 
Charlestown  and  Ale  wife  Brook  (Somerville)  pumping  stations. 
The  North  Metropolitan  System,  as  now  contemplated,  has  been 
substantially  completed. 

But  little  construction  was  done  during  the  fifteen  months  begin- 
ning with  October  1,  1900,  and  ending  with  December  31,  1901. 
A  sewer  of  the  length  of  1.58  miles  was  constructed,  under  the 
authority  of  chapter  184  of  the  Acts  of  the  year  1900,  in  Chelsea,  in 
order  to  provide  additional  outlets  for  areas  in  Chelsea  and  Everett. 
A  length  of  3.04  miles  of  sewer  was  constructed  in  accordance 
with  chapter  172  of  the  same  year,  which  authorized  the  Board  to 
construct  a  main  trunk  sewer  through  the  cities  of  Maiden  and 
Melrose  to  the  line  of  the  town  of  Wakefield,  in  order  to  provide 
for  the  part  of  that  town  which  had  not  previously  been  a  portion  of 
the  Metropolitan  area.  Considerable  difficulty  was  experienced  in 
the  construction  of  a  portion  of  this  sewer,  but  the  work  was  suc- 
cessfully accomplished  in  the  month  of  December. 

(2)   South  Meteopolitax  System. 

The  South  Metropolitan  System  has  an  area  of  102  square  miles, 
and  embraces  the  cities  and  towns  of  Brookline,  Hyde  Park,  Milton, 
Newton  and  Quincy,  a  part  of  the  town  of  Dedham,  and  the  Brighton 
district  and  portions  of  the  Back  Bay,  Dorchester,  Roxbury  and 
West  Roxbury  districts  in  the  city  of  Boston,  all  situated  on  the 
south  side  of  the  Charles  River,  together  with  the  city  of  Waltham 
and  the  town  of  Watertown  situated  on  the  north  side  of  that  river. 
These  localities  are  partly  in  the  Charles  River  valley  and  partly  in 
the  Neponset  River  valley.  The  South  Metropolitan  District  has  a 
population  of  about  280,000,  of  whom  about  110,000,  as  is  esti- 
mated, now  contribute  sewage  to  the  system.  The  Metropolitan 
sewers  already  constructed  have  a  length  of  27  miles,  and  there  is 
one  pumping  station,  that  at  Quincy.  This  system  is  but  partially 
completed. 

The  provisions  of  chapter  424  of  the  Acts  of  the  year  1899 
authorized  the  construction  of  the  high-level  sewer,  so  called,  and 
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united  the  systems  formerly  known  as  the  Charles  River  Valley 
System  and  the  Neponset  River  Valley  System,  with  other  ter- 
ritory, as  the  South  Metropolitan  System. 

The  sewers  eml)raced  in  the  Charles  River  Valley  and  Neponset 
River  Valley  systems  had  been  constructed  prior  to  the  passage  of 
the  Act,  and  it  was  provided  that  the  sewage  received  from  these 
two  systems  and  from  the  additional  territory  in  the  city  of  Quincy, 
and  in  the  Roxbury,  West  Roxbury  and  Dorchester  portions  of  the 
city  of  Boston  should  be  conveyed  to  an  outlet  into  the  sea. 

The  high-level  sewer  begins  at  its  connection  with  the  old  Charles 
River  valley  sewer  near  the  proposed  Ward  Street  pumping  station, 
at  the  foot  of  the  northerly  side  of  Parker  Hill  in  Roxbury,  and 
extends  in  a  southerly  direction  under  Parker  Hill,  through  Jamaica 
Plain,  past  the  Arnold  Arboretum,  and,  turning  thence  in  a  general 
southeasterly  direction,  continues  through  the  northeasterly  part  of 
Hyde  Park,  to  a  connection  with  the  existing  Neponset  valley  sewer, 
thence  passes  under  the  Neponset  River,  and  extends  in  an  easterly 
direction  through  the  northerly  part  of  Milton  to  the  central  part  of 
Quincy,  and  thence,  passing  near  the  Mount  Wollaston  Cemetery, 
through  Hough's  Neck  to  Nut  Island,  from  which  cast-iron  outfall 
pipes,  about  a  mile  in  length,  are  to  be  laid  in  the  bed  of  the 
harbor. 

The  entire  length  of  the  high-level  sewer  will  be  about  16.81 
miles,  and  the  work,  for  purposes  of  construction,  is  divided  into 
36  contract  sections.  Previous  to  October  1,  1900,  contracts  had 
been  made  for  the  construction  of  9  sections,  involving  a  length  of 
about  5.03  miles.  The  work  on  a  portion  of  these  sections  was  far 
advanced,  but  none  of  them  had  been  completed  at  that  date.  Con- 
tracts have  since  been  made  for  17  of  the  remaining  sections. 
The  sections  remaining  to  be  arranged  for  are  those  at  Hough's 
Neck  and  Nut  Island  ;  a  section  in  Milton  on  the  proposed  extension 
of  Brook  Road  or  boulevard ;  the  crossing  of  the  Neponset  River ; 
the  completion  of  the  crossing  of  Stony  Brook  (now  under  con- 
struction by  day  labor)  ;  the  filling  in  of  special  work  omitted  in 
Section  70,  in  West  Roxbury ;  the  construction  and  equipment  of 
the  Ward  Street  pumping  station  ;  the  laying  of  two  lines  of  force 
mains  from  the  pumping  station  to  the  Parker  Hill  tunnel ;  and  the 
building  of  a  line  of  sewer  to  connect  the  high-level  sewer  with  the 
existing  Charles  River  Valley  System. 

The  total  amount  of  the  contracts  already  made  for  the  high-level 
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sewer  is,  as  estimated,  $2,782,241.58,  and  the  value  of  the  work 
performed  to  December  31,  1901,  is  estimated  to  be  $1,393,420. 
Tlie  appropriation  made  for  this  sewer  was  $4,600,000. 

Of  the  total  length  of  the  sewer,  12.65  miles  are  expected  to  be 
constructed  in  open  trench,  and  the  remaining  4.16  miles  in  tunnel. 

Of  the  14.08  miles  already  contracted  for,  7.24  miles  have  now 
been  excavated  to  grade  in  trench  or  tunnel,  leaving  6.84  miles  at  a 
less  advanced  stage  of  construction . 

The  trunk  sewer  is  built  in  general  in  the  horseshoe  form,  the 
vertical  diameters  varying  from  12  feet  6  inches  to  9  feet  2  inches, 
and  the  horizontal  diameters  approximating  nine-tenths  of  the  ver- 
tical. 

The  latest  date  required  for  the  completion  of  any  contract  for 
this  sewer  now  made  is  April  1,  1903. 

Chapter  204  of  the  Acts  of  the  year  1901  required  the  Board  to 
make  an  extension  of  the  Metropolitan  sewer  from  a  branch  in  St. 
Joseph's  Cemetery  through  lands  in  West  Roxbury  and  Newton  to 
the  Brookline  town  line,  a  distance  of  6,718  feet.  The  plan  pro- 
posed for  the  extension  was  submitted,  in  accordance  with  the  Act, 
to  the  State  Board  of  Health,  and  was  approved  by  that  Board  on 
September  5,  1901.  A  contract  has  been  made  for  the  construction 
of  this  sewer,  and  about  a  quarter  of  the  work  had  been  accomplished 
at  the  end  of  the  year. 

The  sewerage  construction  work  carried  on  during  the  year  1901 
was  greater  than  that  in  any  preceding  year  since  the  establishment 
of  the  Sewerage  Commission,  and  involved  an  expenditure,  exclusive 
of  maintenance,  of  upwards  of  $1,660,000. 

(3)  QuiNCY  Pumping  Station. 
In  accordance  with  the  provisions  of  the  Act  establishing  the  South 
Metropolitan  System,  the  pumping  station  of  the  city  of  Quincy  was 
purchased  by  the  Board  and  transferred  to  the  Commonwealth  on 
April  1,  1901.  This  station  is  located  near  the  northerly  limit  of 
Merrymount  Park.  The  pumping  station  contains  two  engines  and 
other  equipment,  having  a  capacity  for  pumping  respectively  3,000,- 
000  gallons  and  5,000,000  gallons  per  day.  Included  in  the  pur- 
chase of  this  station  were  2%  acres  of  land  and  a  cast-iron  force 
main  from  the  station  to  its  junction  with  the  outfall  sewer  of  the 
Boston  main  drainage  system,  a  distance  of  about  3.40  miles. 
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(4)  Purchases  and  Takings  of  Land. 

During  the  period  beginning  October  1,  1900,  and  ending  on 
March  20,  1901,  the  Metropolitan  Sewerage  Commission  made  7 
takings  of  lands  and  easements,  6  of  which  were  for  the  purposes  of 
the  high-level  sewer  of  the  South  Metropolitan  System  and  1  for 
the  Wakefield  extension  of  the  North  Metropolitan  System.  These 
takings  embraced  20.82  acres  in  fee,  and  easements  in  62.92  acres, 
of  which  29.69  acres  were  in  streets. 

Since  March  20,  1901,  the  Board  has  made  5  takings,  all  for  the 
South  Metropolitan  System,  2  of  which  were  for  the  high-level 
sewer,  2  for  the  Brookline  extension  and  1  of  the  lands  and  ease- 
ments connected  with  the  Quincy  pumping  station.  By  these  tak- 
ings 2.72  acres  were  acquired  in  fee,  and  easements  in  31.60  acres, 
of  which  16.33  acres  were  in  streets. 

The  following  is  a  list  of  the  takings  :  — 

List  of  Takings  made  by  the  Board  of  Metropolitan  Seiverage  Commissioners 
from  October  1,  1900,  to  March  20,  1901. 


LOCATION  AND  DESClilPTION. 


Former  Owners. 


Recorded. 


Sections  and  Purpose 
of  Taking. 


Quincy  (from  Sea  and  Darrow  streets 
to  Greenleaf  Street,  land  of  trustees 
of  Woodward  Fund  to  land  of  heirs 
of  Austin  White).  Area,  14  acres  in 
fee;  easements  in  23.31  acres  (esti- 
mated). 

Nut  Island.    Area,  5  acres  in  fee, 

Milton  and  Quincy  (from  Adams  Street, 
at  middle  line  of  Furnace  Brook, 
Quincy,  to  land  late  of  Samuel  Bab- 
cock).    Area,  easements  iu  5.99  acres. 

Milton  and  Hyde  Park  (from  Monpon- 
set  Street,  Hyde  Park,  through  Brook 
Road  to  Pine  Tree  Brook,  Milton). 
Area,  easements  in  7.37  acres  (esti- 
mated) . 

Maiden,  Melrose  and  Wakefield  (from 
land  of  Alice  C.  Mann,  Linden  Ave- 
nue, Maiden,  through  Maiden  and 
Melrose  to  a  point  10  feet  beyond  the 
boundary  line  in  Wakefield).  Area, 
easements  in  8.60  acres  (estimated). 

Quincy  (from  Hancock  Street  through 
highways  and  private  ways  to  Green- 
leaf  Street).  Area,  easements  in  3.17 
acres  (estimated). 

Quincy  (from  iSea  Street  through  streets 
and  private  land  to  Nut  Island.  Area, 
1.82  acres  in  fee;  easements  in  14.48 
acres  (estimated). 


Mrs.  J.  Q.  Adams  et  al.. 


Heirs  of    Augusta   B. 

French. 
City  of  Quincy  and 

town  of  Milton. 


Town  of  Milton  et  al., 


Mrs.  Alice  C.  Mann  et 
at. 


Martha  Mears  et  al., 


1900. 

Nov.   8, 


Nov.   8, 
Nov.  22, 


Nov.  22, 


Nov.  20, 


Dec.  19, 


1901. 

Jan.  18, 


Sections  48,  49  and  50,  High- 
level  Sewer. 


Section  44,  High-level 
Sewer. 

Sections  55  and  56,  High- 
level  Sewer. 


Sections  62,  63  and  64,  High- 
level  Sewer. 


Sections  58, 59 and  60,  Wake- 
field Branch  Extension 
(North  Metropolitan  Sys- 
tem). 


Sections  50  and  51,  High- 
level  Sewer. 


Sections  44,  45,  46  and  47, 
High-level  Sewer. 


The  above  acreage  in  which  easements  were  taken  includes  29.69 
acres  in  public  streets. 
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List  of  Takings  for  Metropolitan  Seiverage  Works  from  March  20,1901, 

to  December  31,  1901. 


No. 


LOCATION  AND  DESCRIPTION, 


Former  Owners. 


Recorded. 


Sections  and  Purpose 
of  Taking. 


Quincy  (from  pumping  station  to 
junction  of  force  mains  with  Bos- 
ton sewer).  Area,  2.72+  acres  in 
fee;  easements  in  14.71  acres. 

Quincy  (from  Greenleaf  Street  to 
Eaton's  Pond).  Area,  easements 
in  6.44  acres. 

Milton  (from  Adams  Street,  near 
Squantum  Street,  to  Canton  Ave- 
nue,  near  Brook  Road).  Area, 
easements  In  7.89  acres. 

West  Roxbury  (St.  Joseph's  Ceme- 
tery). Area,  easements  in  0.60 
acre. 

Newton  (St.  Joseph's  Cemetery  to 
Brookline).  Area,  easements  In 
2.06  acres. 


City  of  Quincy  et  al.. 


Metropolitan   Park 
Commissioners  et  al. 


J.  n.  Brooks  estate  et 
al. 


Holyhood     Cemetery 
Association. 


Matilda  B.  Schworer 
et  al. 


Apri 

I  1, 

Oct. 

2, 

Oct. 

2, 

Oct. 

9. 

Oct. 

10, 

24-inch    force    main   and 
pumping  station. 


Sections    52,   53    and   51, 
High-level  Sewer. 

Sections  57,  58,  59  and  60, 
High-level  Sewer. 


Section  30,  Brookline  Ex- 
tension of  Neponset 
Valley  Sewer. 

Section  30,  Brookline  Ex- 
tension of  Neponset 
Valley  Sewer. 


The  above  acreage  in  which  easements  were  taken  includes  16.33 
acres  in  public  streets. 

Since  October  1,  1900,  settlements  have  been  eflected  on  account 
of  the  takings  made  in  the  North  Metropolitan  District  in  5  cases, 
involving  a  payment  of  $1,473.50;  and  in  cases  in  the  South 
Metropolitan  District  52  settlements  have  been  effected,  under 
which  payments  have  been  made  amounting  to  $172,501.96. 

Summary  of  Land  Settlements,  October  1,  1900,  to  December  31,  1901. 


LOCATION 

Area  in 
Acres. 

Number  of 
Settlements. 

Payments. 

North  Metropolitan  District. 

Everett, 

Chelsea, 

Melrose, 

Maiden, 

0.09 
0.19 
0.11 
0.07 

2 

1 
1 
1 

$200  00 
138  00 
235  60 
900  00 

Total, 

South  Metropolitan  District. 

Quincy, 

Milton, 

Hyde  Park, 

West  Roxbury, 

0.46 

41.10 
3.89 
2.27 
1.29 

6 

22 

19 

2 

8 

$1,473  60 

$50,435  00 

18,095  00 

187  50 

6,800  00 

Quincy  pumping  station,   .... 

48.55 
2.75 

61 
1 

$74,617  50 
97,984  46 

Total, 

61.30 

52 

$172,601  96 

Aggregates, 

61.76 

57 

$173,975  46 
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VI.     SEWERAGE   WORKS  — MAINTENANCE. 

(1)  NoKTH  Metropolitan  System. 

The  iiiaiiitenance  of  the  North  Metropolitan  System  involves  the 
operation  of  the  Deer  Island,  East  Boston,  Charlestown  and  Ale- 
wife  Brook  pumping  stations,  and  the  care  of  the  sewers,  siphons 
and  outlets.  With  the  55.39  miles  of  sewer  belonging  to  the  Met- 
ropolitan Works  there  are  connected  nearly  500  miles  of  local 
sewers. 

These  stations  contain  12  pumping  engines,  having  a  capacity 
amounting  to  396,000,000  gallons  per  da}^  with  lifts  varying  from 
8  to  19  feet.  The  cost  per  million  gallons  raised  one  foot,  including 
labor  at  the  screens,  was,  at  the  Deer  Island  station,  $0,086  ;  at  the 
East  Boston  station,  $0,070;  at  the  Charlestown  station,  $0.1-1:7; 
and  at  the  Alewife  Brook  station,  $0,285. 

(2)  South  Metropolitan  System. 

The  only  pumping  station  now  operated  in  the  South  Metropolitan 
System  is  the  Quiucy  station.  In  connection  with  the  27.08  miles 
of  Metropolitan  sewers,  there  are  local  sewers  connected  nearly  350 
miles  in  length. 

The  Quincy  station  has  been  operated  by  the  Board  only  since 
April  1,  1901.  It  has  two  engines,  having  a  total  capacity  of 
8,000,000  gallons,  with  a  lift  of  36  feet. 

VII.    SEWERAGE  WORKS  —  FINANCIAL  STATEMENT. 

(1)   Construction  Loans  and  Receipts. 
The  appropriations  for  the  construction  of  the  Metropolitan  Sewer- 
age Works,  the  receipts  which  are  added  to  the  appropriations,  and 
the  expenditures  for  construction,  have  been  as  follows:  — 

(a)  yorth  Jlefropolifan  S'l/stem. 

Appropriation  uuder  ehaiDter  439  of  the  Acts  of  1889  (portion  of 

original  loan  of  §5,000,000  devoted  to  this  system),  .  .  .  $4,210,865  73 
Appropriation  uuder  chapter  307  of  the  Acts  of  1894,  additional  loan,  500,000  00 
Appropriation  under  chapter  294  of  the  Acts  of  1895,  additional  loan,       o(  0,000  00 


Amount  carried  fonvard, 15,010,865  73 
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Anioimt  brought  forward, $5,010,865  73 

Approi^riation  under  chapter  414  of  the  Acts  of  1896,  for  Greenwood 

and  Bo3mtonville  (Wakefield), 30,000  00 

Apjjropriation  under  chapter  88  of  the  Acts  of  1897,  for  Greenwood 

and  Boyntonville  (Wakefield),  additional  loan,     ....  6,000  00 

Appropriation  under  chapter  436  of  the  Acts  of  1897,  for  additional 

outlet  in  Stoneham, 10,000  00 

Appropi'iation  under  chapter  520  of  the  Acts  of  1897,  for  Lexington 

extension, 70,000  00 

Api^ropriation  under  chapter  215  of  the  Acts  of  1898,  for  additional 

outlet  in  Everett 60,000  00 

Appropriation  under  chapter  424  of  the  Acts  of  1898,  for  additions 

to  existing  immping  plants, 155,000  00 

Appropriation  under  chapter  172  of  the  Acts  of  1900,  for  Wakefield 

branch 175,000  00 

Appropriation  under  chapter  184  of  the  Acts  of  1900,  for  additional 

outlets  in  Chelsea  and  Everett, 90,000  00 

85,605,865  73 
Proceeds  from  sales  of  property  and  from  other  sources  to  Decem- 
ber 31,  1901, 16,057  53 

$5,621,923  26 
Amount  appi'oved  by  the  Metropolitan  Sewerage  Commission  and 
the  Metropolitan  Water  and  Sewerage  Board  for  payment  to  De- 
cember 31, 1901  (of  which  $248,433.44  is  for  the  preceding  fifteen 
months), 5,565,707  81 

Balance,  January  1,  1902, ?56,215  45 

(6)    South  MetrojJoUtan  System. 

Charles  River  Valley  Sewer. 
Appropriation  under  chapter  439  of  the  Acts  of  1889  (portion  of 

original  loan  of  $5,000,000  devoted  to  this  system) ,        .        .        .     $789,134  27 
Appropriation  under  chapter  464  of  the  Acts  of  1900,  for  siphon 

purchase  in  Watertown, 10,912  00 

$800,046  27 
Amount  approved  by  the  Metropolitan  Sewerage  Commission  for 

payment  to  December  31,  1901, 800,046  27 

No  balance,  January  1,  1902, - 
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Neponset  Biver  Valley  Sewer. 

Appropriation  under  chapter  406  of  the  Acts  of  1895,  original  loan,  ?500,000  00 

Appropriation  under  chapter  83  of  the  Acts  of  1897,  additional  loan,  300,000  00 

Appropriation  under  chapter  180  of  the  Acts  of  1898,  additional  loan,  35,000  00 

Appropriation  under  chai:>ter  241  of  the  Acts  of  1899,  additional  loan,  25,000  00 

Appropriation  under  chapter  204  of  the  Acts  of  1901,  additional  loan,  40,000  00 


f900.000  00 
Proceeds  from  pumping  ground  water, 109  50 


,109  50 

Amount  approved  by  the  Metropolitan  Sewerage  Commission  and 
the  Metropolitan  Water  and  Sewerage  Board  for  payment  to  De- 
cember 31,  1901  (of  which  $12,607.68  is  for  the  preceding  fifteen 
months) 866,290  16 


Balance,  January  1,  1902, $33,819  34 

High-level  Sewer. 
Appropriation  under  chapter  424  of  the  Acts  of  1899,  original  loan,  $4,600,000  00 
Proceeds  from  sales  of  property  to  December  31,  1901,    .        .         .  575  00 


$4,600,575  00 
Amount  approved  by  the  Metropolitan  Sewerage  Commission  and 
the  Metropolitan  Water  and  Sewerage  Board  for  payment  to  De- 
cember 31,  1901  (of  which  $1,371,981.64  is  for  the  preceding 
fifteen  months), 1,763,892  58 


Balance,  January  1,  1902, $2,836,682  42 

(c)   Metropolitan  Sewerage  Loans  Sinking  Fund. 

Under  authority  of  chapter  122  of  the  Acts  of  1899,  and  section 
14  of  chapter  424  of  the  Acts  of  1899,  the  Treasurer  of  the  Com- 
monwealth was  required  to  consolidate  the  sinking  funds  of  all  the 
Metropolitan  sewerage  loans  into  one  fund,  to  be  known  as  the 
Metropolitan  Sewerage  Loans  Sinking  Fund. 

The  sin  kino;  fund  as  thus  established  has  amounted  at  the  end  of 
each  year  to  sums  as  follows  :  — 

December  31,  1899, $361,416  59 

December  31,  1900, 454,-520  57 

December  31,  1901, .        .       545,668  26 
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(2)  Annual  Appropriations  and  Receipts. 
The  annual  appropriations  for  the  maintenance  of  the  Metropol- 
itan Sewerage  Works,  the  receipts  of  the  Board  which  are  added  to 
the  appropriations  for  maintenance,  and  the  expenditures  for  main- 
tenance for  the  fifteen  months  ending  December  31,  1901,  have  been 

as  follows :  — 

North  Metropolitan  System. 

Balance,  October  1,  1900, $51,995  80 

Appropriation  under  chapter  40  of  the  Acts  of  1901,        .  76,500  00 

Receipts  from  pumping  and  from  other  sources,       .        .  325  02 

$128,820  82 
Amount  approved  by  the  Boards  for  payment,  .        .        .         115,868  15 

Balance,  January  1,  1902, $12,952  67 

South  Metropolitan  System. 

Balance,  October  1,  1900, $9,447  89 

Appropriation  under  chapter  30  of  the  Acts  of  1901,        .  76,060  00 

Receipts  from  sales  of  property  and  from  pumping,        .  10  00 

185,517  89 
Amount  approved  by  the  Boards  for  payment,  .        .        .  73,998  61 


Balance,  January  1,  1902, $11,519  28 

The  Board  has  also  received  from  rentals  and  from  other  sources, 
to  be  applied  by  the  Treasurer  of  the  Commonwealth  to  the  Metro- 
politan Sewerage  Loans  Sinking  Fund  requirements,  $318.85. 

(3)  Annual  Assessments. 
Chapter  424  of  the  Acts  of  the  year  1899  provided  that  the 
Supreme  Judicial  Court  should  determine  the  proportion  in  which 
each  of  the  cities  and  towns  of  the  South  Metropolitan  System 
should,  for  the  term  of  five  years  next  after  the  year  of  the  first 
issue  of  scrip  or  certificates  of  debt  under  said  chapter,  annually 
pay  money  into  the  treasury  of  the  Commonwealth  to  meet  the 
interest  and  sinking  fund  requirements,  and  the  cost  of  maintenance 
and  operation  of  the  system.  The  award  of  the  commission  ap- 
pointed in  the  year  1900,  covering  the  term  of  five  years  beginning 
with  the  year  1900  and  ending  with  the  year  1904,  is  shown  on 
pages  32  and  33  of  the  twelfth  annual  report  of  the  Metropolitan 
Sewerage  Commission. 
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Chapter  439  of  the  Acts  of  the  year  1889  provided  in  a  similar 
manner  for  the  appointment  of  commissioners  in  every  term  of  five 
years  to  determine  the  proportion  in  which  each  of  the  cities  and 
towns  forming  the  North  Metropohtan  System  should  annually  pay 
money  to  meet  the  interest  and  sinking  fund  requirements,  and  the 
cost  of  maintenance  and  operation  of  that  system.  On  May  16, 
]901,  the  Supreme  Judicial  Court  appointed  James  F.  Jackson  of 
Fall  River,  Larkin  T.  Trull  of  Lowell  and  Arthur  P.  Rugg  of 
"Worcester  commissioners  to  determine  the  amount  of  these  annual 
payments,  beginning  with  the  year  1901  and  ending  with  the  year 
1905  ;  and  the  full  award  of  the  commissioners  will  be  found  in 
Appendix  Xo.  6. 

The  proportions  in  percentages  which  are  determined  to  be  pay- 
able by  the  several  cities  and  towns  are  as  follows  :  — 


CITY  OR  TOWN. 


Proportions  in 

Percentages  for 

Interest  and 

Siifking  Fund, 

based  on 

Valuation. 


Proportions  in 
Percentages  for 

Maintenance 

and  Operation, 

based  on 

Population. 


Arlington, 
Belmont, 
Boston,* 
Cambridge, 
Chelsea, . 
Everett, . 
Lexington, t 
Maiden,  . 
Med  ford, 
Melrose, . 
Somerville, 
Stoneham, 
Waketield, 
Winchester, 
Winthrop, 
Woburn, 

Totals, 


2.06 

.94 

20.66 

21.96 

8.14 

5.82 

.32 

8.05 

4.36 

3.10 

14.74 

1.48 

1.78 

1.73 

1.45 

3.41 


100.00 


*  East  Boston  and  Charlestown  districts. 


t  Villages  of  Centre  and  East  Lexington. 


(4)    EXPEXDITURES    FOR    THE    DIFFERENT    WORKS. 

The  following  is  a  summary  of  the   expenditures   made   in   the 
various  operations  for  the  different  works  :  — 


COXSTRUCTIOX. 

For  Fifteen  Months  ending    From  Beginning  of  Work 
December  31,  1901.               to  December  31, 1901. 

North  Metropolitan  System. 
Original  system,  main  line  and  branches, 

Lexington  branch 

Everett  branch 

Waketield  branch, 

Stoneham  branch 

Chelsea  and  Everett  outlets, 
Wakefield  branch  extension,      . 

Total,  North  Metropolitan  System,    . 

$8,728  86 

86  00 

65,996  56 
173,622  02 
$248,433  44 

$5,150,782  53 

68,585  15 

54,877  12 

35,698  29 

11,674  10 

67,805  71 
176,384  91 
$5,565,707  81 
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CONSTRUCTION. 


For  Fifteen  Months  ending 
December  31, 1901. 


From  Beginning  of  "Work 
to  December  31,  1901. 


South  Metropolitan  System, 
Charles  River  valley  sewer, 
Neponeet  River  valley  sewer,  main  line, 
Brookline  branch,    .... 
Total, 


High-level  sewer :  — 

Section  43,  Quincy,  .... 

Section  44,  Quincy,  .... 

Section  45,  Quincy,  .... 

Section  46,  Quincy,  .... 

Section  47,  Quincy,  .... 
Sections  48  and  49,  embankments,  Quincy, 

Section  48,  Quincy,  .... 


Section  49,  Quincy, 

Section  50,  Quincy, 

Section  51,  Quincy, 

Section  52,  Quincy, 

Section  53,  Quincy, 

Section  64,  Quincy, 

Section  55,  Quincy  and  Milton, 

Section  56,  Milton 

Section  57,  Milton, 

Section  68,  Milton, 

Section  59,  Milton, 

Section  60,  Milton, 

Section  61,  Milton, 

Section  62,  Milton, 

Section  63,  Milton,    ....... 

Section  64,  Neponset  River  crossing,     . 

Section  65,  Hyde  Park, 

Section  66,  Hyde  Park 

Section  67,  Hyde  Park,  Stony  Brook  cross- 
ing  

Section  68,  Hyde  Park  and  Roxbury,    . 

Section  69,  West  Roxbury 

Section  70,  West  Roxbury,      .... 

Section  71,  West  Roxbury,      .... 

Section  72,  WeBt  Roxbury,      .... 

Section  73,  West  Roxbury,      .... 

Section  74,  West  Roxbury  and  Roxbury, 

Section  76,  Roxbury, 

Section  76,  Roxbury,  cast-iron  force  main,    . 

Section  77,  Roxbury,  Ward  Street  pumping 
station 

Section  78,  Roxbury,  connecting  sewer. 

Real  estate, 

Apportionment  Commission, 

Administration, 

Total, 


Total,  South  Metropolitan  System,     . 
Total  for  construction,  both  systems. 


$3,120  20 
9,487  48 
$12,607  68 


$3,155  75 

2,084  43 
943  66 

1,115  65 

6,761  32 
24,453  00 

2,288  59 
54,807  22 

8,201  02 
58,556  82 
10,197  36 

5,766  19 

4,832  83 

103,979  15 

80,429  69 

5,661  97 

3,491  32 

7,482  44 

1,700  14 

894  69 

107,421  08 

81,736  42 

1,175  33 
J3,086  04 
92,484  17 

4,620  46 

22,874  24 

42,315  20 

61,689  64 

63,567  67 
108,562  61 

36,996  87 
119,643  63 

26,846  61 
901  17 

6,841  24 

287  53 

175,794  13 

9,345  56 
1,371,981  64 


$1,384,589  32 


$1,633,022  76 


$856,802  68 
9,487  48 


$8,671  87 
6,199  43 
3,626  62 
3,797  61 
8,443  28 

24,453  00 
4,970  65 

57,489  18 

10,882  98 

61,237  78 

12,879  82 

8,448  16 

7,614  79 

106,661  11 

83,111  65 
8,343  93 
6,173  28 

10.164  40 

4,382  10 

3,676  66 

110,103  03 

84,418  37 
3,857  28 

40,603  13 
114,858  13 

7,302  41 
78,213  66 

101,861  64 
86,507  44 
87,588  67 

111,261  98 
39,678  28 

122,328  28 
36,202  78 
3,682  12 

10,973  79 

1,240  90 

254,778  45* 

2,000  00 

25,715  66 


$800,046  27 


866,290  16 


1,763,892  58 
$3.430,-229  01 

$8,995,936  82 


*  Including  $61,300.20  paid  for  Ward  Street  pumping  station  lot,  and  estimated  amount  of  $14,000 
for  part  of  Adams  estate  purchase  on  account  of  sand  for  use  in  connection  with  construction  of  Sec- 
tion 48. 


MAINTENANCE. 


For  Fifteen 

Months  ending 

December  31,  1901. 


North  Metropolitan  System, 
South  Metropolitan  System, 

Total  for  maintenance, 


$116,868  IS 
73,998  61 


$189,866  76 
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(5)  Detailed  Financial  Statement. 
The  Board  herewith  presents,  in  accordance  with  the  Metropolitan 
Sewerage  Acts,  an  abstract  of  the  expenditures  and  disbursements, 
receipts,  assets  and  liabilities  for  the  fifteen  months  ending  Decem- 
ber 31,  1901:  — 


(a)   Expenditures  and  Disbursements. 

For  Fifteen  Months 

GENERAL  CHARACTER  OF  EXPENDITURES. 

ending  December 

31,1901. 

North  Metropolitcm  System  —  Construction. 

Commissioners, 

f9l6    66 

Secretary,  engineer  and  auditor, 

1,262  50 

Clerical  services, 

1,141  68 

Engineers,  inspectors,  rodraen,  laborers  and  others, 

26,393  3-i 

Advertising 

220  02 

Office  sui^plies, 

259  99 

Postage,  telephone  and  telegrams, 

135  07 

Books,  maps,  plans,  blue  prints  and  photographj', 

211  38 

Engineering  instruments  and  repairs  of  same,      .... 

45  79 

Engineering  supplies, 

325  74 

Carriage  hire  and  travelling  expenses, 

634  68 

Rent  of  office,  Pemberton  Building, 

312  50 

Rent  of  office,  Melrose, 

160  00 

Teaming  and  express, 

131  64 

Tools  and  repairs  of  same,      .        .         .        .         . 

301  66 

Brick,  cement,  lumber  and  other  field  supplies,     .... 

9,240  86 

Contracts :  — 

Original  Avork :  — 

James  Heath  &  Son,  Sect.  35, 

75  75 

Wakefield  branch :  — 

John  Booth  Co.,  Sect.  50, 

86  00 

Chelsea  and  Everett  outlets  :  — 

H.  A.  Hanscom  &  Co.,  Sect.  56, 

31,747  71 

H.  A.  Hanscom  &  Co.,  Sect.  57, 

21,827  79 

Bruno,  Salomon e  &  Petitti,  Sect.  58, 

49,110  33 

Chas.  G.  Belden  &  Co.,  Sect.  59, 

47,719  76 

Old  Colony  Construction  Co.,  Sect.  60  (part). 

10,841  01 

35,571  58 

Pumps  and  alterations,  pumping  plants, 

7,860  00 

Land  takings,  purchase  and  recording, 

1,480  60 

Experts  and  appraisers, 

63  75 

Legal  services, 

366  25 

8248,433  44 

Neponset  River  Valley  Sewer. 

Engineer's,  inspectors,  rodmen,  laborers  and  others. 

«1,971  82 

Advertising 

47  18 

Office  supplies, 

13  79 

Postage,  telephone  and  telegrams, 

31  90 

Books,  maps,  plans,  blue  prints  and  photography. 

23  58 

Engineering  instruments  and  repairs  of  same,      .... 

9  00 

Amount  carried  forward, 

$2,097  27 
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GENERAL  CHARACTER  OF  EXPENDITURES. 


For  Fifteen  Months 

ending  December 

31,  1901. 


Amount  bro7ight  forivard, 


Neponset  River  Valley  Sewer  —  Con 

Engineering  supplies, 

Carringe  hire  and  travelling  expenses,  . 

Teaming  and  express, 

Brick,  cement,  lumber  and  other  field  supplies,     . 
Contracts :  — 

Brookline  branch :  — 
Tiios.  J.  Kelley,  Sect.  .30, 
Land  takings,  purchase  and  recording. 
Experts  and  appraisers,  . 
Legal  services,        .... 
Claims  on  contracts, 


High-level  Sewer —  Construction. 

Commissioners, 

Secretary,  engineer  and  auditor,     . 

Clerical  services, 

Engineers,  inspectors,  rodmen,  laborers  and  others, 

Advertising, 

Office  supplies, 

Postage,  telephone  and  telegrams. 

Books,  maps,  plans,  blue  prints  and  photography, 

Engineering  instruments  and  repairs  of  same, 

Engineering  supplies,      .         .         . 

Carriage  hire  and  travelling  expenses,  . 

Repairs,  fittings  and  supplies,  main  ofiice, 

Rent  of  ofiice,  Pemberton  Building, 

Rent  of  snb-ofiices,  .        .        .        . 

Water  rates  and  connections,  . 

Clearing  wood  lot,  Quincy, 

Rent  of  office,  Ashburton  Place, 

Rent  of  wharf,  Quincy,    .... 

Boats  and  boat  hire,         .... 

Teaming  and  express,      .... 

Tools  and  repairs  of  same, 

Brick,  cement,  lumber  and  other  field  supplies. 

Contracts :  — 

Chas.  G,  Belden  &  Co.,  Sect.  47, 

Chas.  G.  Belden  &  Co.,  Sect.  49, 

Chas.  G.  Belden  &  Co.,  Sects.  48,49,  embankments, 

Chas,  G.  Belden  &  Co.,  Sect.  60, 

Thomas  F.  Moore,  Sect.  51, 

National  Contracting  Co.,  Sect.  62, 

National  Contracting  Co.,  Sect.  53, 

National  Contracting  Co.,  Sect.  54, 

H.  P.  Nawn,  Sect.  55,  .... 

National  Contracting  Co.,  Sect.  56, 

J.  W.  Bustin  &  Co.,  Sect.  57, 

Latta  &  Terry  Co.,  Sect.  58, 

H.  P.  Nawn,  Sect.  59,  .... 

E.  W.  Everson  &  Co.,  Sect.  62,    . 

National  Contracting  Co.,  Sect.  63,     . 

Amoiait  carried  forward. 


J,097  27 


105  55 

77  00 

1  15 

184  82 


6,942  59 

1,930  80 

225  00 

43  60 

1,000  00 


.$12,607  68 

$4,750  00 

5,879  15 

2,239  53 

95,733  28 

1,008  82 

2,382  42 

536  45 

921  37 

582  84 

2,323  11 

3,211  96 

118  77 

3,281  25 

672  75 

9,220  60 

888  77 

800  00 

675  00 

25  00 

451  28 

21  84 

10,125  32 

3,804  90 
50,423  48 
19,188  46 

6,209  67 
54,934  63 

8,164  75 

3,928  43 

3,178  67 
93,075  17 
76,733  30 

3,468  17 
711  87 

4,486  89 

100,386  83 

71,793  78 


$645,838  31 
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For  Fifteen  Months 

GENEBAL  CHARACTER  OF  EXPENDITURES. 

ending  December 

31, 1001. 

Amount  brought  forward, 

1645,838  31 

High-level  Sewer —  Construction  —  Con. 

Contracts  —  Con. 

Beck  with  &  Quackenbush,  Sect.  65, 

21,025  75 

Ed.  W.  &  John  J.  Everson,  Sect.  66,  . 

85,951  71 

Beckwith  &  Quackenbush,  Sect.  68,    . 

21,384  26 

Beckwith  «&  Quackenbush,  Sect.  69,    . 

38,494  89 

Charles  Linehan,  Sect.  70,    . 

55,400  77 

Charles  F.  Taylor  &  Co.,  Sect.  71, 

59,987  71 

Jones  &  Meehan,  Sect  72,  . 

101,063  22 

National  Contracting  Co.,  Sect.  73, 

30,811  12 

H.  P.  Nawn,  Sect  74 

111,947  10 

Shatter  &  Schniglau  Co.,  Sect.  7.5  (part). 

22,710  89 

Land  takings,  purchase  and  recording,  . 

170,713  94 

Experts  and  appraisers,  .... 

2,621  77 

Legal  services, 

2,.380  20 

Claims  and  allowances  on  contracts, 

1,650  00 

Total, 

$1,371,981  64 

North  Metropolitan  System  —  Maintenance. 

Administration :  — 

Commissioners,  secretary,  auditor  and  assistants, 

$1,697  19 

Postage,  printing,  stationery  and  office  supplies. 

248  05 

Miscellaneous  expenses, 

401  62 

General  superintendence :  — 

Engineer  and  assistants, 

6,841  56 

Postage,  printing,  stationery  and  office  supplies, 

435  49 

Rent,  telephone,  heating,  lighting  and  care  of  offices. 

370  35 

Miscellaneous  expenses, 

204  24 

Deer  Island  pumicing  station  :  — 

Labor, 

12, .520  07 

Coal, 

7,111  47 

Oil  and  waste, 

488  60 

Water, 

1,639  20 

Packing, 

88  35 

Repairs  and  renewals. 

949  84 

Telephones  and  office  supplies,  . 

320  11 

Miscellaneous  supplies  and  expenses. 

1,.575  96 

East  Boston  pumping  station  :  — 

Labor, 

12,363  44 

Coal, 

9,809  70 

Oil  and  w^aste,      ..... 

280  92 

Water, 

1,083  60 

Packing, 

72  12 

Repairs  and  I'enewals, 

1,769  56 

Telephones  and  office  supplies,  . 

219  05 

Miscellaneous  supplies  and  expenses. 

1,018  47 

Charlestown  pumping  station  :  — 

11,2.56  67 

Coal, 

4,237  20 

Oil  and  waste, 

322  98 

Water, 

484  80 

Packing, 

139  72 

Amount  carried  forward. 

f77,950  33 
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GEKEKAL  CHARACTER  OF   EXPENDITURES. 


For  Fifteen  Months 

ending  December 

31,  1901. 


Amount  brought  forward. 


North  Metropolitan  System  —  Maintenance  —  Con. 
Charlestown  pumping  station  —  Con. 

Repairs  and  renewals, 

Telephones  and  office  supplies, 

Miscellaneous  supplies  and  expenses, 
Alewife  Brook  pumping  station  :  — 

Labor, 

Coal, 


Oil  and  waste, 

Water,  . 

Packing, 

Repairs  and  renewals. 

Telephones  and  office  supplies,  . 

Miscellaneous  supplies  and  expenses 
Sewer  lines,  labor,  .... 

Supplies  and  expenses. 
Apportionment  Commission,  . 


Total, 


South  Metropolitan  System  —  Maintenajice, 
Administration :  — 
Commissioners,  secretary,  auditor  and  assistants. 
Postage,  printing,  stationery  and  office  supplies. 
General  superintendence:  — 
Engineer  and  assistants,      ...... 

Postage,  printing,  stationeiy  and  office  supplies, 
Charles  River  valley  sewer :  — 

Sewer  lines,  labor, 

Supplies  and  expenses,    .... 
City  of  Boston,  for  pumping  and  interest, 
Neponset  River  valley  sewer :  — 

Sewer  lines,  labor, 

Supplies  and  expenses,     .... 
City  of  Boston,  for  pumping  and  interest, 
Quincy  pumping  station 


Labor, 

Coal,     . 

Oil  and  waste. 

Water,  . 

Packing, 

Repairs  and  renewals. 

Telephones  and  office  supplies,  . 

Miscellaneous  supplies  and  expenses, 


Total, 


$77,950  3a 


838  35 
239  99 

9'21  22 

3,746  7& 

2,0U  46 

130  09 

384  16 

21  05 

169  21 

215  92 

621   25 

21,824  08 

4,791  25 

2,000  00 


$115,868  15 


1333  3a 
120  98 

1,288  34 
13  88 

3,368  50 

116  69 

44,345  39 

2,151  2» 
144  75 

17,290  oa 

2,392  28 

1,288  42 

19  91 

10  00 

15  98 

448  34 

44  42 

606  22 


$73,998  61 


•  From  April  1, 1901. 


(b)  Receipts. 
The  receipts  from  the  sales  of  property,  from  rents  and  from  other 
sources  have  been  credited  as  follows  :  — 
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For  Fifteen  Months 

ending  December 

31, 1901. 

From  Hcgiiyiing  of 

Work'to 
December  31, 1901. 

North  Metropolitan  System,  —  construction, 
Neponset  River  valley  sewer, —  construction, 
High-level  sewer,—  construction. 
North  Metropolitan  System,  —  maintenance. 
South  Metropolitan  System,  —  maintenance. 
Metropolitan  Sewerage  Loans  Sinking  Fund, 

?6,765  55 

575  00 

325  02 

10  00 

318  85 

$16,057    53 

109  50 
575  00 
325  02 
10  00 
318  85 

Totals, 

$7,994  42 

$17,395  90 

(c)  Assets. 
The  following  is  an  abstract  of  the  assets,  the  more  important 
items  being  given  :  — 

Office  furniture,  fixtures  and  supplies  :  — 
2  book  cases  ;  8  plan  cases  ;  37  miscellaneous  cases  and  cabinets  ;  137  chairs  ;  17 
desks ;  2  letter-copying  j^resses  ;  railroad  tickets  (value), $357.26  ;  25  reference 
books ;  52  stools ;  35  coal  stoves ;  25  tables  (office)  ;  26  tables  (drafting)  ;  1 
telephone  line  (private)  ;  1  typewriter;  stamped  envelopes  (value),  f  18.50. 

Engineering  aiid  scientific  instruments  and  supplies :  — 

6  drawing  boards ;  1  calculating  instrument ;  1  cement-testing  machine ;  1  cur- 

rent meter;  9  engineers'  levels;  2  pantographs;  1  photographic  outfit;  6 
planimeters  ;  94  levelling,  measuring  and  sight  rods  ;  84  pairs  rubber  boots ; 
84  scales  ;  2  section  liners  ;  12  straight-edges  ;  60  tapes  ;   12  transits. 

Horses,  vehicles,  field  machinery,  etc. :  — 
1  horse  ;  1  cart ;  1  sled  ;  1  wagon  ;  1  road  roller ;  2  harnesses  ;  8  bush  hooks,  bill 
hooks,  scythes,  etc. ;  2  hand  carts  ;  3  iron  hand  rollers  ;  6  lawn  mowers. 

Machinery,  tools  and  other  apjHiances  and  supplies :  — 

7  adzes  ;  4  anchors  ;  7  anvils  ;  27  axes  and  hatchets  ;  32  barrows  ;  23  bars,  crow 

and  others  ;  1  blacksmithing  outfit ;  1  blasting  battery  ;  52  blocks,  all  kinds  ; 
4  blowers  ;  10  row  boats  ;  1  boat,  naphtha  launch  ;  21  boilei's ;  102  chisels  ;  4 
carts  and  cars  ;  9  chain  hoists  ;  5  derricks  ;  14  di'illing  machines  ;  5  dynamos ; 
16  engines  ;  10  gages  ;  7  gi-indstones  ;  18  hoes,  all  kinds  ;  4  forks, ;  56  ham- 
mers ;  7  hoisting  buckets  ;  1,695  feet  hose,  all  sizes  ;  3  indicators  ;  2  injectors 
and  inspirators  ;  11  jacks  ;  1,200  feet  ladders  ;  3  lathes  ;  10  M  feet  B.  M.  lum- 
ber; 4  mattocks;  15  mauls;  2  meters,  pressure,  etc.;  10  oil  cabinets  and 
tanks ;  13  pipe  cutters ;  18  die  plates,  stocks,  etc. ;  72  picks ;  3  plumber's 
furnaces;  14  pumping  engines;  25  steam  pumps;  1  centrifugal  pump:  6 
diaphragm  pumps  ;  8  miscellaneous  pumps  ;  15  rakes  ;  1  rock  drill  ;  34  saws  ; 
13  scales,  yard,  platform,  etc. ;  104  shovels,  scoops,  spades,  etc. ;  13  steam 
siphons;  43  temporary  buildings  and  structures;  24  tongs ;  24  tool  and  coal 
boxes,  etc., ;  10  trench  and  other  braces  ;  1  truck  ;  14  vises  ;  2  winches  ;  274 
wrenches ;  2,427  feet  wrought-iron  pipe,  all  sizes. 

Seal  estate  connected  with  works  not  completed:  — 
Land  for  the  Ward  Street  pumping  station,  Roxbury ;  for  the  outfall  sewer  at 
Nut  Island,  Boston  harbor ;  and  for  other  portions  of  the  high-level  sewer. 

Completed  works,  including  real  estate  connected  therewith :  — 
Pumping   stations  at  Deer  Island,  East  Boston,  Charlestown,  Somerville  and 
Quincy  ;  82.47  miles  of  completed  sewer;  stock  yards  and  buildings  at  Deer 
Island,  East  Boston  and  at  Hyde  Park,  and  vacant  lots  in  Winthrop  and  Chelsea. 
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(d)  Liabilities. 
There  are  liabilities  as  follows  :  — 

Unpaid  bills, $18,400  00* 

Due  on  monthly  pay  rolls, 1,886  00 


$20,286  00 


Amounts  on  MontJdy  Estimates,  not  due  until  Completion  of  Contracts  or 
until  Claims  are  settled. 


North     Metropolitan     Con- 
struction :  — 
The  George  F.  Blake  Man- 
ufacturing Co. 
John  Sheehan, 
John  Sheehan, 
Jones  &  Meehan,  . 

H.  A.  Hanscom  &  Co. 

H.  A.  Hanscom  &  Co., 

Bruno,  Salomone  &  Petitti, 

Chas  G.  Belden  &  Co.,      . 

Old  Colony  Const.  Co., 

Meti'opolitan  Contg.  Co.,  . 
Neponset  Valley  System  :  — 
E.  W.  Everson  &  Co.,   . 

Thos.  J.  Kelley, 
High-level  sewer :  — 

Chas.  G.  Belden  &  Co  ,      . 

Chas.  G.  Belden  &  Co.,      . 

Chas.  G.  Belden  &  Co,,      . 

Chas.  G.  Belden  &  Co.,      . 

Thomas  F.  Moore,     , 

National  Contracting  Co., . 

National  Contracting  Co., . 

National  Contracting  Co., . 

H.  P.  Nawn,       .        . 

National  Contracting  Co., . 

J.  W.  Bustin  &  Co.,  . 

Latta  &  Terry  Co.,    . 

H.  P.  Nawn, '     . 

E.  W.  Everson  &  Co., 

National  Contracting  Co., . 

E.  W.  &  John  J.  Everson, . 

Charles  Linehan, 

Charles  F.  Taylor  &  Co.,  . 

Jones  &  Meehan, 

National  Contracting  Co., 

H.  P.  NaAvn,       . 

E.  W.  Everson  &  Co., 


Original  work,  Alewife  Brook  pump 

ing  station. 
Original  work.  Sect.  20, 
Original  work.  Sect  37, 
Original  work.  Sect.  44, 
Chelsea  and  Everett  outlets,  Sect.  56 
Chelsea  and  Evei'ett  outlets.  Sect.  67 
Wakefield  branch  extension.  Sect.  58 
Wakefield  branch  extension.  Sect.  59 
Wakefield  branch  extension.  Sect  60 
Wakefield  branch  extension.  Sect.  60 


Oi'iginal  work.  Sect.  25, 
Brookline  branch.  Sect.  30, 

Sect.  47,       ...         . 

Sects.  48,  49,  embankments, 

Sect.  49, 

Sect.  50, 

Sect.  51, 

Sect.  52, 

Sect.  53, 

Sect.  54, 

Sect.  55, 

Sect.  56, 

Sect.  67, 

Sect.  58, 

Sect.  59, 

Sect.  62, 

Sect.  63, 

Sect.  66, 

Sect.  70, 

Sect,  71, 

Sect.  72, 

Sect,  73, 

Sect,  74, 

Sect.  75, 


$1,875  00 

450  00 

4,458  18 

32  00 

1,670  93 

1,148  83 

2,584  77 

2,511  57 

1,894  17t 

6,277  33 

50  00 

1,225  16 

671  45 

3,386  21 

8,898  25 

1,095  81 

9,879  48 

1,661  39 

747  74 

679  62 

8,529  94 

13,663  60 

612  03 

125  63 

884  66 

6,034  77 

12,928  52 

18,543  70 

13,480  48 

4,206  98 

6,121  57 

5,481  82 

4,535  33 

184  50 

$146,531  42 


*  Miscellaneous  current  bills  of  1901  and  those  coming  in  from  time  to  time  after  January  1,  1902,  have 
since  been  paid. 

t  Labor  and  other  claims  paid  by  the  Board  exceed  this  amount. 
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Amounts  have  been  agreed  upon  in  the  following  cases,  but  the 
deeds  have  not  yet  passed  :  — 

Heirs  of  Austin  White,  $100;  William  Bogle,  $1,250;  George 
H.  Hardwick,  $75 ;  Jennie  M.  Kimball,  $500. 

On  the  claims  of  the  following  it  is  impossible  to  state  the  amounts 
due  for  land  and  other  damages,  as  suits  are  now  pending  in  the 
courts  for  the  determination  of  the  same  :  — 

Joseph  Stone  et  al.,  Amos  Stone  et  al.,  city  of  Boston,  Henry  W. 
Hunt  et  al.,  Peter  P.  Veale,  Margaret  Noon,  Evangelical  Lutheran 
Church,  William  Finneran,  Harvard  College,  Charles  L.  Flint, 
Jacob  Schaffreen,  Theodore  H.  Tyndale,  John  Sheehan,  Mary  E. 
Connolly,  Mary  Rohan. 


VIII.     ADMISSION    OF    OTHER    MUNICIPALITIES    INTO    THE 
METROPOLITAN   WATER  DISTRICT. 

In  accordance  with  negotiations  which  were  taking  place  at  the 
end  of  the  preceding  year,  Stoneham  was  admitted  into  the  Metro- 
politan Water  District  on  May  23,  1901.  It  wav' agreed  between 
the  Board  and  the  tow^n  that  Avater  might  be  nv^nished  to  the  town 
from  a  reservoir  to  be  constructed  by  the  J^plrd  on  Bear  Hill  at  an 
elevation  of  between  295  and  300  feet^wve  the  Boston  city  base^ 
when  full,  and  that  water  should  l^e^elivered  into  main  pipes  of  the 
town  at  the  junction  of  Main  ap^^S^'rauklin  streets.  As  the  build- 
ing of  a  reservoir  on  Bear  HiM^he  laying  of  a  considerable  length 
of  main  pipe  in  order  to  cc^Jtiect  with  the  Stoneham  water  system^ 
and  the  extra  pumping,  involved  the  expenditure  of  a  cousideraljle 
sum  of  money,  the  payment  of  $30,000  by  the  town  was  required. 
These  works  were  so  far  completed  that  water  was  supplied  to  the 
town  on  October  21,  1901. 


IX.     ADDITIONAL  LOANS  AND   CHANGES   OF  ASSESSMENTS 
FOR  METROPOLITAN   WATER  WORKS. 

Attention  was  called,  in  the  report  of  the  Metropolitan  Water 
Board  of  last  year,  to  the  necessity  of  authorizing  an  additional 
water  loan,  in  order  to  provide  for  expenditures  which  had  not  been 
contemplated  by  the  original  Metropolitan  Water  Act.  A  recom- 
mendation for  such  loan  was  made  by  the  Governor  in  his  message 
to  the  Legislature.  The  additional  appropriation  was  princii)ally 
required  for  the  construction  of  the  Weston  Aqueduct,  and  for  the 
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amount  adjudged  to  be  due  to  the  city  of  Boston  on  account  of  the 
taking  of  its  works. 

An  act  M-as  accordingly  passed,  on  June  5,  1901,  authorizing  a 
Metropolitan  Water  Loan  to  an  amount  not  exceeding  $13,000,000, 
in  addition  to  the  $27,000,000  previously  authorized. 

The  attention  of  the  Metropolitan  Water  District  and  of  the 
Legislature  had  also  been  called  to  the  provisions  of  the  original 
Metropolitan  Water  Act,  by  which  the  annual  assessments  imposed 
u})on  the  cities  and  towns  in  the  District  were  insufficient  for  sev- 
eral years  to  meet  the  entire  cost  of  maintenance,  the  interest  on 
the  loan  and  the  requirements  of  the  sinking  fund.  The  assess- 
ments began  in  the  year  1898,  and,  besides  the  amount  of  $42,500 
added  on  account  of  the  preliminary  expenditures  of  the  State  Board 
of  Health,  the  sum  of  $300,000  only  was  assessed  for  that  jeav ;  and, 
although  it  was  provided  that  an  increase  of  $200,000  in  the  amount 
of  the  assessment  should  be  made  in  each  successive  year,  the  annual 
assessments  would  be  inadequate  to  meet  the  total  of  the  annual  re- 
Cjuirements  for  several  years,  so  that,  to  meet  the  successive  defi- 
ciencies, the  amount  of  the  water  loan  ultimately  necessary  would 
have  to  be  increased  by  about  $4,000,000. 

Chapter  489  of  the  Acts  of  the  year  1901  was  passed  on  June  13, 
and  provided  that  the  assessment  for  the  current  year,  and  of  each 
year  thereafter,  should  be  sufficient  to  meet  the  annual  requirements 
for  maintenance,  interest  and  the  sinking  fund.  Although  the  pas- 
sage of  this  act  increased  to  a  considerable  extent  the  amount  of  the 
assessment  for  the  year  1901  over  that  of  the  preceding  year,  this 
action  will  result  in  a  smaller  maximum  assessment  in  the  future, 
and  wisely  requires  the  payment  of  current  expenditures  by  current 
assessments. 

X.     MEASURES   TO   PREVENT  WASTE   AND   EXCESSIVE  USE 

OF   WATER. 

The  Board  deems  it  to  be  its  duty  to  the  Metropolitan  Water  Dis- 
trict again  to  call  attention,  not  only  to  the  large  consumption  of 
water,  but  also  to  the  great  increase  in  consumption  occurring  from 
year  to  year.  The  State  Board  of  Health  in  its  report  of  1895 
stated  that  the  average  daily  consumption  of  water  in  the  Metro- 
politan District  for  the  preceding  year  was  79,046,000  gallons.  In 
that  report  the  State  Board  estimated  that  the  daily  consumption 
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would,  in  the  year  1895,  reach  84,000,000  gallons,  or  85  gallons 
per  inhabitant,  and  that  the  daily  consumption  in  the  year  1900  would 
reach  103,000,000  gallons,  or  90  gallons  per  inhabitant.  It  was 
estimated  that  a  consumption  of  100  gallons  per  inhabitant  would 
be  reached  in  the  year  1920 ;  and,  in  making  its  calculations  as  to 
future  needs  of  the  District,  it  was  estimated  that,  with  the  con- 
sumption of  100  gallons  per  inhabitant,  the  sources  of  supply  then 
recommended  would  be  sufficient  until  the  year  1920.  The  district 
for  which  the  calculation  was  made  embraced  not  simply  the  cities 
and  towns  now  in  the  District,  but  all  the  cities  and  towns  within 
the  ten-mile  limit. 

In  the  year  1895  the  daily  consumption  in  the  cities  and  towns  now 
constituting  the  District  amounted  to  69,188,000  gallons,  — a  daily 
consumption  per  inhabitant  of  92  gallons.  In  the  year  1901  the 
daily  consumption  of  water  in  the  District  had  reached  104,178,000 
gallons,  —  a  daily  consumption  of  117  gallons  per  inhabitant. 

A  greater  increase  than  was  estimated  called  for  the  construction 
of  the  Weston  Aqueduct  two  or  three  years  prior  to  the  time  when 
its  need  had  been  anticipated.  An  increase  in  the  next  few  years 
corresponding  to  that  which  has  occurred  since  the  beginning  of  the 
operations  of  the  Board  will  compel  resort  to  be  had  in  a  very  few 
3'ears  to  additional  sources  of  supply,  at  a  date  ten  or  twelve  years 
earlier  than  had  been  estimated  under  the  calculations  made  by  the 
State  Board  of  Health  in  the  year  1895. 

It  is  not  necessary  to  repeat  that  this  increase  in  consumption 
causes  a  great  increase  in  the  annual  expenditures  for  maintenance 
and  operation,  and  that  it  hastens  the  time  when  great  expenditures 
must  be  incurred  for  new  sources  of  supply,  new  pumping  facilities, 
new  aqueducts,  and  new  mains  and  other  equipments. 

The  Board  continues  of  the  belief  that  the  annual  consumption 
of  water  in  the  District  is  greater  than  is  necessary,  and  that  there 
is  considerable  waste  and  misuse  of  water.  It  has  during  the  year 
continued  to  urge  many  of  the  municipalities  to  adopt  stricter  regu- 
lations in  the  consumption  of  water  and  to  make  a  more  rigorous 
enforcement  of  rules. 

The  Board,  acting  under  the  authority  granted  to  it  under  section 
10  of  the  Metropolitan  Water  Act,  which  provides  that  the  Board 
may  take  all  proper  measures  to  prevent  the  improper  use  or  waste 
of  water,  adopted,  on  August  2,  1901,  the  following  regulations  in 
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regard  to  the  use  of  hand  hose  and  hiwn  sprinklers,  to  be  enforced 
throughout  the  District  on  and  after  January  1,  1902  :  — 

The  use  of  water  through  hand  hose  on  premises  where  the  water  supply 
is  not  metered  shall  be  restricted  to  two  hours  in  each  day,  such  use  to  be 
had  between  the  hours  of  5  and  8  a.m.  and  o  and  8  p.m. 

The  hose  must  be  used  with  a  nozzle  not  exceeding  three-sixteenths  of 
an  inch  in  diameter,  and  while  so  used  must  be  held  in  the  hand  of  a  person 
on  the  premises  of  the  water  taker. 

On  premises  where  the  water  supply  is  metered,  the  above  restrictions 
do  not  apply,  and  a  lawn  sprinkler  may  be  attached  to  the  hose. 

The  Board  also  gave  notice  that  the  charge  for  hand  hose  used  in 
accordance  with  these  regulations  would  not  be  less  than  $4  per 
annum. 

The  question  of  the  prevention  of  the  excessive  use  and  waste  of 
water  was  made  the  subject  of  conferences  between  the  Board  and 
the  various  water  boards  and  other  officials  in  the  District  in  the 
early  part  of  the  year.  The  subject,  as  more  especially  discussed, 
was  the  introduction  of  water  meters  to  individual  water  takers. 
There  was  considerable  difference  in  opinion  as  to  whether  the  time 
had  come  for  either  compelling  or  for  urging  or  directly  encouraging 
the  use  of  meters  by  individual  takers ;  but  there  seemed  to  be  a 
general  opinion  expressed  that  it  would  be  wise  that  the  water  sup- 
plied to  the  various  cities  and  towns  should  be  measured,  and  that 
the  amount  of  the  consumption  of  'water  should  become  an  element 
in  fixing,  so  far  as  practicable,  the  annual  assessment. 

The  Board  accordingl}'^  caused  investigations  to  be  made  as  to  the 
feasibility  of  determining,  by  meters  or  otherwise,  the  amount  of 
water  furnished  to  each  city  and  town  in  the- District ;  and,  although 
it  was  ascertained  that  the  cost  of  such  determinations  would  be 
considerable,  it  seemed  that  such  cost  would  be  justified,  even  if  not 
called  for  on  other  grounds,  if  the  different  cities  and  towns  could 
thus  be  given  a  pecuniary  motive  for  enforcing  proper  regulations 
against  waste  and  excessive  use  of  water. 

Inasmuch  as  the  Metropolitan  Water  Act  provided  that  the  annual 
assessments  upon  the  cities  and  towns,  other  than  the  city  of 
Boston,  should  be  apportioned  one-third  in  proportion  to  their 
respective  valuations  and  the  remaining  tw^o-thii-ds  in  proportion  to 
their  respective"  populations,  the  Board  believed  that  to  substitute 
for  the  element  of  population  the  quantity  of  water  used,  so  that  the 
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assessment  should  be  based  one-third  in  proportion  to  the  valuations 
and  two-thirds  in  proportion  to  the  quantities  of  water  respectively 
used,  would  be  a  step  in  the  direction  of  checking  waste  and  exces- 
sive use,  and  would  operate  for  the  benefit  of  the  entire  District. 

The  Board  trusts  that  the  results  of  the  investigations  which  it  has 
begun  upon  this  subject  will  enable  it  to  make  future  recommenda- 
tions tending  further  to  check  unnecessary  consumption. 

The  inadequacy  of  the  present  aqueducts  to  furnish  the  quantities 
of  water  required  under  the  larger  consumption  in  periods  of  exces- 
sive drafts  upon  the  works  may  require  at  times  a  special  economy 
in  use  until  the  new  Weston  Aqueduct  is  able  to  aid  the  resources 
of  the  present  aqueducts. 

XI.     ELECTROLYSIS  AFFECTING  IRON  PIPES. 

The  Board  has  been  having  extended  investigations  made  as  to  the 
effects  upon  iron  pipes  of  the  underground  electric  currents.  For 
some  years  injurious  efiects  have  been  observed  from  the  action  of 
electricity  upon  water  and  other  pipes.  The  examinations  which 
have  been  made  are  convincing  that  the  electric  currents  from  the 
street  railway  systems  have  already  caused  serious  damage  to  the 
pipe  lines.  This  injury  has  thus  far,  in  general,  been  found  in  pipes 
in  the  vicinity  of  the  power  stations  of  the  street  railway  systems, 
but  it  is  probable  that  the  injuries  exist  in  other  places,  and  es- 
pecially that  there  has  been  destructive  action  taking  place  at  the 
joints  of  the  pipes. 

The  injury  which  has  already  been  caused  is  of  large  amount,  and, 
it  the  present  conditions  continue,  they  will  result  in  a  large  de- 
struction of  pipes  within  a  very  few  years.  The  cost,  however,  of 
replacing  these  pipes  is  but  a  minimum  of  the  damage  which  may 
be  occasioned.  By  the  sudden  breakage  of  pipes,  large  damage 
may  be  caused  to  neighboring  property  in  thickly  settled  districts, 
and  serious  consequences  may  ensue  where  large  portions  of  the 
District  are  dependent  upon  a  single  line  of  pipe. 

It  would  seem  that  this  electrical  action,  resulting  from  the  opera- 
tion of  electric  railways,  may  be  prevented  by  the  use  of  a  double 
trolley  system,  in  which  return  currents  shall  be  insulated  from  the 
rails  and  from  the  earth. 

The  damages  which  are  occasioned  are  by  no  means  confined  to 
the  pipes  belonging  to  the  Metropolitan  Water  and  Sewerage  Board. 
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The  attention  of  the  railway  companies  has  been  from  time  to 
time  called  to  the  matter,  but  it  would  seem  that  efficient  and  radi- 
cal measures  must  soon  be  called  for  to  remedy  these  difficulties. 

XII.     RECOMMENDATIONS   FOR   LEGISLATION. 

In  a  preliminary  report  made  to  the  Legislature  (House  Docu- 
ment, No.  26)  the  following  recommendations  for  legislation  for  the 
current  year,  under  both  the  water  and  sewerage  acts,  were  made  :  — 

Application  has  been  made  to  the  Board  in  one  or  two  instances  that  a 
supply  of  water  from  the  Metropolitan  System  be  furnished  to  sections  of 
a  town  that  is  embraced  within  the  ten-mile  limit  prescribed  by  the  Metro- 
politan Water  Act  (chapter  488  of  the  Acts  of  the  year  1895),  which  are 
not  reached  by  the  water  pipe  system  that  supplies  the  larger  portion  of  the 
town.  If  a  town  is  within  the  ten-mile  limit,  the  act  provides  that  the 
Board  shall  admit  the  town,  on  its  application,  into  the  District,  and  fur- 
nish it  water ;  or  shall  furnish  water  to  any  water  company  owning  the 
water  pipe  system  in  the  town,  on  such  company  assuming  the  assessments 
of  the  town,  if  any,  and  such  payment  of  money  as  the  Board  may  deter- 
mine. The  act  does  not  contemplate  the  existence  of  two  or  more  water 
companies  or  systems  supplying  water  to  different  sections  of  a  town. 
Were  such  town  without  the  ten-mile  limit,  the  Board  might  under  the  act 
furnish  any  such  section  with  water,  upon  such  payment  of  money  as  the 
Board  might  determine.  Recommendation  is  made  that  the  act  be  so 
amended  that  the  Board  may  furnish  water  to  a  water  company  in  a  town 
within  the  ten-mile  limit,  but  not  admitted  into  the  District,  which  owns 
the  water  pipe  system  of  a  section  of  a  town,  on  the  water  company  paying 
such  sum  of  money  as  the  Board  may  determine,  such  sum  to  exceed  in  any 
case  the  proper  proportion  of  the  entire  assessment  which  would  be  imposed 
upon  the  town  were  it  a  part  of  the  Metropolitan  Water  District. 

By  the  various  acts  under  which  the  Metropolitan  Sewerage  Commis- 
sioners were  authorized  to  construct  the  different  systems  of  sewerage, 
different  points  of  time  were  fixed  at  which  the  taking  of  lands  for  sewer 
purposes  should  take  effect.  It  would  seem,  though  not  without  some 
doubt,  that,  at  the  time  of  the  consolidation  of  the  commission  with  the 
Metropolitan  Water  Board,  the  statutes  provided  that  the  takings  of  lands 
for  the  sewerage  works  should  take  effect  on  the  passage  by  the  Board  of 
the  order  for  the  taking  ;  on  the  other  hand,  the  Metropolitan  Water  Act 
provided  that  all  takings  of  lands  for  water  works  should  take  effect  upon 
the  recording  of  the  instrument  of  taking  in  the  registry  of  deeds.  It  is 
manifestly  desirable  that  no  doubt  should  exist  as  to  the  time  when  the 
takings  become  effective,  and  that  the  same  rule  should  apply  to  all  takings 
of  land  by  the  consolidated  Board  ;  and  the  Board  recommends  the  passage 
of  an  act  to  this  effect. 
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XIII.     FUTURE  WORK. 

Upon  both  the  water  and  sewerage  works  a  large  amount  of  con- 
struction work  will  be  required  during  the  coming  year. 

The  stripping  and  removal  of  soil  from  the  Wachusett  Reservoir 
will  be  continued  as  rapidly  as  during  the  last  3'ear ;  the  work  upon 
the  Wachusett  Dam  and  Weston  Aqueduct,  which  has  been  well 
])egun,  will  be  prosecuted  with  larger  forces  ;  considerable  lines  of 
main  pipe  will  be  laid  in  order  to  convey  water  from  the  Weston 
Aqueduct  into  the  District,  and  to  complete  a  second  connection 
between  Chestnut  Hill  Reservoir  and  Spot  Pond ;  the  excavation 
and  improvement  of  the  Pegan  Brook  Meadow  in  Lake  Cochituate 
will  require  vigorous  efforts  for  its  completion  within  the  time 
limited ;  and  there  will  be  need  of  a  large  amount  of  construction 
work  in  the  relocation  of  the  Central  Massachusetts  Railroad,  an 
undertaking  which  will  have  to  be  well  advanced  toward  completion 
during  the  year. 

The  construction  of  the  high-level  sewer  in  the  South  Metropolitan 
System,  which  has  likewise  been  well  advanced,  will  call  for  more 
sewerage  work  than  in  an}^  previous  year,  and  involve  the  difficult 
operations  of  laying  submarine  pipes  for  the  outlet  off  Nut  Island ; 
a  new  pumping  station  at  Ward  Street  in  Roxbury  must  be  begun, 
and  engines  and  other  equipment  for  its  operation  must  be  supplied. 

The  report  of  the  Chief  Engineer,  relating  to  the  Metropolitan 
Water  Works,  and  the  report  of  the  Engineer  of  the  Metropolitan 
Sewerage  Works,  are  herewith  submitted. 


Respectfully  submitted, 


Boston,  January  1,  1902. 


HENRY  H.  SPRAGUE. 
HENRY  P.  WALCOTT. 
JAMES  A.  BAILEY,  Jr. 
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EEPOET  OF  THE  CHIEF  ENGINEER. 


To  the  Metropolitan  Water  and  Sewerage  Board. 

Gentlemen  :  —  The  following  is  a  report  of  the  operations  of  the 
Engineering  Department  of  the  Metropolitan  Water  Works  for  the 
year  ending  December  31,  1901. 

Organization. 
The  general  organization  of  the  Engineering  Department  remains 
the  same  as  last  year.     The  list  of  engineers  reporting  directly  to 
the  Chief  Enoineer  is  as  follows  :  — 

Dexter  Braokett,     .  .  Engineer,  Distribution  Department. 

Desmond  FitzGerald,  .  Engineer,  Sudbury  Deimrtment. 

Thomas  F.  Richardsox,  .  Engineer,  Dam  and  Aqueduct  Department. 

Hiram  A.  Miller,      .  .  E?tgineer,  Reservoir  Department. 

Horace  Ropes,  .        .  .  Engineer,  Weston  Aqueduct  Department. 

Alfred  D.  Flinn,       .  .  Principal  Office  Assistant. 

John  N.  Ferguson,    .  .  Office  Assistant. 

Joseph  P.  Davis,  A.  Fteley  and  Hiram  F.  Mills  have  continued 
as  consulting  engineers. 

John  W.  Lynch  has  continued  in  direct  charge  of  the  pumping 
stations  at  Chestnut  Hill,  and  in  general  charge  of  the  mechanical 
work  at  all  other  pumping  stations  of  the  Distribution  Department. 

Charles  E.  Haberstroh  has  continued  as  assistant  superintendent 
in  the  Sudbury  Department,  in  immediate  charge  of  the  storage 
reservoirs  and  other  works  on  the  Sudbury  and  Cochituate  water- 
sheds and  of  the  Sudbury  and  Cochituate  aqueducts. 

George  E.  Wilde  has  continued  as  assistant  superintendent  in  the 
Distribution  Department,  in  immediate  charge  of  the  maintenance 
and  operation  of  the  pipe  lines  and  other  works  within  the  Metro- 
politan District,  with  the  exception  of  the  pumping  stations,  and  is 
also  engaged  at  times  upon  the  work  of  construction. 

At  the  beginning  of  the  year  the  engineering  force,  including  both 
those  engaged  upon  the  construction  and  maintenance  of  the  works, 
numbered  159,  and  at  the  end  of  the  year  158  ;  and  during  the  year 
fluctuated  from  a  minimum  of  147,  in  the  spring,  to  a  maximum  of 
190,  in  August. 
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In  addition  to  the  engineering  force,  which  included  the  engineers 
engaged  upon  the  inspection  of  the  work,  other  inspectors  have  been 
employed  upon  masonry,  earthwork  and  pipe  laying.  The  maximum 
number  so  employed  at  any  one  time  during  the  year  was  12. 

Gangs  of  men  under  the  immediate  direction  of  foremen  and  under 
the  general  direction  of  the  engineers  have  been  employed  from  time 
to  time  to  do  minor  work,  the  more  important  items  of  which  are 
improvements  at  Lake  Cochituate,  preliminary  work  at  the  Weston 
Reservoir,  repairs  at  the  Waban  Hill  Reservoir  in  Newton,  and  pipe 
laying  in  the  Metropolitan  Water  District.  There  has  also  been  a 
maintenance  force,  averaging  185,  employed  at  the  pumping  stations 
and  in  connection  with  the  maintenance  of  reservoirs,  aqueducts, 
pipe  lines,  swamp  ditches  and  other  works. 

Force  Employed  ox  Works. 

The  force  employed  upon  the  works  in  1901  was  considerably 
larger  than  the  force  employed  in  1900,  owing  to  the  increased 
amount  of  contract  work. 

The  largest  force  employed  upon  the  works  at  any  one  time  during 
the  year  was  in  the  latter  part  of  August,  as  follows  :  — 


Men. 

Horses. 

Contractors'  force :  — 

Reservoir  Department, 

1,296 

163 

Dam  and  Aqueduct  Department, 

312 

16 

Weston  Aqueduct  Department, .        .        .        ." 

819 

113 

Distribution  Department, 

241 

30 



2,668 

322 

Day-labor  force,  construction,       .... 

40 

2 

Engineering  force,  including  engineer  inspectors 

and  those  engaged  upon  maintenance, 

188 

- 

Inspectors  not  engineers, 

10 

- 

Maintenance  force,  not  including  civil  engineers, 

203 
3,109 

324 

Arrangement  of  Report, 
In  continuing  this  report,  it  is  the  purpose  to  separate  the  work 
charged  to  the  construction  account  from  that  charged  to  the  main- 
tenance account ;  but,  as  the  work  of  construction  and  maintenance 
is  supervised  by  the  same  principal  engineers,  and  in  very  many 
cases  the  assistants  are  engaged  upon  both  classes  of  work,  it  is  not 
feasible  to  make  a  complete  separation. 
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CONSTRUCTION. 

Contracts. 
A  detailed  statement  of  the  contracts  made  and  pending  during 
the  year  is  given  in  Appendix  No.    1.     The  following  statement 
gives  a  summary  of  all  the  formal  contracts  charged  to  construction 
from  the  besinnino;  of  the  work  to  the  end  of  1901 :  — 


POETIOX  OF  WORK. 

Number  of 
Contracts. 

Approximate 
Amount. 

Wachusett  Reservoir,       ....... 

24 

$2,280,843  26 

Wachusett  Aqueduct  and  Clinton  sewerage,   . 

20 

1,516,259  67 

Wachusett  Dam, 

3 

1,629,406  56 

Sudbury  Reservoir,  contracts  assumed  from  the  city  of 
Boston  (uncompleted  portions), 

11 

583,220  54 

Sudbury  Department,  reservoir,  filter-beds,  pipe  lines 
and  improvement  of  Lake  Cochituate,  contracts  made 
by  Metropolitan  Water  and  Sewerage  Board,     . 

21 

909,850  72 

Weston  Aqueduct  and  Reservoir, 

14 

1,815,129  50 

Distribution  Department,  including  pipes,  valves  and 
special  castings  purchased  for  other  departments, 

138 

4,117,447  75 

Totals, 

231 

f  12,802,168  00 

Number  of  conti*acts  made  in  1901,  .... 

Number  of  contracts  completed  in  1901,  . 

Total  number  of  contracts  made  to  December  31,  1901, 


25 

11 

231 


Amount  of  contracts  made  and  assumed  in  1896,  including  only  the 
uncompleted  portions  of  contracts  assumed  from  the  city  of 
Boston, 

Amount  of  contracts  made  in  1897,   .... 

Amount  of  contracts  made  in  1898,   .... 

Amount  of  contracts  made  in  1899  (approximate),. 

Amount  of  contracts  made  in  1900  (approximate), . 

Amount  of  contracts  made  in  1901  (approximate), . 


13,893,934  31 
1,271,960  64 
743,748  75 
2,398,411  47 
1,751,176  10 
2,742,926  73 


$12,802,158  00 


No.  57.]  AND   SEWERAGE   BOARD.  71 

Amount  of  contracts  completed  to  December  31, 1900,    .        .        .    $6,862,991  67 
Amount  of  contracts  completed  in  1901, 791,806  72 

$7,054,798  39 
Amount  of  26  contracts  uncompleted  December  31,  1901  (approxi- 
mate),      6,659,359  61 

113,314,158  00 
Deduct  for  work  done  on  11  Sudbury  Reservoir  contracts  by  city 

of  Boston, 512,000  00 

$12,802,158  00 
$2,061,910  38 


Value  of  work  done  by  contract  to  December  31,  1896,  . 

Value  of  work  done  by  contract  from  January  1, 1897,  to  December 

31,  1897, 

Value  of  work  done  by  contract  from  January  1,  1898,  to  December 

31,  1898,  .        .         .' 

Value  of  work  done  by  contract  from  January  1, 1899,  to  December 

31,  1899, 

A''alue  of  work  done  by  conti'act  from  January  1, 1900,  to  December 

31,  1900, 

Value  of  work  done  by  contract  from  January  1, 1901,  to  December 

31,  1901, 


2,647,063  53 
703,141  71 

1,206,791  72 
927,034  80 

1,067,540  70 

$8,613,482  84 
Value  of  work  remaining  to  be  done  on  26  uncompleted  contracts 

December  31,  1901  (approximate), 4,188,675  16 

$12,802,158  00 

In  the  case  of  all  contracts  completed  up  to  the  present  time  final 
settlements  have  been  made  without  any  legal  controversy,  and 
there  have  been  no  strikes  of  employes  which  went  beyond  an  in- 
cipient stage  or  lasted  more  than  two  or  three  days. 

KESERVOIR  DEPARTMENT. 
Hiram  A.  Miller,  Department  Engineer. 
The  organization  of  the  engineering  force  has  been  substantially 
the  same  as  during  the  previous  year.  Alexander  E.  KastI,  division 
engineer,  in  charge  of  the  work  at  the  North  Dike,  was  on  June  10, 
1901,  transferred  to  the  Dam  and  Aqueduct  Department,  to  take 
charge  of  surveys  for  the  relocation  of  the  Central  Massachusetts 
Railroad ;  and  Harry  J.  Morrison,  assistant  engineer,  at  the  head 
of  the  engineering  force  at  West  Boylston,  was  promoted  to  the 
vacancy  caused  by  this  transfer.  Charles  E,  Wells,  division  en- 
gineer, has  continued  in  charge  of  the  inspection  of  the  removal  of 
soil  from  the  Wachusett  Reservoir  and  the  supervision  of  the  con- 
tractors on  that  work.     Charles  A.  Bowman,  division  enoincer,  has 
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continued  in  charge  of  the  force  reports,  measurements,  estimates  and 
miscellaneous  engineering  work  connected  with  the  removal  of  soil. 
Moses  J.  Look,  assistant  engineer,  had  charge  of  preliminary  investi- 
gations, road  construction  and  miscellaneous  work,  and  on  the  pro- 
motion of  Mr.  Morrison  was  advanced  to  the  place  left  vacant  by  him. 

H.  B.  Wason,  an  engineer  engaged  on  the  inspection  of  the  re- 
moval of  soil  from  the  reservoir,  was  stricken  with  typhoid  fever  on 
October  19,  and  died  at  the  Clinton  Hospital  on  October  28.  This 
was  the  second  j'ear  of  his  connection  with  the  department.  He 
showed  unusual  faithfulness  and  ability  in  the  performance  of  the 
work  entrusted  to  him. 

The  total  engineering  force  in  this  department  has  varied  from  47 
to  68. 

The  main  office  of  this  department  is  in  Clinton.  Three  branch 
offices,  one  near  the  Xorth  Dike,  in  Clinton,  one  at  Sawyer's  Mills 
and  the  other  at  AVest  Boylstou,  have  been  continued  throughout 
the  3"ear ;  and  another  one  was  established  in  the  easterly  part  of 
West  Boylston,  in  May,  for  one  of  the  engineering  parties  engaged 
upon  the  removal  of  soil  from  the  Wachusett  Reservoir. 

North  Dike. 

Work  upon  the  North  Dike  has  been  in  progress  during  the  year 
under  the  contractors  Nawn  &  Brock,  Long  &  Little  and  the  Newell 
&  Snowling  Construction  Company. 

The  work  done  by  each  will  be  described  more  fully  under  the 
head  of  contracts.  The  total  amount  of  work  done  during  the  year, 
with  the  total  amount  to  date,  is  given  in  the  following  table  :  — 


To  December 
31, 1900. 


For  the  Year 
1901. 


Total  to 
December 
31,  1901. 


Soil  and  earth  excavated  from  main  cut-off 
trench  (cubic  yards), 

Soil  and  earth  excavated  from  secondary  cut- 
off trench  (cubic  yards),       .        .        .        . 

Sheet  piling  driven  (linear  feet), 

Sui-face  of  rock  uncovered  and  treated  at  bot- 
tom of  main  cut-off  trench  (square  feet),      . 

Soil  from  reservoir  deposited  in  cut-off  trenches 
and  in  the  dike  (culDic  yards),       .         . 

Earth  and  gravel  taken  from  borrow  pits  and 
deposited  in  the  dike  (cubic  yards). 

Earth  excavation  for  the  construction  of  a 
small  dike  in  Coachlace  Pond  (cubic  yards), 

Drain  pipe  laid  at  toe  of  the  westerly  portion 
of  the  dike  (linear  feet),        .         .         .         . 


499,856 

42,033 
5,245 

77,250 

2,110,354 

42,725 

19,172 

7,083 


1,308,485 
55,630 


499,856 

42,033 
5,245 

77,250 

3,418,839 

98,355 

19,172 

7,083 
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The  present  condition  of  the  dike,  relative  to  its  completion,  is  as 
follows  :  The  excavation  -of  the  main  and  secondary  cut-off  trenches, 
the  lillins:  with  soil  of  the  secondary  cut-off  trench  and  the  driving 
of  the  sheet  piling,  had  been  completed  at  the  beginning  of  1901. 
The  filling  of  the  main  cut-off  trench  with  soil  has  continued  during 
the  year,  and  is  substantially  completed.  Of  the  soil  filling,  which 
constitutes  the  principal  part  of  the  dike,  3,418,839  cubic  yards 
have  been  deposited,  which  is  64  per  cent,  of  the  total  amount  re- 
quired, as  at  present  estimated. 

Work  has  continued  on  the  embankment  of  earth  and  gravel  on  the 
water  side  of  the  dike.  The  total  amount  deposited  to  the  end  of 
the  year  was  98,355  cubic  yards. 

The  westerly  portion  of  the  dike,  for  a  distance  of  1,200  feet  at  its 
easterly  end,  was  completed  ready  for  the  slope  paving  in  October, 
and  accepted  from  the  contractor  under  the  terms  of  the  contract. 

The  consolidation  of  the  soil  placed  in  the  dike  is  accomplished 
by  saturating  it  with  water.  This  work,  which  is  done  by  a  day- 
labor  force,  was  in  progress  at  the  beginning  of  the  3'ear,  and  was 
continued  until  March  16,  while  the  contract  work  was  suspended. 
On  November  14  a  pump  was  located  on  the  northerly  shore  of 
Sandy  Pond,  and  pipes  were  laid  from  the  pump  to  the  dike  for  the 
purpose  of  continuing  the  saturation  during  the  winter.  The  pump 
was  started  on  December  11  and  was  kept  in  operation  until  the  end 
of  the  year,  most  of  the  time  day  and  night.  Other  day-labor  work 
consisted  of  sowing  grass  seed  on  a  finished  portion  of  the  dike, 
removing  the  buildings  at  the  dike,  cutting  and  burning  weeds  and 
digging  test  pits. 

The  maximum  day-labor  force  employed  at  the  dike  was  27  men 
and  5  horses,  for  the  week  ending  December  28,  1901. 

Relocatiox  and  Construction  of  Roads. 

Considerable  progress  has  been  made  on  surveys  and  studies  for 
the  relocation  of  roads  at  the  upper  end  of  the  reservoir,  to  take  the 
place  of  those  to  be  discontinued,  but  no  contracts  for  road  con- 
struction have  been  made  during  the  year. 

The  determination  of  the  location  of  a  new  road  across  the  reser- 
voir in  West  Boylston,  connecting  Worcester  Street  on  the  southed}' 
side  with  Sterling  and  Lancaster  streets  on  the  northerly  side,  was 
made  l)y  the  Board  and  was  agreed  to  by  the  county  commissioners 
of  Worcester  County  on  November  19,  1901. 
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The  paving  of  the  water  channels  along  Bo3'lston  Street  in  Clin- 
ton and  Boylston,  along  the  Shrewsbury  Road  in  Boylston  and  West 
Boylston,  and  along  the  new  road  from  Clinton  to  West  Boylston, 
in  Sterling,  where  this  paving  is  within  or  near  the  reservoir,  has 
been  maintained. 

The  soil  used  for  dressing  the  slope  of  the  embankment  of  Boyls- 
ton Street,  opposite  Oak  Street,  slid  from  a  portion  of  the  embank- 
ment during  the  heavy  rain  of  April  7.  The  embankment  was 
drained  by  digging  trenches  in  the  clayey  material  and  filling  them 
with  small  stones  before  the  soil  was  replaced. 

The  highway  bridge  in  West  Boylston,  over  the  canal  leading 
from  the  river  to  the  Clarendon  Mills,  was  repaired. 

Some  clearing  and  other  preliminary  work  was  done  preparatory 
to  the  construction  of  the  highway  on  the  northerly  side  of  the  reser- 
voir across  the  dike. 

Several  old  roads  in  Boylston  and  AYest  Boylston  were  discon- 
tinued as  highways  by  the  Board  on  June  1,  1901,  so  that  they  are 
no  longer  maintained  by  the  towns  in  which  they  are  situated.  It 
is,  however,  necessary  to  keep  them  in  condition  for  travel  while  the 
work  is  in  progress,  and  many  repairs  have  been  necessary ;  some 
of  these  have  -been  made  by  the  contractors  and  some  by  the  day- 
labor  forces  of  the  Board. 

The  maximum  day-labor  force  employed  in  connection  with  the 
work  upon  the  roads  was  30  men  and  10  horses,  for  the  week  end- 
ing May  25,  1901. 

Considerable  work  has  been  done  by  the  engineers  in  making 
plans  for  the  location  and  construction  of  new  roads  toward  the 
upper  end  of  the  reservoir  and  for  the  discontinuance  of  roads  in 
other  portions  of  the  reservoir. 

Re3ioval  of  Soil. 

Work  upon  the  removal  of  soil  from  the  reservoir  has  been  in 
progress  by  the  contractors  already  mentioned  under  the  heading 
"North  Dike." 

A  large  contract  for  removing  the  soil  required  for  completing 
the  westerly  portion  of  the  dike  has  been  made.  This  will  be 
described  more  fully  under  the  head  of  contracts. 

The  total  amount  of  soil  removed  and  to  be  removed  from  the 
Wachusett  Reservoir  is  at  present  estimated  to  be  about  6,900,000 
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cubic  yards,  from  approximately  4,200  acres.  Of  this,  the  total 
amount  removed  from  the  reservoir  in  previous  years  was  2,278,723 
cubic  yards,  from  1,358  acres ;  in  1901,  1,309,925  cubic  yards  were 
removed,  from  758  acres ;  making  a  total  from  the  beginning  of 
work  to  the  end  of  1901  of  3,588,648  cubic  yards,  or  52  per  cent, 
of  the  total,  as  at  present  estimated,  removed  from  2,116  acres.  Of 
the  soil  remaining,  the  removal  of  more  than  one-half  is  provided 
for  under  existing  contracts. 

Of  the  soil  removed  to  the  end  of  the  year  1901,  167,389  cubic 
yards  were  used  for  road  embankments,  2,420  cubic  yards  for 
shallow-flowage  areas,  and  3,418,839  cubic  yards  have  been  used  in 
the  dike.  There  have  been  40,885  cubic  yards  of  earth  used  to 
cover  deep  muck  to  the  depth  of  about  1  foot ;  this  amount,  added 
to  the  9,008  cubic  yards  used  for  the  same  purpose  during  the  pre- 
vious year,  gives  a  total  of  49,893  cubic  yards. 

During  the  year,  with  the  exception  of  a  small  portion  which  has 
been  loaded  into  dump  carts  and  hauled  directly  to  the  dike,  the 
soil  excavated  has  been  loaded  into  cars,  or  first  loaded  into  carts 
and  then  dumped  into  cars  at  the  dumping  platforms.  A  very  large 
part  of  the  soil  loaded  into  cars  has  been  hauled  directly  to  the  dike, 
by  locomotives,  over  the  main  line  of  double  track  which  passes  near 
the  South  Clinton  station.  A  considerable  portion,  however,  has 
been  hauled  by  locomotives  to  the  foot  of  two  inclines,  and  there 
hauled  by  stationary  engines  to  the  top  of  the  bluff,  to  be  again 
hauled  by  locomotives  at  a  higher  level  to  the  dike.  One  of  these 
inclines  was  situated  on  the  northerly  side  of  the  river,  about  mid- 
way between  the  South  Clinton  station  and  Sawyer's  Mills ;  the 
other,  near  the  old  West  Boylston  Road,  a  short  distance  west  of 
Sawyer's  Mills.  During  the  early  part  of  the  year  some  soil  was 
transported  over  a  railway  extending  from  the  river,  at  the  "Ox- 
bow," to  the  dike,  east  of  Coachlace  Pond. 

The  plant  employed  in  this  work  toward  the  end  of  the  season, 
exclusive  of  horses  and  carts,  included  27.3  miles  of  3-foot-gage 
track,  25  8  to  16  ton  locomotives,  720  cars,  134  to  31/^  cubic  yards' 
capacity,  1  70-horse-power  hoisting  engine  and  1  50-horse-power 
hoisting  engine. 

A  day-labor  force  under  the  direction  of  the  engineering  force 
performed  the  following  work  :  The  water  in  Oakdale  mill-pond  was 
lowered,  the  gate  repaired,  and  drainage  ditches  were  dug  where 
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needed  in  the  bottom  of  the  pond.  The  gates  and  dam  at  the  Claren- 
don Mills  have  also  been  cared  for,  and  the  drainage  ditches  along 
the  margin  of  the  reservoir  have  been  maintained.  About  115  acres 
of  the  reservoir  site,  including  a  strip  50  feet  wide  along  the  shore, 
have  been  cleared.  The  small  trees  and  shrubs  that  have  sprung  up 
on  the  area  from  which  the  soil  has  been  removed  have  been  pulled 
or  grubbed,  and  the  brush  has  been  mowed  on  the  50-foot  strip  along 
the  shore  of  the  reservoir  where  it  had  previously  been  cleared. 

The  maximum  force  employed  on  such  work  was  35  men  and  1 
horse,  for  the  week  ending  July  20,  1901. 

In  addition  to  the  eno-ineering  work  connected  with  the  estimates 
and  inspection  of  the  removal  of  soil,  the  following  work  has  been 
done  :  For  the  guidance  of  the  inspectors,  the  organic  matter  in  594 
samples  of  soil  has  been  determined,  as  well  as  the  rate  of  filtration 
through  20  samples.  The  limit  of  area  from  which  soil  is  to  be  re- 
moved along  the  margin  of  the  reservoir  has  been  staked  out  for  7.9 
miles.  Preliminary  estimates  of  cost,  plans,  specifications  and  con- 
tract drawings  were  made  for  Contract  No.  210.  Topographical 
surveys  and  plans  have  been  made  of  87  acres  of  shallow  flowage  and 
steep  slopes  along  the  margins  of  the  reservoir,  and  many  cross- 
sections  have  been  taken  and  plotted.  The  proper  treatment  of  the 
shallow  flowage  and  steep  slopes  has  been  studied.  There  have  been 
191  construction  benches  established. 

Contracts,  AVachusett  Reservoir. 

Contract  166,  jVciwn  d*  Brocl:. 

Excavating  Soil  from  Section  6  of  the  Wachusett  Reservoir  and  building  the 
Easterly  Portion  of  the  North  Dike,  Boylston,  Clinton  and  West  Boylston 

On  June  13,  1899,  a  contract  was  made  with  Xawn  &  Brock  for 
completing  the  easterly  portion  of  the  North  Dike,  with  the  excep- 
tion of  the  slope  paving.  The  material  for  this  purpose,  with  the 
exception  of  comparatively  small  amounts  of  sand  and  gravel,  was  to 
be  obtained  by  removing  the  soil  from  some  1,700  acres  known  as 
Section  6  of  the  Wachusett  Reservoir.  By  far  the  greater  part  of 
this  section  is  located  west  of  the  South  Clinton  station  and  south 
of  the  Central  Massachusetts  Railroad.  There  is,  however,  a  large 
area  included  in  the  section  north  and  east  of  the  South  Clinton 
station,  and  a  small  area,  comprising  the  bed  of  Coachlace  Pond, 
south  of  the  dike.     The  last-mentioned  areas  were  sublet  in  1899, 
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but  the  subcontract  was  terminated  on  August  20,  1901,  and  the 
work  was  continued  by  the  principal  contractors. 

Before  beginning  the  removal  of  soil  in  the  spring  the  sal)con- 
tractors  laid  tracks  upon  which  the  soil  could  be  hauled  by  locomo- 
tives to  the  dike,  and  all  of  the  soil  removed  by  them  was  hauled 
over  this  railway  instead  of  up  the  incline  used  the  previous  3'^ear ; 
otherwise  there  was  no  material  chano;e  in  the  method  of  doiuof  the 
work  up  to  the  time  when  the  work  was  taken  under  the  control  of 
the  principal  contractors. 

The  principal  contractors  have  prosecuted  their  work  during  the 
year  in  substantially  the  same  manner  as  formerly,  hauling  the  soil 
from  all  areas  up  their  double-track  railway  to  the  dike.  On  the  in- 
tervale and  other  low  and  comparatively  level  areas,  where  it  has 
been  practicable  to  do  so,  the  contractors  have  loaded  the  soil  directly 
into  cars,  throwing  the  track  as  the  work  progressed.  On  other 
portions  of  the  work,  where  this  method  was  impracticable,  it  was 
hauled  to  dumping  platforms  and  there  dumped  into  cars.  The  soil 
has  been  deposited  in  the  easterly  portion  of  the  dike. 

The  total  number  of  carloads  hauled  during  the  year  from  the 
area  south  of  the  Central  Massachusetts  Railroad  has  been  227,947^ 
amounting  to  750,744  cubic  yards;  this,  with  the  325,598  carloads 
hauled  during  the  previous  years,  amounting  to  1,126,719  cubic 
yards,  makes  a  total  of  553,545  carloads,  amounting  to  1,877,463 
cubic  yards. 

The  total  number  of  carloads  hauled  during  the  year  from  the 
area  north  of  the  Central  Massachusetts  Railroad  has  been  69,468, 
amounting  to  205,664  cubic  yards;  this,  with  the  42,045  carloads 
hauled  during  the  previous  years,  amounting  to  98,520  cul)ic  yards, 
makes  a  total  of  111,513  carloads,  amounting  to  304,184  cubic 
yards. 

Earth,  consisting  of  either  sand  or  gravel,  has  been  deposited  as 
needed  to  construct  an  embankment  on  the  water  side  of  the  dike, 
with  a  thick  gravel  facing  on  the  water  slope ;  also  to  complete 
the  secondary  embankment  which  forms  a  part  of  the  dike  further 
to  the  north.  There  have  been  28,344  cubic  yards  of  earth  and 
356  cubic  yards  of  gravel  used  for  this  purpose  during  the  year, 
which,  added  to  16,906  cubic  yards  of  earth  and  780  cubic  yards 
of  gravel  used  in  previous  years,  make  totals  at  the  end  of  the  year 
of  45,250  and  1,136  cubic  yards,  respectively. 
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There  have  been  1,575  cubic  yards  of  earth  deposited  as  a  cover- 
ing over  muck  which  was  so  deep  that  it  was  deemed  inadvisable  to 
excavate  it;  tliis  amount,  added  to  the  167  cubic  yards  used  for  a 
similar  purpose  in  previous  years,  makes  a  total  of  1,742  cubic 
yards. 

The  plant  used  by  the  principal  contractors  after  they  assumed 
the  entire  work  included  18  8  to  16  ton  locomotives,  500  31/^ 
cubic  yard  dump  cars,  20  1.7  cubic  yard  dump  cars  and  20.6  miles 
of  3 -foot-gage  track. 

The  total  amount  of  work  done  under  this  contract  has  been  :  — 


To  December 
31,  1900. 

For  the  Year 
1901. 

Total  to 
December 

31, 1901. 

Clearing  and  grubbing  (acres). 

Soil  excavation  (cubic  yards). 

Earth  excavation  (cubic  yards). 

Gravel  excavation  (cubic  yards) ,     .        .         . 

351 

1,249,545 

17,201 

780 

272 

957,108 

29,919 

356 

623 

2,206,653 

47,120 

1,136 

The  maximum  force  employed  was  980  men  and  108  horses,  for 
the  week  ending  August  17,  1901. 


Contract  183,  Long  &  Little. 

Excavating  Soil  from  Section  7  of  the  Wachusett  Reservoir,  and  building  a  Part 
of  the  Westerly  Portion  of  the  North  Dike,  Clinton  and  Boylston. 

This  contract  was  made  on  December  12,  1899,  and  called  for  the 
excavation  of  soil  from  about  313  acres  of  the  Wachusett  Reservoir 
site,  known  as  Section  7,  embracing  the  intervale  north  of  the  Cen- 
tral Massachusetts  Railroad,  the  steep  slopes  on  the  northerly  side 
of  the  intervale  between  South  Clinton  and  Sawyer's  Mills,  the  in- 
tervale and  slopes  on  both  sides  of  Cunningham's  Brook,  and  a 
portion  of  the  Catholic  Cemetery  in  Clinton.  The  contract  also 
provides  for  the  completion,  with  the  exception  of  the  slope  paving, 
of  the  northeasterly  2,400  feet  of  the  westerly  portion  of  the  North 
Dike,  the  completion  of  the  main  embankment  of  sand  and  gravel, 
and  the  partial  construction  of  the  soil  embankment  for  an  additional 
1,700  feet. 

The  entire  work  between  South  Clinton  and  Sawyer's  Mills  has 
been  completed,  and  the  use  of  the  incline  and  hoisting  engine  for 
hauling  the  soil  to  the  top  of  the  blufl',  midway  between  South  Clin- 
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ton  and  Sawyer's  Mills,  has  been  abandoned.     Of  the  northeasterly 
part  of  the  dike,  1,200  feet  have  been  completed. 

The  plant  employed,  exclusive  of  horses  and  carts,  has  included 
1  50-horse-power  hoisting  engine,  4  12  to  15  ton  locomotives,  100 
214  cubic  yard  dump  cars  and  3.4  miles  of  3-foot-gage  track. 

The  soil  along  Cunningham's  Brook  and  in  the  Catholic  Cemetery 
has  been  removed  partly  by  the  car  plant  and  partly  by  a  force 
working  with  dump  carts.  On  this  section  no  soil  has  been  hauled 
to  dumping  platforms  and  dumped  into  cars,  as  the  carts  have  trans- 
ported the  soil  directly  to  the  dike,  except  a  small  amount  which  has 
been  loaded  into  carts  and  dumped  along  the  sides  of  the  track  and 
subsequently  resho veiled  into  cars.  On  the  steep  slopes  between 
South  Clinton  and  Sawyer's  Mills  wooden  chutes  or  troughs  lined 
with  sheet  iron  were  used,  the  laborers  shovelling  the  soil  directly 
into  the  chutes,  where  it  would  slide  to  the  track  at  the  bottom  of 
the  slope. 

During  the  year  the  car  plant  has  removed  74,266  carloads  of  soil, 
containing  205,543  cubic  yards;  during  the  previous  year  63,563 
carloads,  containing  176,587  cubic  yards  ;  making  a  total  at  the  end 
•of  1901  of  137,829  carloads,  containing  382,130  cubic  yards  of  soil. 

There  have  been  28,710  cubic  yards  of  earth  used  to  cover  deep 
muck  during  the  year,  and  1,700  cubic  yards  in  the  previous  year, 
making  a  total  at  the  end  of  1901  of  30,410  cubic  yards.  A  small 
amount  of  gravel  for  facing  the  dike  was  excavated  from  a  pit  south 
of  the  cemetery  ridge,  but,  as  the  gravel  proved  unsatisfactory,  a 
new  pit  was  opened  between  Sandy  Pond  and  the  cemetery.  Most 
of  this  gravel  was  taken  to  the  dike  with  trains. 

The  total  amount  of  work  done  under  this  contract  has  been  :  — 


To  December 
31, 1900. 

For  the  Year 
1901. 

Total  to 
December 
31,  1901. 

Clearing  and  grubbing  (acres), 
Soil  excavation  (cubic  yards) ,          ... 
Earth  excavation  (cubic  yards),       .        .        . 
Gravel  excavation  (cubic  yards),     . 

46 

227,679 

1,864 

655 

90 

252,264 
28,710 
26,930 

136 

479,943 

30,574 

27,585 

The  maximum  force  employed  was  308  men  and  49  horses,  for 
the  week  ending  Mav  18,  1901. 
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Contract  210,  J^eivell  &  Snoivling  Construction  Company. 

Excavating  Soil  from  Section  8  of  the  Wachusett  Reservoir,  and  building  a  Part 
of  the  Westerly  Portion  of  the  North  Dike,  Clinton  and  Sterling. 

On  August  1,  1901,  a  contract  was  made  with  the  Newell  & 
Snowling  Construction  Company  for  removing  soil  from  Section  8 
to  complete  the  westerly  portion  of  the  North  Dike,  This  contract 
called  for  the  removal  of  a  sufficient  amount  of  soil  to  complete  the 
westerly  portion  of  the  North  Dike,  estimated  to  be  935,000  cubic 
yards.  The  area  from  which  the  soil  was  to  be  removed  embraced 
about  550  acres,  of  which  410  acres  required  clearing  and  grubbing, 
and  included  all  the  territor}^  north  of  the  river  below  Sawyer's 
Mills,  not  included  in  previous  contracts,  and  a  considerable  tract 
at  and  above  Sawyer's  Mills  north  of  the  Central  Massachusetts 
Railroad.  The  contract  also  provided  for  the  excavation  of  about 
77,000  cubic  yards  of  earth  and  gravel  for  the  completion  of  the 
embankment  along  the  water  slope  of  the  dike,  and  for  covering 
deep  muck  which  it  was  not  considered  desirable  to  remove. 

Work  under  this  contract  was  commenced  on  August  5.  The 
material  nearest  the  dike  is  hauled  to  the  dike  in  carts,  and  that 
from  a  greater  distance  in  cars.  Most  of  the  material  removed  in 
cars  has  been  taken  from  the  intervale  above  Sawyer's  Mills,  where 
it  is  loaded  directly  into  the  cars,  hauled  by  a  locomotive  to  the  foot 
of  an  incline  having  a  grade  of  ten  per  cent,  near  the  West  Bo3'ls- 
ton  Road  above  Sawyer's  Mills,  thence  hauled  up  the  incline  by  a 
stationary  hoisting  engine,  and  from  the  top  of  the  incline  to  the 
dike  by  locomotives. 

The  operation  of  the  railway  and  car  plant  was  begun  October  16, 
and  between  that  date  and  the  end  of  the  year  15,830  carloads,  equal 
to  51,747  cubic  yards,  of  soil  were  hauled  to  the  dike.  The  car  plant 
consists  of  3  12-ton  locomotives,  100  3  cubic  yard  dump  cars,  1 
70-horse-power  hoisting  engine  and  3.3  miles  of  3-foot-gage  track. 

The  total  amount  of  work  done  under  this  contract  has  been  :  — 

Clearing  and  grubbing  (acres), 54: 

Soil  excavation  (cubic  yards), 100,553 

Earth  excavation  (cubic  yards), 10,600 

The  maximum  force  employed  was  189  men  and  33  horses,  for 
the  week  ending  November  9,  1901. 
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Land  Surveys. 
Surveys  have  been  made  of  the  portion  of  Sterling  west  of  the 
Stillwater  River,  referred  to  in  chapter  445  of  the  Acts  of  the  year 
1897,  also  a  plan  of  this  land  on  a  scale  of  500  feet  to  an  inch. 
Considerable  additional  work  has  been  done  in  revising  real  estate 
plans,  setting  stone  monuments  and  preparing  plans  for  the  use  ot 
the  Attorney-General  in  land  suits. 

Real  Estate,  Care  and  Disposal. 
Rents  have  been  collected  on  houses  in  the  possession  of  the 
Board,  and  a  considerable  quantity  of  land  products  have  been  sold. 
Fences  and  stone  walls  have  been  built  and  repaired.  Trees  and 
bushes  have  been  cleared  for  34,000  linear  feet  along  the  margins 
of  the  land  purchased  by  the  Board  for  a  fire  guard  ;  interior  cart 
roads  15  feet  wide  have  been  cut  out  for  21,150  linear  feet ;  and  the 
brush  has  been  mowed  on  the  fire  guards  and  cart  roads  previously 
cleared.  During  periods  of  drought,  watchmen  have  patrolled  the 
land  to  guard  against  fires.  There  have  been  123  acres  of  woods 
and  brush  thinned  for  the  improvement  of  the  existing  growth. 
The  necessary  clearing  has  been  done  on  103  acres,  preparatory  to 
tree  planting  the  coming  spring ;  ll/o  acres  have  been  cleared  and 
ofrubbed  for  extending  the  nurseries  on  the  south  side  of  the  reser- 
voir ;  making  the  total  area  of  tree  nurseries  under  cultivation 
about  5  acres,  on  2  acres  of  which  W'hite  pine  seeds  have  been 
planted  during  the  year.  These  nurseries  contained  at  the  end  of 
the  year  approximately  the  following  :  — 

Seedltngi. 

White  pines  from  seeds  planted  in  1898, 100,000 

White  pines  from  seeds  planted  in  1899, 70,000 

White  pines  from  seeds  planted  in  1901, 515,000 

Total, 685,000 

In  West  Boylston  53  dwellings,  14  barns,  2  mills,  1  hotel  and  1 
hall,  making  a  total  of  71  buildings,  have  been  torn  down  or  re- 
moved during  the  year :  this  makes  a  total  of  150  to  the  end  of  the 
year.  Considerable  work  has  been  done  in  repairing  buildings 
which  it  is  desirable  to  retain. 
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Saxitary  Inspection. 

The  site  of  the  "NVachusett  Reservoir  has  been  carefully  cared  for 
by  the  sanitary  and  medical  inspectors  during  the  year.  The  gen- 
eral health  of  the  public  residing  on  the  Wachusett  watershed  and 
of  the  laborers  within  the  site  of  the  reservoir  has  been  good. 
There  have  been  only  a  few  cases  of  contagious  diseases ;  of  these, 
only  11  have  been  typhoid  fever,  2  of  these  proving  fatal.  The 
cases  were  distributed  as  follows  :  2  in  Princeton,  2  in  Sterling,  1 
in  Holden,  5  in  Boylston  and  1  in  Clinton.  Of  these,  the  2  in 
Princeton  were  imported  cases.  In  West  Bojdston  8  cases  of  direct 
or  indirect  pollution  of  the  water  supply  from  house  drainage  have 
been  remedied.  On  the  watershed  above  Oakdale  5  cases  of  pollution 
from  factory  wastes  and  5  from  privy  wastes  have  been  corrected. 

The  board  of  health  of  the  town  of  Holden  has  required  the 
shoddy  manufacturers  to  collect  and  Ijurn  up  the  waste  rags  and 
other  refuse  around  their  mills. 

At  four  of  the  summer  hotels  in  Holden  and  Princeton  cesspools 
have  been  dug  and  the  house  drainage  diverted  into  them.  Twelve 
cesspools  have  been  built  at  houses  owned  by  the  board. 

The  owner  of  two  three-tenement  houses  in  Boylston,  built  upon 
the  watershed  since  the  taking  of  the  water  of  the  river,  failed  to 
compl}'  with  the  rules  and  regulations  of  the  State  Board  of  Health 
with  reo;ard  to  the  discharge  of  house  drainage  where  it  would  tend 
to  pollute  the  water  supply,  and  was  brought  into  court  and  ordered 
by  the  judge  to  change  his  method  of  disposing  of  the  house  wastes 
so  that  they  would  not  contaminate  the  supply.  He  has  complied 
with  the  order  by  the  construction  of  a  cemented  cesspool,  which 
will,  however,  require  frequent  emptying. 

The  watershed  of  the  river  above  Clinton  has  been  divided  into 
13  districts  by  following  the  natural  drainage  lines  of  the  brooks. 
From  information  already  collected  by  the  Board,  supplemented  by 
the  new  Worcester  County  atlas,  a  plan  of  each  district  has  been 
drawn,  showing  the  roads,  brooks  and  houses.  A  field  inspection 
to  check  these  plans  and  to  gather  statistics  in  regard  to  population, 
sources  of  pollution  and  other  similar  information,  is  in  progress. 
This  inspection  has  been  completed  on  the  French  Brook  and  Muddy 
Brook  districts.  The  French  Brook  district  contains  a  population 
of  380  people,  with  76  horses  and  270  head  of  cattle  ;  Muddy  Brook 
district,  123  people,  with  41  horses  and  215  head  of  cattle. 
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Removal  of  Bodies  from  St.  John's  Catholic  Cemetery. 

As  the  work  of  excavating  progi'essed  at  the  cemetery,  30  addi- 
tional l)odies  were  found,  and  upon  notification  they  were  removed 
by  representatives  of  the  Cemetery  Association .  This  makes  a  total 
of  3,872  bodies  removed  from  the  cemetery. 

Engineering. 
In  addition  to  the  engineering  work  alread}^  enumerated  and  that 
necessarily  connected  with  the  contract  and  day-labor  work  in  prog- 
ress, the  engineering  force  of  the  Reservoir  Department  has  per- 
formed the  following  work  :  Levels  of  the  ground  at  the  Wachusett 
Reservoir,  taken  after  the  completion  of  the  excavation,  have  been 
entered  on  the  record  sheets,  and  contour  lines  have  been  drawn 
covering  an  area  of  about  770  acres,  making  the  total  area  of  these 
final  records  at  the  end  of  the  year  920  acres ;  measurements  have 
been  made  from  these  sheets  covering  an  area  of  ^^  acres,  for  the 
purpose  of  determining  the  capacity  of  theO^ervoir;  surveys, 
plans,  estimates  and  cross-sections  of  pronaSed  railroad  changes  at 
Oakdale  have  been  made ;  gage  read^^^Hiave  been  taken  at  the 
storage  reservoirs  on  the  "Wachuset^^pjitershed  on  the  1st  and  15th 
of  each  month,  and  the  storage^  each  date  has  been  computed. 
Many  tables  and  schedules^^aVe  been  prepared  for  the  hearings 
before  committees  of  the  Lf^islature  and  before  the  special  commis- 
sion relative  to  compensation  for  the  towns  of  Clinton,  Holden  and 
Sterling,  and  other  lists  have  been  made  to  determine  the  amount 
to  be  paid  by  the  Board  for  taxes  or  in  lieu  of  taxes  to  the  towns  of 
Clinton,  Boylston  and  West  Boylston.  Much  other  work  of  a  mis- 
cellaneous character  has  been  done. 


DAM  AND  AQUEDUCT  DEPARTMENT. 
T.  F.  Richardson,  Department  Engineer. 
The  principal  work  in  this  department  has  been  the  construction 
of  the  "Wachusett  Dam,  but  early  in  June  negotiations  relative  to 
the  relocation  of  the  Central  Massachusetts  Railroad  reached  a  stage 
which  warranted  i)lacing  a  force  in  the  field  to  make  the  more  accu- 
rate surveys  required  as  a  basis  for  constructing  the  road.  The 
department  also  has  charge  of  the  maintenance  and  operation  of  the 
Wachusett  Aqueduct  and  the  Clinton  Sewerage  System. 
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The  organization  of  the  force  has  been  modified  by  the  transfer 
of  Alexander  E.  Kastl,  division  engineer,  from  the  Reservoir  De- 
partment to  this  department,  to  take  charge  of  the  railroad  surveys, 
and  by  the  organization  by  transfer  and  otherwise  of  a  party  for  this 
work.  Chester  "W.  Smith,  assistant  engineer,  continued  in  charge 
of  work  at  the  Wachusett  Dam.  Ernest  G.  Hopson  resigned  his 
position  as  head  draftsman  at  the  Clinton  office  on  June  6,  to  go  into 
private  practice ;  and,  as  the  work  in  the  drafting  office  had  dimin- 
ished somewhat,  his  place  has  not  been  filled.  Elliot  R.  B.  Allar- 
dice  has  continued  in  charge  of  the  river  and  aqueduct  gagings,  and 
has  the  direct  supervision  of  the  maintenance  of  the  Clinton  sewer- 
age plant. 

The  engineering  force  at  the  beginning  of  the  year  was  16,  it 
reached  a  maximum  of  26  in  September,  and  at  the  end  of  the  year 
numbered  21. 

The  main  office  of  this  department  is  in  Clinton,  and  a  branch 
office  has  been  maintained  near  the  Wachusett  Dam. 

Wachusett  Dam. 

The  Wachusett  Dam  and  the  main  contract  for  its  construction, 
made  on  October  1,  1900,  with  the  McArthur  Brothers  Company 
of  Chicago,  111.,  were  fully  described  in  the  last  annual  report. 

The  contractor  began  work  on  October  11,  and  at  the  end  of  the 
year  had  done  a  large  amount  of  work  in  installing  plant,  had  ex- 
cavated a  small  amount  of  material  at  the  dam  and  had  done  con- 
sideralile  work  in  stripping  at  the  quarry,  11/4  miles  from  the  dam. 

Fkuit. 

At  the  beginning  of  the  year  work  upon  the  compressor  plant 
and  cableways  was  in  progress,  and  one  cableway  across  the  valley 
had  been  erected.  On  January  26  a  second  cableway,  of  the  same 
dimensions  and  capacity  as  the  first,  was  completed  and  put  in 
operation . 

Compressors  and  the  pipes  leading  from  them  to  the  dam  and 
quarry  were  finished  early  in  April,  and  the  power  was  first  used 
at  the  quarry  on  April  13  and  at  the  dam  on  April  18.  Since  these 
dates  practically  all  of  the  machinery  at  both  places,  including  cable- 
ways,  derricks,  pumps,  drills,  etc.,  has  been  operated  by  com- 
pressed air. 
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The  compressor  plant,  which  is  located  at  the  side  of  the  Central 
Massachusetts  Railroad,  l)etween  the  quarry  and  the  dam,  consists 
of  two  cross-compound  Rand  air  compressors,  which  are  operated 
by  two  compound  condensing  Corliss  engines,  rated  at  500  horse- 
power each.  The  diameters  of  the  steam  cylinders  are  18  inches 
and  34  inches,  and  of  the  air  cylinders  20  inches  and  34  inches ;  the 
length  of  the  stroke  is  42  inches.  The  two  boilers  which  supply 
the  steam  are  Cahall  inclined  water  tube  boilers,  made  by  the  Ault- 
mau  &  Taylor  Machinery  Company  of  Mansfield,  O. 

To  supply  the  large  quantity  of  water  needed  for  cooling,  con- 
densing, etc.,  a  3-inch  pipe  line,  about  3,550  feet  long,  has  been 
laid  from  Clamshell  Pond,  which  has  an  area  of  about  26  acres  and 
an  elevation  sufficient  to  supply  water  to  the  inter-coolers  of  the 
compressors.  To  economize  water  as  far  as  possible,  the  waste 
water  is  discharged  into  the  far  side  of  a  reservoir  several  acres  in 
extent,  and  after  passing  through  this  reservoir  is  again  pumped  to 
be  used  for  cooling  and  condensing  purposes.  The  main  wrought- 
iron  air  pipe  leading  to  the  dam  is  8  inches  in  diameter,  and  that 
leading  to  the  quany  6  inches  in  diameter. 

From  the  time  of  starting  until  November  23,  when  ni^ht  work 
was  stopped  for  the  season,  the  compressors  were  in  operation  day 
and  night.  The  amount  of  power  furnished  has  varied  considerably, 
but  has  averaged  about  600  horse-power  lor  day  shifts  and  about 
370  horse-power  for  night  shifts.  The  maximum  amount  used  at 
any  time  was  850  horse-power. 

A  branch  track,  5,490  feet  long,  from  the  Central  Massachusetts 
Railroad  to  the  dam  site,  was  built  in  1900.  A  part  of  this  track 
serves  as  the  main  track  from  the  quarry  to  the  dam,  but  it  was 
necessar}^  to  build  an  additional  3,030  feet,  which  was  completed 
early  in  April.  To  carry  this  extension  over  the  Central  Massachu- 
setts Railroad  and  Boylston  Street,  where  there  is  an  electric  car 
line,  a  pile  bridge  about  800  feet  long  and  having  a  maximum  height 
of  about  32  feet  was  built. 

In  order  to  get  more  working  room  at  the  quarry  at  a  level  about 
40  feet  higher  than  the  first  opening,  a  double  switch-back  track,  about 
3,300  feet  long,  was  built,  connecting  the  upper  with  the  lower 
quarry ;  this  was  completed  and  put  in  operation  late  in  August. 

The  main  pumps  at  the  dam  were  two  12-inch  Worthington  com- 
pound piston  pumps,  set  on  the  up-stream  and  down-stream   sides 
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of  the  deep  excavation  for  the  dam,  and  most  of  the  time  the  water 
was  pumped  into  the  large  flume.  These  two  pumps  were  capable 
of  pumping  all  of  the  water  w^hich  came  into  the  excavation,  but 
supplementary  pumps  were  provided  for  emergencies  and  additional 
small  pumps  for  pumping  from  the  cut-ofi"  trench  and  for  other  local 
pumping. 

To  supply  water  for  the  use  of  the  locomotive,  mortar  mixing, 
washing  the  rock  foundation  of  the  dam  preparatory  to  building 
masonry,  and  other  purposes,  water  has  been  pumped  from  the  river 
to  a  tank  92  feet  above  it  on  the  hillside  ;  and  to  supply  water  for 
washing  stones  at  the  quarry,  a  pump  at  the  central  power  station 
raises  the  water  about  200  feet  to  a  tank  on  the  hill  near  the  quarry, 
this  tank  being  152  feet  above  the  track  in  the  lower  quarry. 

A  60-ton,  10-wheel,  standard-gage  locomotive,  29  flat  and  gon- 
dola cars  and  4  4-yard  dump  cars  are  used  to  haul  stone  and  other 
material.  In  addition,  there  are  15  3-foot  gage  21/2  yard  cars, 
which  are  used  for  various  purposes. 

A  maximum  of  8  derricks  has  been  in  operation  at  the  dam  and  8 
at  the  quarry.  Those  at  the  quarry  are  unusually  large,  some  of 
them  having  masts  82  feet  high.  The  derricks  at  the  quarry  are 
operated  by  hoisting  engines  having  7  by  10  inch  cylinders,  and 
those  at  the  dam  by  hoisting  engines  having  5^/2  by  8  inch  cylinders. 
All  of  the  derricks  are  equipped  with  bull  wheels,  by  means  of  which 
the  engineer  swings  the  derrick,  doing  away  with  the  use  of  tagmen. 

The  arrangements  for  supplying  and  mixing  the  materials  used  for 
mortar  have  been  carefully  made,  with  reference  to  economy  in 
operation.  Two  cement  storehouses,  which  have  a  capacity  of 
4,500  barrels,  are  situated  near  the  head  towers  of  the  cableways, 
and  close  to  the  branch  track  over  which  the  cement  is  brought. 
The  sand  bin,  which  has  a  capacity  of  370  cubic  yards,  is  located 
further  up  the  hill,  and  so  constructed  that  the  sand  will  run  into 
small  cars  on  either  of  two  tracks  which  pass  under  the  bin.  The 
sand  track  passes  between  the  cement  houses,  above  the  level  of  the 
tops  of  the  doors,  and  the  sand  can  be  dumped  directly  into  a  cubical 
mortar  mixer  4  feet  on  a  side,  which  has  been  installed  immediately 
below  the  space  between  the  cement  houses.  The  cement  can  be 
wheeled  from  either  cement  house  and  dumped  from  a  platform  into 
the  mixer.  The  mortar  after  being  mixed  is  dumped  into  skips 
placed  on  small  cars  on  a  lower  track,  which  are  hauled  by  horses 
directly  under  the  cableways  and  delivered  by  them  upon  the  work. 
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To  accommodate  the  better  class  of  unmarried  laborers,  three 
large  buildings  have  been  built ;  two  of"  these  are  for  sleeping  quar- 
ters,—  each  of  which  will  accommodate  nearly  80  men,  —  and  the 
other  contains  a  kitchen  and  dining  room.  For  sleeping  quarters 
the  buildings  are  divided  into  small  rooms,  which  are  furnished  with 
iron  beds  and  mattresses,  and  at  one  end  of  each  a  recreation  room 
is  provided  and  at  the  other  end  bath  tubs  with  hot  and  cold  water. 
Many  small  buildings  have  been  built  to  accommodate  men  with 
families ;  and  an  office,  machine  shop,  storehouse,  commissary  and 
other  small  buildings  have  been  erected. 

Quarry. 

In  the  early  part  of  the  year  the  work  of  stripping  the  quarry  was 
in  progress,  and  during  the  latter  part  of  February  a  travelling 
derrick  was  erected  to  handle  the  rock  excavated  and  to  prepare  a 
working  ftice.  Derricks  with  guys  were  installed  as  soon  as  a 
sufficient  face  had  been  obtained. 

Early  in  June,  when  it  was  found  that  the  poor  quality  of  the  rock 
at  the  far  end  of  the  quarry  made  it  inadvisable  to  extend  it  in  that 
direction,  a  second  quarry  opening  was  started,  at  a  level  40  feet 
higher  than  the  first.  Five  derricks  have  been  in  operation  at  the 
lower  quarry,  which  it  is  intended  to  work  from  the  level  of  the 
upper  quarry  down  to  a  point  30  feet  below  the  track.  At  the  close 
of  the  season  three  derricks  were  in  operation  at  the  upper  quarry, 
and  work  was  in  progress  which  would  permit  the  placing  of  more 
derricks. 

The  stone  obtained  at  the  quarry  is  a  muscovite  granite,  weighing 
165  pounds  per  cubic  foot,  of  good  quality  for  splitting  and  cutting, 
and  having  substantially  the  same  crushing  strength  as  the  Cape  Ann 
and  Quincy  granites.  All  of  the  stone  for  rubble  masonry  and  all 
of  the  ashlar  used  up  to  the  present  time  have  been  obtained  from 
this  quarry. 

Both  large  and  small  stones  suitable  for  use  in  the  masonry  are 
loaded  directly  into  large  skips  or  scale  boxes,  placed  upon  flat  cars, 
which  are  made  into  trains  and  hauled  to  the  dam  directly  beneath 
the  cableways ;  the  skips  are  then  lifted  by  the  cableways  and 
lowered  to  the  point  where  the  mS,sonry  is  in  progress.  The  aver- 
age skipload  of  large  stones  equals  a))out  2.3  cubic  yards,  and  of 
spalls  1.9  cubic  yards,  solid  measure. 
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Excavation  at  Dam. 

At  the  beginning  of  the  year  one  cableway  was  in  operation,  re- 
moving material  from  the  deep  excavation  in  the  l)ottom  of  the 
valley.  Late  in  January,  when  the  second  cableway  was  put  in 
operation,  the  force  was  increased.  On  February  28,  night  shifts 
were  organized,  fourteen  electric  arc  lights  being  provided  to  light 
the  work.  The  excavation  was  continued  with  day  and  night  shifts 
until  June  8,  soon  after  the  masonry  was  started,  and  since  that  time 
most  of  the  excavation  has  been  done  by  the  night  shifts. 

The  material  for  about  30  feet  below  the  bed  of  the  river  was  sand 
and  gravel,  which  was  easily  handled.  Below  this  level,  from  a 
large  part  of  the  area  for  rather  more  than  20  feet  to  the  ledge, 
boulders,  large  and  small,  packed  very  close  together,  with  the  in- 
terstices filled  with  cemented  gravel,  were  encountered.  This  con- 
dition made  the  excavation  somewhat  difficult.  Some  of  the  boulders 
were  of  enormous  size,  one  containing  621  cubic  yards. 

The  earth  excavation  was  started  with  slopes  of  1^  horizontal  to 
1  vertical,  and  continued  with  this  slope  to  the  bottom  on  the  up- 
stream side  ;  but  on  the  down-stream  side  the  boulders  and  cemented 
gravel  were  so  firm  that  the  lower  part  of  the  excavation  was  made 
nearly  vertical.  The  slopes  were  laid  out  so  that  they  would  inter- 
cept the  surface  of  the  rock  20  feet  above  the  up-stream  face  of  the 
masonry,  and  generally  15  feet  from  the  down-stream  face.  The 
maximum  width  of  the  excavation  at  the  top  of  the  pit  was  376  feet, 
and  at  the  surface  of  the  ledge  211  feet.  The  maximum  amount  of 
water  pumped  was  about  4,000,000  gallons  per  day.  There  was 
some  caving  of  the  up-stream  slope,  which  was  composed  largely  of 
sand ;  but  this  was  treated  when  it  occurred,  so  that  the  slopes  were 
maintained  without  much  difficulty,  and  the  whole  excavation  was 
completed  without  accident  or  serious  delay. 

As  the  earth  excavation  progressed,  the  granite  clifi"  about  40  feet 
high  on  the  westerly  side  of  the  gorge  was  uncovered  and  found  to 
be  overhanging,  as  indicated  by  the  preliminary  borings.  The  over- 
hanging part  and  some  additional  rock  were  removed  by  blasting. 
At  one  point  it  was  necessary  to  blast  to  a  distance  of  30  feet  back 
from  the  face  of  the  cliff. 

The  ledge  rock  in  the  bottom  and  on  the  easterly  side  of  the  gorge 
is  schist,  sometimes  gray  and  quite  hard,  and  at  other  places  black 
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and  rather  soft,  but  impervious  to  water.  The  schist  at  the  contact 
with  the  granite,  for  a  varjdng  width,  ranged  from  about  4  feet  at 
the  cut-off,  where  it  is  quite  soft,  to  a  maximum  of  about  20  feet, 
where  it  is  somewhat  harder ;  but  the  junction  with  the  granite 
seemed  to  be  a  perfect  one  in  nearly  all  cases,  and  the  schist  is 
water-tight  and  sufficiently  strong  to  resist  any  pressures  which  may 
come  upon  it. 

After  reaching  the  rock,  the  excavation  was  continued  as  far  as 
necessary  to  obtain  solid  rock  nearly  free  from  seams.  The  average 
depth  of  excavation  in  the  rock  has  been  about  13  feet,  and  the  cut- 
off trench,  20  feet  in  width,  has  been  excavated  to  an  additional 
depth  of  about  14  feet.  In  order  not  to  disturb  the  walls  of  the 
cut-off  trench,  lines  of  3-inch  holes,  6  inches  apart  on  centres,  were 
drilled  to  the  bottom  of  the  trench ;  the  rock  in  the  centre  of  the 
cut-off  was  then  removed' by  careful  blasting,  and  large  steel  wedges 
were  used  in  the  side  holes  to  remove  the  rock  near  the  walls  of  the 
cut-off.  By  this  method  of  operating,  the  walls  were  generally  left 
vertical  and  were  not  shattered. 

A  deep  recess,  about  20  feet  in  width,  was  cut  into  the  face  of  the 
granite  cliff,  with  considerable  difficulty  and  delay,  by  the  same 
methods. 

Under  the  provisions  of  the  specifications  the  last  part  of  the  rock 
excavation  before  building  the  masonry  was  to  be  done  by  barring 
and  wedging,  without  blasting.  In  this  way  all  loose  or  shaky  rock 
was  removed,  the  average  depth  of  such  excavation  being  about  1.5 
feet.  The  rock  was  then  scrubbed  with  brooms  and  thoroughly 
washed  with  water. 

The  excavated  material  was  removed  by  the  cable  ways,  and  was 
used  in  part  for  grading  the  grounds  on  the  westerly  hillside  near 
the  bastion,  where  a  considerable  fill  is  to  be  made,  but  most  of  it 
was  placed  on  cars  and  dumped  along  the  quany  track. 

Considerable  earth  was  excavated  from  the  site  of  the  power 
house,  pool  and  conduits,  and  used  to  refill  the  deep  excavation  on 
the  down-stream  side  of  the  dam,  after  the  masonry  had  risen  high 
enough  to  permit  this  to  be  done.  Some  of  the  material  excavated 
from  the  site  of  the  dam  has  also  been  dumped  at  this  place,  and  the 
filling  has  been  raised  nearly  to  the  level  of  the  top  of  the  masonry. 

At  the  end  of  the  year,  after  work  upon  the  masonry  had  been 
stopped,  earth  excavation  was  in  progress  in  the  waste  channel  and 


90  METROPOLITAN   WATER  [Pub.  Doc. 

in  the  trench  for  the  dam  on  the  westerly  side  of  the  large  flume. 
The  material  from  the  place  last  named  was  dumped  on  the  up- 
stream side  of  the  dam,  between  a  filling  of  clayey  material  pre- 
viously made  against  the  up-stream  face  of  the  masonry  and  the 
slopes  of  the  deep  excavation. 

Masonry. 
The  first  stone  at  the  dam  was  set  June  5,  and  the  building  of  the 
masonry  was  continued  until  December  3,  when  it  was  stopped  on 
account  of  the  cold  weather.  The  largest  number  of  derricks  in 
operation  has  been  7  on  the  masonry  of  the  dam  and  1  on  the 
masonry  of  the  spillway  below  the  pool. 

Masonry  used  for  filling  the  cut-ofl*  and  that  immediately  above 
the  rock  over  the  whole  foundation  of  the  dam  has  been  laid  in  Port- 
land cement  mortar,  mixed  in  the  proportion  of  2  parts  of  sand  to 
1  of  cement.  The  use  of  Portland  cement  has  been  continued  to 
greater  heights,  so  as  to  include  all  masonry  in  a  triangular  section 
below  an  inclined  line  50  feet  above  the  bottom  of  the  gorge  at  the 
down-stream  face  of  the  dam,  and  intersecting  the  bottom  of  the 
gorge  150  feet  up  stream  from  the  lower  edge  of  the  dam.  After 
leaving  the  bottom  of  the  excavation,  however,  the  Portland  cement 
mortar  was  generally  mixed  in  the  proportion  of  2%  parts  of  sand 
to  1  of  cement. 

Above  the  limits  of  the  Portland  cement  work  natural  cement 
mortar  has  been  used,  mi^ed  in  the  proportion  of  2  parts  of  sand  to 
1  of  cement,  except  that  toward  the  close  of  the  season,  when  the 
work  might  be  affected  by  frost,  Portland  cement  mortar,  mixed  in 
the  proportion  of  3  parts  of  sand  to  1  of  cement,  was  used. 

In  all,  17,703  barrels  of  Giant  Portland  cement  and  8,892  barrels 
of  Union  natural  cement  have  been  used  in  the  work,  both  brands 
of  cement  being  manufactured  by  the  American  Cement  Company  of 
Egypt,  Pa. 

The  stone  in  the  triangular  section  of  the  dam,  where  Portland 
cement  was  used,  was  laid  Avith  beds  inclined  upward  toward  the 
down-stream  face  of  the  dam  at  the  rate  of  1  vertical  to  4  horizontal. 
Above  this  section  the  stones  in  the  down-stream  half  of  the  dam 
have  had  their  beds  inclined  upward  at  the  rate  of  1  vertical  to  6 
horizontal. 

On  the  down-stream  side  of  the  dam,  where  there  Avas  a  vertical 
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face  of  large  boulders  and  cemented  gravel  which  was  very  firm  in- 
deed, and  where  the  granite  cliff  was  overhanging,  masonry  laid  in 
natural  cement  mortar  was  tilled  in  against  the  cliff  and  between  the 
down-stream  face  of  the  dam  and  the  boulders  and  cemented  gravel 
to  a  height  of  28  feet,  close  to  the  granite  cliff,  and  a  diminishing 
height  as  the  distance  from  the  cliff  increased.  This  filling  was 
made  for  the  double  purpose  of  supporting  the  overhanging  cliff, 
which  farther  up  stream  would  have  the  weight  of  a  portion  of  the 
dam  upon  it,  and  in  part  to  furnish  a  solid  I)uttress  which  would 
resist  any  tendency  of  the.  dam  to  slide  upon  its  foundation .  The 
area  of  this  buttress,  where  in  contact  with  the  boulders  and  cemented 
gravel,  was  about  830  square  feet. 

In  all  cases  where  there  was  any  advantage  in  doing  so,  the 
masonry  at  the  down-stream  face  of  the  dam  was  built  out  against 
the  sides  of  the  rock  excavation.  In  laying  the  stones,  great  care 
has  been  taken  to  fill  every  joint  between  the  stones  with  mortar,  and 
spalls  have  been  used  to  fill  between  the  large  stones  to  the  greatest 
extent  consistent  with  the  proper  bedding  of  the  stones. 

The  masonry  of  the  dam  as  far  as  built  is  made  up  of  54  per  cent, 
in  volume  of  large  stones,  17  per  cent,  of  spalls  and  29  per  cent,  of 
mortar.  The  average  size  of  the  stones  used  has  been  quite  large, 
some  containing  as  much  as  3  cubic  yards. 

The  up-stream  face  of  the  dam  has  been  built  of  squared  stones, 
having  joints  not  wider  than  1  inch,  and  these  joints  have  been  raked 
out  for  2  inches  back  from  the  face  and  pointed  with  mortar  com- 
posed of  1  part  of  Portland  cement  and  1  part  of  sand. 

The  down-stream  face  of  the  dam  is  in  irregular  steps,  the  inner 
angles  of  which  conform  to  the  required  slope  of  the  face. 

The  largest  amount  of  masonry  laid  in  the  dam  in  any  week  was 
during  the  week  ending  October  12,  when  7  derricks  were  in  opera- 
tion and  1,767  cubic  yards  of  masonry  were  laid. 

Following  are  some  elevations,  which  will  give  an  idea  of  what 
has  been  and  what  remains  to  l^e  done  :  — 

Feet. 

Elevation  of  lowest  point  in  cut-ofF  trench,      .        .        .        .        .        .        •  187 

Elevation  of  bottom  of  masonry  in  deepest  part  of  gorge,  not  in  cut-off  trench,  208 

Elevation  of  top  of  masonry  built, 255 

Elevation  of  bottom  of  river  channel, ■  269 

Elevation  of  bottom  of  pij^es  through  dam, 284 

Elevation  of  top  of  dam, 415 
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A  part  of  the  rubble  masonry  and  of  the  ashlar  paving  of  the  apron 
below  the  spillway  has  been  built.  Some  of  the  paving  stones  are 
about  8  feet  long  and  4  feet  deep,  and  contain  over  60  cubic  feet. 

Excellent  sand  has  been  obtained  from  land  of  the  Commonwealth, 
about  %  mile  from  the  dam,  to  which  it  is  hauled  by  teams. 

Mortar  has  been  mixed  in  the  cubical  mixer  in  batches  of  about  1 
cubic  yard,  which,  in  the  case  of  a  2-to-l  mixture,  requires  about 
314  barrels  of  cement  and  7  barrels  of  sand.  Two  batches  are 
usually  dumped  into  a  skip  and  sent  down  upon  the  work  together. 

Comparison  of  Work  Done  with  Total  Amount. 
The  following  table  gives  the  total  quantity  of  work  done  to  the 
end  of  the  year  and  the  estimated  total  quantities  :  — 


Work  done 
December 
31,  1901. 

Total  Work. 

Earth  excavation  (cubic  yards) , 

Rock  excavation  (cubic  yards), 

Rubble  stone  masonry  (cubic  yards),         .... 

Ashlar  masonry  (cubic  yards), 

Dimension  stone  masonry  (cubic  yards),    .        .        .         . 

Brick  masonry  (cubic  yards), 

Concrete  masonry  (cubic  yards), 

43,000 

24,370 

28,486 

65 

267,300 

100,000 

265,000 

10,300 

2,900 

1,300 

8,300 

The  above  statement  does  not  represent  fairly  the  relation  between 
the  work  done  and  the  total  work,  because  of  the  great  amount  of 
work  done  in  installing  the  plant,  opening  the  quarry  and  organiz- 
ing the  work ;  moreover,  the  most  difficult  part  of  the  work  has 
been  accomplished. 

The  maximum  force  employed  by  the  contractor  has  been  344 
men  and  22  horses,  for  the  week  ending  July  20,  1901. 


Mortar  Experevients. 
In  view  of  the  very  large  amount  of  mortar  to  be  used  in  the  dam 
and  the  importance  of  having  it  as  water-tight  and  strong  as  possible, 
extensive  experiments  were  begun  early  in  the  year,  to  determine 
the  permeability  and  strength  of  mortars  made  of  the  natural  and 
Portland  cements  which  were  to  be  used  in  the  construction  of  the 
dam,  mixed  with  different  proportions  of  coarse  and  fine  sands. 
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The  experiments  on  permeability  were  made  by  placing  the  mortar 
in  cast-iron  cylinders,  22  inches  long  and  about  6  inches  in  diameter. 
After  the  mortar  had  set,  caps  were  bolted  to  the  tops  of  the  cylin- 
ders and  water  was  admitted  to  the  cylinders  between  the  caps  and 
the  mortar  with  a  pressure  of  74  pounds  to  the  square  inch.  There 
were  144  cylinders  used  in  the  experiments,  and  the  apparatus  was 
so  arranged  that  the  water  pressure  could  be  applied  to  24  cylinders 
at  a  time.  The  applied  water  was  first  filtered  through  sand,  to  re- 
move all  suspended  matter. 

There  were  1,494  briquettes  made  and  broken,  to  determine  the 
tensile  strength  of  the  mortars.  It  was  found  that  the  use  of  a  sand 
with  a  very  large  proportion  of  coarse  particles  and  a  much  smaller 
percentage  of  the  finer  grades  makes  a  mortar  both  less  permeable 
and  stronger  than  where  a  larger  proportion  of  the  finer  grades  is 
used,  provided  the  proportion  of  sand  to  cement  does  not  exceed 
3  to  1. 

In  addition  to  the  experiments  upon  permeability  and  strength  of 
mortars,  other  experiments  were  made  to  determii^^the  relative 
strength  of  mortars  used  immediately  after  wetting^ad  mixing,  and 
when  used  at  difi*erent  intervals  up  to  two  houi-g4irfter  they  are  first 
wet  and  mixed.  These  experiments  were  ^^»y  extended,  as  they 
were  made  with  mortar  mixed  with  difi'ei^wt  grades  of  sand,  with 
Portland  and  natural  cement,  with  sloS^settino-  and  quick-settino; 
cement,  and  with  mortar  that  was  ^joorked  continuously  from  the 
time  of  mixing  until  it  was  put  h^^the  molds,  and  also  with  mortar 
which  was  not  worked  after  it  was  mixed  until  just  before  it  was  put 
into  the  molds.  The  briquettes  were  broken  at  the  end  of  fourteen 
days,  twenty-eight  days,  and  three  months  after  mixing. 

It  was  found  that  when  the  cements,  both  Portland  and  natural, 
were  so  manufactured  as  to  take  the  initial  set  slowly,  the  strength 
of  the  mortar  was  not  diminished  by  a  delay  of  two  hours  in  putting 
it  into  the  molds  ;  and  when  the  mortar  was  worked  continuously  to 
the  time  of  filling  the  molds,  there  was  an  increase  in  strength  oc- 
casioned by  the  delay.  When  the  cements  were  so  manufactured 
as  to  take  the  initial  set  quickl}-,  the  results  obtained  with  the  Port- 
land cement  were  not  materially  difierent  from  those  obtained  with 
the  slow-setting  cement,  except  that  when  the  mortar  was  not 
worked  there  was  a  slight  loss  of  strength  in  the  briquettes  molded 
at  the*  end  of  one  and  a  half  and  two  hours,  and  at  no  time  was  there 
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much  gain  in  strength  occasioned  by  delay  in  filling  the  molds.  The 
results  obtained  with  the  quick-setting  natural  cement  were  less 
favorable,  as  the  briquettes  broken  at  the  end  of  fourteen  days 
showed  a  great  loss  of  strength  when  there  was  much  delay  in 
molding  the  briquettes.  At  the  end  of  three  months,  however,  the 
briquettes  made  with  mortar  which  had  been  worked  continuously 
from  the  time  of  mixing  showed  slightly  greater  strength  than  that 
put  into  the  molds  immediately,  and  the  loss  of  strength  of  the 
mortar  not  worked  was  not  very  marked  except  for  the  one  and  a 
half  and  two  hour  periods. 

Relocation  of  Central  Massachusetts  Railroad. 

Beginning  in  June,  a  careful  survey  was  made  for  a  line  of  rail- 
road, leaving  the  present  track  of  the  Central  Massachusetts  Rail- 
road midway  between  the  Berlin  station  and  the  crossing  over  the 
New  York,  New  Haven  &  Hartford  Railroad,  curving  to  the  north 
and  running  east  of  the  New  York,  New  Haven  &  Hartford  Railroad 
to  a  junction  with  the  Worcester,  Nashua  &  Portland  division  of 
the  Boston  &  Maine  Railroad,  about  one  mile  north  of  Clinton. 
Much  work  was  done  in  connection  with  the  line  surveyed,  to  pre- 
pare it  for  construction,  because  there  was  a  strong  probability  that 
this  line  would  be  adopted.     It  has  not,  however,  been  adopted. 

In  the  latter  part  of  the  year  estimates  of  cost  were  made  for  two 
other  lines,  which  pass  north  of  the  reservoir  and  connect  with  the 
Worcester,  Nashua  &  Portland  division. 

Gagings  of  the  South  Branch  of  the  Nashua  River. 

Accurate  and  continuous  gagings  of  the  South  Branch  of  the  Nashua 
River,  at  a  point  in  Clinton  about  II/2  miles  below  the  Wachusett 
Dam,  have  been  made  since  July,  1896,  but  the  results  have  not 
heretofore  been  published.  Tables  giving  the  results  by  months 
may  be  found  in  Appendix  No.  3,  tables  9  and  10. 

The  gagings  are  intended  to  show  the  quantity  of  water  that  would 
have  flowed  past  the  gaging  station  if  no  water  had  been  diverted 
through  the  Wachusett  Aqueduct,  and  for  nearly  all  of  the  time  the 
quantity  that  would  have  flowed  if  there  had  been  no  mill  and  other 
storage  reservoirs  upon  the  watershed. 

As  accurate  sagin^s  of  streams  are  rare,  it  is  thouo:;ht  desirable 
to  describe  in  some  detail  the  methods  of  measurement. 
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Gagings  of  Flow  in  River. 

The  quantity  of  water  passing  down  the  river  bed  has  been  gao-ed 
at  a  point  near  the  Water  Street  bridge  in  Clinton.  Just  above  this 
bridge  there  is  an  unused  dam  which  has  been  partly  demolished, 
but  at  which  there  is  still  a  decided  fall,  so  that  the  height  of  the 
water  above  it,  when  a  given  quantity  of  water  is  flowing,  is  aflected 
but  little  if  any,  under  all  ordinary  conditions,  by  the  condition  of 
the  stream  below  the  dam  as  regards  obstructions  from  weeds  in  sum- 
mer and  ice  in  winter. 

Above  this  dam  a  recording  float  gage  was  established,  to  give  the 
height  of  the  water  accurately  and  continuously.  Just  below  the  dam 
and  bridge  a  gaging  section  was  established,  having  a  plank  bottom, 
and  so  arranged  that  the  velocity  is  sufficient  for  accurate  current 
meter  gagings.  When  the  flow  of  the  river  is  very  small,  owing  to 
the  diversion  of  the  water  through  the  aqueduct,  arrangements  have 
been  made  to  diminish  the  width  of  section  through  which  the  water 
flows,  and  thereby  produce  a  sufficient  depth  and  current  for  meter 
measurement. 

By  a  sufficient  number  of  meter  measurements  at  all  stages  of  the 
river,  a  curve  was  determined  which  showed  the  quantity  of  water 
corresponding  to  all  heights  on  the  recording  gage.  The  relation 
between  the  quantity  and  the  gaged  height  is  frequently  checked 
throughout  the  year. 

The  current  meter  used  was  originally  rated,  and  the  rating  has 
since  been  checked  from  time  to  time  at  a  well-arransred  rating 
apparatus  at  Sandy  Pond. 

From  July  1,  1896,  when  the  gagings  were  begun,  to  July  15, 
1896,  the  recording  gage  was  not  in  operation,  but  an  average  of 
eight  observations  of  height  was  made  daily.  In  February,  1900, 
on  account  of  a  great  flood  which  ovei-flowed  the  bank  of  the  river 
where  the  gage-house  and  gage  were  located,  it  became  necessary  to 
remove  the  gaging  apparatus,  and  there  were  two  days  when  the 
heights  were  not  kept  continuously  throughout  the  twenty-four  hours  ; 
otherwise,  the  recording  gage  has  been  in  continuous  operation. 

Gagings  of  Floiv  in  Aqueduct. 
The  first  diversion  of  water  from  the  river  through  the  aqueduct 
was  on  March  7,  1898.     At  the  lower  end  of  the  aqueduct  a  weir 
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was  established  with  a  recording  float  gage,  providing  for  a  continu- 
ous record  of  the  height  of  water  flowing  over  the  weir.  A  current 
meter  station  was  established  for  gaging  the  flow  through  the  aque- 
duct, and  the  weir  was  calibrated  by  many  measurements  with  the 
current  meter  at  various  depths  of  flow.  The  quantity  of  water  flow- 
ing through  the  aqueduct  is,  therefore,  very  accurately  measured. 
In  the  lower  stages  of  the  river  nearly  all  of  the  water  passes  through 
the  aqueduct. 

Storage  Reservoirs. 

There  are  upon  the  watershed  14  storage  ponds  and  reservoirs, 
nearly  all  controlled  by  the  mills,  the  capacities  of  which  have  been 
determined.  The  draft  from  these  reservoirs  materially  increases 
the  flow  of  the  river  in  the  drier  portions  of  the  year,  and  the  flow 
diminishes  while  they  are  filling.  These  reservoirs,  and  their  total 
capacities  as  determined  by  surveys,  are  as  follows  :  — 


storage  Capacity 

NAME  OF  RESERVOIR. 

(Gallons). 

Bartlett  Pond, 

48,400,000 

Chaffin  Pond, 

99,600,000 

North  Eagle  Lake, 

48,400,000 

South  Eagle  Lake, 

192,000,000 

Hackett's  Pond,    . 

27,600,000 

Kendall  Reservoir, 

82,200,000 

Musquapoag  Pond, 

61,900,000 

Paradise  Pond, 

111,700,000 

Pine  Hill  Reservoir,     . 

118,700,000 

Quinepoxet  Pond, 

275,600,000 

Stuart's  Pond, 

58,800,000 

East  Waushacum  Pond, 

144,000,000 

West  Waushacum  Pond, 

east  of  railroad. 

170,000,000 

West  Waushacum  Pond, 

west  of  railroad, 

32,900,000 

Total,     . 

■ 

1,471,800,000 

In  addition  to  the  above,  there  are  some  small  ponds  and  reser- 
voirs that  were  not  surveyed,  but  their  aggregate  capacity  is  so  small 
that  they  would  not  materially  affect  the  flow  in  the  river. 

Observations  of  the  heights  of  water  in  the  reservoirs  included  in 
the  table  have  been  taken  twice  each  month,  usually  on  the  1st  and 
15th  days,  during  the  following  periods  :  June  1  to  November  15, 
1897,  inclusive;  June  1  to  November  1,  1898,  inclusive;  June  1, 
1899,  to  January  15,  1900,  inclusive;  and  continuously  since  June 
1,  1900. 
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It  will  be  noticed  that  no  observations  of  the  heights  of  reservoirs 
were  taken  in  1896,  nor  were  any  taken  during  the  winter  and 
spring  months,  until  after  the  spring  of  1900.  The  omission  of  the 
observations  of  the  storage  reservoirs  in  the  summer  and  autumn  of 
1896  materially  affects  the  records  for  that  period ;  but  the  omission 
of  observations  in  the  winter  and  spring  of  several  years  causes  little 
or  no  error,  because  at  such  times  the  reservoirs  are  usually  full  or 
nearly  full,  and  the  flow  of  the  streams  is  comparatively  large. 

As  already  indicated,  the  aggregate  quantity  flowing  in  the  river 
at  the  gaging  station  and  in  the  aqueduct  is  corrected  for  the  amount 
drawn  from  or  added  to  storage,  so  that  the  records  give  as  nearly 
as  possible  the  actual  flow  of  the  river  as  it  would  be  in  its  natural 
condition. 

The  chanoe  in  storao;e  during  the  month  precedina"  and  followins: 
the  observed  heights  has  been  estimated ;  and  during  the  remainder 
of  the  winter  and  spring  months,  when  there  were  no  observations, 
it  has  been  assumed  that  the  reservoirs  were  full. 

A7'ea  of  Watershed. 
The  area  of  the  watershed  above  the  Wachusett  Dam  was  deter- 
mined by  the  State  Board  of  Health,  from  the  topographical  map  of 
the  State,  after  a  careful  reconnaissance  of  the  divide  for  its  whole 
length,  to  be  118.23  square  miles.  A  change  in  the  location  of  the 
North  Dike  from  that  originally  proposed  has  added  .08  of  a  square 
mile,  and  an  additional  area  of  .69  of  a  square  mile,  draining  to  the 
river  between  the  Wachusett  Dam  and  the  gating:  station,  makes  the 
total  area  of  the  watershed  at  the  gaging  station  119  square  miles. 

Real  Estate,  Care  and  Disposal. 
Rents  have  been  collected  and  repairs  made  on  the  houses  belong- 
g  to  the  Board  in  the  neighborh< 
sewerage  filter-beds  in  Lancaster. 


ing  to  the  Board  in  the  neighborhood  of  the  dam  and  of  the  Clinton 


Cement  Tests. 
Tables  of  cement  tests  are  published  in  Appendix  No.  2.     They 
contain  long-time  tests  of  cements  used  from  1896  to  1900,  inclu- 
sive, and  the  usual  tests  of  cements  used  in  the  Wachusett  Dam  and 
the  Weston  Aqueduct  in  1901. 
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SUDBURY    DEPARTMENT. 
Desmond  FitzGerald,  Department  Engineer. 

The  work  in  this  department  relates  mainly  to  the  maintenance 
and  operation  of  the  Sudbury  and  Cochituate  works,  including  the 
aqueducts  and  Chestnut  Hill  Reservoir. 

The  work  of  construction  in  this  department  during  the  year  has 
been  connected  entirely  with  the  improvement  of  certain  shallow 
arms  of  Lake  Cochituate,  known  as  the  Pegan  Brook  and  Snake 
Brook  meadows.  This  work  was  required  by  chapter  509  of  the 
Acts  of  the  year  1901,  which  was  approved  June  14.  Mr.  Fitz- 
Gerald and  his  assistants  have  also  devoted  much  time  to  the  case 
of  the  Nashua  River  Paper  Company  v.  Commonwealth  of  Massa- 
chusetts, for  damages  caused  by  the  diversion  of  the  waters  of  the 
Nashua  River,  and  to  other  water  cases. 

Charles  E.  Haberstroh,  assistant  superintendent  at  South  Fram- 
ino;ham,  is  in  immediate  charo;e  of  the  storao^e  reservoirs  and  other 
works  on  the  Sudbury  and  Cochituate  watersheds  and  of  the  Sud- 
bury and  Cochituate  aqueducts. 

Charles  W.  Sherman,  assistant  engineer,  is  Mr.  FitzGerald's 
principal  assistant  in  the  Boston  office. 

Benjamin  F.  Goodnough,  assistant  engineer,  has  been  connected 
with  the  department  all  the  year,  and  during  the  last  half  has  been 
in  immediate  charge  of  the  improvements  at  Lake  Cochituate. 

The  engineering  force  engaged  upon  construction  has  varied  from 
1  to  5. 

The  main  office  of  this  department  is  in  Boston,  and  a  branch 
office  has  been  maintained  at  South  Framingham. 

Improvement  of  Lake  Cochituate. 
Before  the  lake  was  raised  above  its  original  level  the  Pegan  and 
Snake  Brook  meadows  were  comparatively  dry,  but  by  successive 
raisings  of  the  water  surface  they  were  covered  to  a  depth  of  about 
6  feet  when  the  lake  was  full.  When  the  lake  was  drawn  down,  in 
times  of  drought,  the  mud  surfaces  were  exposed,  and  at  such  times 
odors  arose  from  decaying  vegetation  and  from  the  exposure  of  the 
mud  to  the  sun. 
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A  plan  for  abating  this  trouble,  and  more  particularly  the  trouble 
at  the  Pegan  Meadow,  was  suggested  by  the  engineers  of  the  Met- 
ropolitan Water  and  Sewerage  Board,  in  which  it  was  proposed  to 
maintain  a  dam  at  the  outlet  of  the  meadows  which  would  have  its 
top  about  2  feet  below  the  level  of  high  water,  so  that  the  water 
from  the  lake  could  circulate  freely  into  the  portion  of  the  lake  be- 
hind the  dam  for  several  months  of  the  year  when  the  lake  was  full, 
and  yet  the  dam  would  maintain  a  considerable  depth  of  water  over 
the  meadows  when  the  lake  Avas  drawn  down,  and  thus  prevent 
offensive  conditions. 

This  plan,  which  would  have  cost  but  a  few  thousand  dollars  for 
its  execution,  was  not  satisfactory  to  the  petitioners  to  the  Legisla- 
ture, and  the  act  already  mentioned  was  passed,  providing  for  the 
excavation  of  the  meadows  to  a  level  which  would  give  practically 
10  feet  of  water  over  them  at  high  water. 

The  act  further  provided  that  the  work  should  be  done  within  two 
years  from  its  passage  ;  and  that,  in  addition  to  the  excavation  of 
the  meadow,  the  banks  should  be  improved  so  that  mud  deposits 
should  not  be  exposed  thereon  at  low  stages  of  the  water ;  and  that, 
if  it  should  prove  impossible  to  excavate  the  meadows  to  the  speci- 
fied depth  for  the  sum  of  $100,000,  the  work  should  be  prosecuted 
to  such  an  extent  "as  may  reasonably  be  done"  for  this  sum. 

The  time  for  executing  this  work  was  extremely  short,  because  it 
could  be  prosecuted  only  after  the  lake  had  been  drawn  down  ;  and 
the  rainfall  during  the  last  summer  was  so  large  that  it  soon  became 
evident  that  it  would  not  be  feasible  to  improve  more  than  the  Snake 
Brook  Meadow,  which  is  the  smaller  one,  during  the  year,  although 
certain  preliminary  work  could  be  done  at  the  Pegan  Brook  Meadow, 
so  that  it  could  be  pumped  dry  early  in  the  summer  of  1902  and 
completed  in  that  year. 

The  plan  of  operation  was  rendered  difficult  because  it  was  neces- 
sary to  provide  for  taking  care  of  large  quantities  of  dirty  and 
possibly  polluted  water  without  discharging  it  into  the  lake  in  such 
a  way  as  to  endanger  the  water  supply. 

The  necessary  surveys,  soundings,  plans  and  specifications  were 
begun  soon  after  the  passage  of  the  act ;  and  as  soon  as  the  water  in 
the  lake  had  receded  sufficientl}^  the  work  of  construction  was  begun. 
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Snake  Brook  Meadow. 

The  arm  of  Lake  Cochituate  known  as  the  Snake  Brook  Meadow 
covers  an  area  of  28.7  acres,  of  which  17.5  acres  are  in  the  town  of 
Wayland  and  11.2  in  the  town  of  Natick.  Plans  having  been  pre- 
pared and  the  lake  having  receded  suflBciently,  it  was  decided  on 
August  20  to  proceed  with  the  excavation  of  this  meadow,  with  a 
view  to  completing  it  before  the  lake  filled  again.  On  the  next  day 
after  this  decision  the  actual  work  of  construction  began,  in  the 
building  of  a  dam  at  the  outlet  of  the  meadow,  to  separate  it  from 
the  main  body  of  water  in  the  lake.  A  15-inch  centrifugal  pump 
was  installed  upon  this  dam,  and  on  September  1  pumping  from  the 
meadow  into  the  lake  was  begun.  A  6-inch  centrifugal  pump  was 
also  erected  to  do  the  pumping  after  the  meadow  had  been  laid  bare. 
To  reduce  the  amount  of  water  to  be  pumped,  Snake  Brook  was 
diverted  from  its  natural  course  at  a  point  about  half  a  mile  easterly 
from  the  meadow.  By  the  end  of  the  first  week  in  September  the 
water  had  been  lowered  so  that  the  meadow  was  exposed. 

Li  response  to  a  request  for  proposals  for  doing  the  work,  eight 
proposals  were  received  on  September  10,  and  the  contract  was 
awarded  to  Long  &  Little  of  Leominster,  Mass.,  the  lowest  bidders, 
at  24  cents  per  cubic  yard  for  mud  excavation  and  25  cents  per  cubic 
yard  for  gravel  facing.  By  the  terms  of  the  Contract  the  Board  was 
to  continue  to  do  the  pumping,  and  was  also  to  continue  the  work, 
already  begun,  of  excavating  main  ditches  through  the  meadow. 

As  the  water  to  be  pumped  after  the  excavations  were  begun  would 
necessarily  be  unfit  to  be  discharged  into  the  lake,  a  small  wooden 
flume,  about  1,060  feet  in  length,  was  provided  for  conducting  the 
water  pumped  in  a  westerly  direction,  following  a  road  across  the 
lake,  to  a  point  where  it  would  flow  away  from  the  lake  into  a  stream 
below  its  outlet.  A  heavy  rainfall  of  2  inches  on  October  14  was 
cared  for  without  flooding  the  contractors'  work. 

The  work  of  ditching  the  bottom  was  carried  on  by  a  day-labor 
force,  while  the  contractors  were  making  their  preparations.  On 
September  30  the  actual  work  of  excavating  the  bottom  was  begun, 
with  a  small  force,  which  was  gradually  increased  to  about  90  men 
on  October  19. 

As  the  amount  of  money  available  for  making  the  improvements 
at  Lake  Cochituate  w^as  thought  to  be  insufficient  for  excavating  to 
the  full  depth  required  by  the  act,  it  was  intended  to  excavate  the 


No.  57.]  AND    SP:WERAGE   BOARD.  101 

Snake  Brook  Meadow  to  a  level  9  feet  below  high-water  mark.  The 
mud  was  everywhere  excavated  to  this  depth ;  but  a  sandy  bottom 
was  encountered  at  a  somewhat  higher  level  over  a  portion  of  the 
work,  and  this  was  not  excavated.  At  the  end  of  the  year  nearly 
all  the  excavation  had  been  completed  and  the  gravelling  of  the  em- 
bankments had  been  begun.  So  little  remains  to  be  done  that  the 
work  can  probably  be  finished  early  in  1902,  before  the  lake  rises. 

Peg  an  Brook  Meadoiv. 

The  arm  of  Lake  Cochituate  known  as  Pegan  Brook  Meadow 
covers  an  area  of  51.3  acres,  and  is  situated  in  the  town  of  Natick. 
The  plan  finally  adopted  for  the  improvement  of  this  meadow  in- 
volves the  excavating  of  the  meadow  and  the  disposal  of  the  material 
excavated  in  embankments  to  be  faced  w'ith  gravel,  as  at  Snake 
Brook  Meadow.  As  already  stated,  the  amount  of  work  involved 
was  so  great  and  the  lake  lowered  so  slowly  that  it  was  not  feasible 
to  attempt  the  main  work  in  1901,  but  much  preliminary  work  has 
been  done,  so  as  to  insure  a  long  working  season  in  1902. 

A  temporary  dam,  about  700  feet  in  length,  has  been  built  at  the 
site  of  an  old  dam,  to  separate  the  meadow  from  the  lake.  The  top 
of  this  dam  is  above  high-water  mark,  so  that  the  meadow  can  be 
laid  bare  by  pumping,  even  if  the  lake  is  full  or  nearly  so  after  the 
spring  freshets  are  over. 

In  addition  to  the  building  of  the  dam,  a  pump  well  about  10  feet 
square  was  sunk  while  the  lake  was  low,  near  the  line  of  the  Boston 
&  Albany  Railroad,  and  a  pump  was  erected  to  pump  water  during 
the  work  of  construction  through  a  12-inch  pipe  under  the  railroad 
to  filter-beds  already  in  use  in  connection  with  the  filtering  of  the 
waters  of  Pegan  Brook. 

The  preliminary  work  at  the  Pegan  Meadow  was  begun  on  Sep- 
tember 28.  In  the  last  part  of  November,  after  the  well  and  dam 
had  been  completed  and  nearly  all  of  the  meadow  had  been  laid  bare 
by  the  lowering  of  the  lake,  the  stop-planks  were  placed  in  the  sluice- 
way of  the  dam,  and  for  the  remainder  of  the  year  all  w'ater  was 
pumped.  As  soon  as  the  water  had  been  lowered  sufficiently,  the 
actual  work  of  constructing  a  large  drainage  ditch  through  the  centre 
of  the  meadow  was  begun.  On  account  of  the  heavy  rainfalls  in 
December  the  w'ork  was  several  times  flooded,  but  at  the  end  of  the 
year  was  still  under  way.  The  water  in  the  lake  was  then  about  4 
feet  hioher  than  the  water  inside  the  dam. 
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"WESTON    AQUEDUCT    DEPAETMENT. 
Horace  Ropes,  Department  Engineer. 

The  work  in  charge  of  this  department  includes  the  construction 
of  the  Weston  Aqueduct  and  Reservoir  and  other  works  connected 
with  it,  extending  from  the  Sudbury  Reservoir  in  Southborough  to 
a  terminal  chamber  a  short  distance  west  of  the  Charles  River  in 
Weston,  a  distance  of  13.44  miles. 

At  the  beginning  of  the  year  the  surveys  and  preliminary  work 
necessary  for  the  final  location  and  design  of  this  aqueduct  and  its 
appurtenances  were  still  unfinished.  The  work  of  the  year  has  in- 
cluded the  substantial  completion  of  these  surveys,  the  letting  of 
contracts  and  the  construction  of  portions  of  the  work. 

The  beginning  of  construction  required  a  reorganization  of  the 
engineering  force,  as  follows  :  — 

Edward  S.  Earned,  division  engineer,  transferred  from  the  Sud- 
bury Department  to  this  department  January  1,  1901,  was  placed  in 
special  charge  of  the  masonry  construction,  with  direct  supervision 
of  the  inspection  force  and  the  cement-testing  laboratory. 

Four  assistant  engineers  were  assigned  to  divisions  of  the  work, 
in  charge  of  lines  and  grades,  measurement  of  quantities  and  making 
estimates,  and  were  given  authority  to  direct  in  all  matters  pertain- 
ing to  excavation  and  grading. 

Dan  B.  Clark  was  placed  in  charge  of  the  first  division,  compris- 
ing sections  1,  2,  3  and  4. 

Frank  E.  Winsor  was  placed  in  charge  of  the  second  division, 
comprising  sections  5,  6,  7,  8  and  9,  and  has  also  had  charge  of 
the  drafting  work  at  the  main  ofiice  in  Saxon ville. 

Marshall  Nevers  was  placed  in  charge  of  the  third  division,  com- 
prising sections  10,  11  and  12,  and  in  the  latter  part  of  the  year  the 
westerly  portion  of  Section  13. 

George  W.  Booth  was  placed  in  charge  of  the  fourth  division, 
comprising  sections  13,  14  and  15  and  the  Weston  Reservoir,  ex- 
cept the  westerly  portion  of  Section  13  during  the  latter  part  of  the 
year. 

All  of  the  above  engineers  reported  directly  to  the  department 
engineer. 
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The  total  engineering  force  at  the  beginning  of  the  year  was  21, 
but  with  the  growth  of  construction  work  this  number  was  increased 
from  time  to  time  until  it  reached  a  maximum  of  44  in  August,  in- 
cluding 12  engineering  inspectors.  There  were  also  6  masonry 
inspectors.  On  the  approach  of  winter  the  force  was  reduced  to  38 
and  1  masonry  inspector. 

The  main  ofhce  of  the  department  has  been  continued  in  Saxon- 
ville.  It  has  been  fitted  up,  and  affords  ample  and  convenient 
quarters  for  the  general  office,  drafting  rooms  and  cement-testing 
laboratory.  The  engineers  of  the  second  division  also  have  their 
office  in  this  building.  Branch  offices  for  the  use  of  the  first  and 
third  divisions,  respectively,  were  rented  in  Framingham  Centre  and 
Wayland,  and  have  been  maintained  since  June  1.  A  branch  office 
in  Weston  has  been  continued  throughout  the  year  for  the  use  of 
the  engineers  of  the  fourth  division.  This  office  was  moved  on  De- 
cember 1  from  unsuitable  rented  quarters  to  a  house  on  Ash  Street, 
which  had  been  acquired  by  the  Board  through  its  purchase  of  land 
for  the  Weston  Reservoir. 

The  day-labor  force,  consisting  of  a  foreman  and  from  5  to  15 
laborers,  has  been  employed  at  different  times  during  the  year  on  a 
variety  of  preliminary  work,  such  as  the  digging  of  test  pits,  making 
borings  and  rod  soundinors,  and  clearino:  timber  and  burning  brush 
at  the  site  of  the  Weston  Reservoir. 

General  Statement. 

From  the  beginning  of  the  year  the  surveys  and  other  preliminary 
work  necessary  for  the  final  location  and  design  of  the  aqueduct  and 
its  appurtenances  were  prosecuted  vigorously'.  This  work  was  so 
far  advanced  early  in  the  spring  that  proposals  were  received  on 
April  30  for  the  construction  of  the  portions  of  the  aqueduct  which 
would  require  the  longest  time  for  their  completion,  and  land  upon 
which  to  build  these  sections  of  the  aqueduct  was  taken  ^Slay  17. 

The  preparatory  work  for  other  portions  of  the  aqueduct  was 
continued,  and  on  August  27  proposals  were  received  for  the  con- 
struction of  the  remainder  of  the  masonry  aqueduct.  On  November 
21  proposals  were  received  for  the  construction  of  the  Weston 
Reservoir  and  the  open  channel  above  it. 

The  work  now  under  contract  comprises  9.14  miles  of  masonry 
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aqueduct  in  open  trench,  2.30  miles  of  aqueduct  in  five  tunnels  and 
1.02  miles  of  open  channel  and  reservoir,  —  a  total  of  12.46  miles, 
equal  to  93  per  cent,  of  the  entire  length  of  the  work  covered  by  this 
department.     The  total  amount  of  these  contracts  is  $1,815,898.40. 

The  portions  of  the  aqueduct  not  yet  let  include  the  pipes  leading 
from  the  Sudbury  Dam  to  the  upper  end  of  the  aqueduct,  together 
with  the  head-house  and  other  structures,  and  two  steel  siphon  pipes, 
one  across  the  valley  of  the  Sudbury  River  north  of  Saxonville  and 
the  other  across  a  depression  known  as  Happy  Hollow,  about  a  mile 
east  of  the  Sudbury  River. 

A  contract  has  already  Ijeen  made  for  furnishing  the  pipes  which 
are  to  lead  from  the  Sudbury  Dam  to  the  head-house.  All  contracts 
for  the  aqueduct  and  reservoir  provide  that  the  work  shall  be  com- 
pleted on  or  before  August  1,  1903. 

Description  of  Works. 

The  course  of  the  new  aqueduct,  starting  at  the  Sudbury  Dam 
and  running  easterly  through  the  towns  of  Southborough,  Framing- 
ham,  Way  land  and  Weston,  is  shown  on  an  accompanying  map. 

The  aqueduct  is  designed  so  as  to  have  in  all  parts  a  capacity  for 
conveying  300,000,000  gallons  of  water  per  day  ;  but,  owing  to  the 
conformation  of  the  country  through  which  it  passes,  it  varies  in 
size  and  method  of  construction  in  different  parts. 

From  the  Sudbury  Dam  to  the  New  York,  New  Haven  &  Hart- 
ford Railroad,  near  the  Nobscot  station,  it  was  feasible  to  obtain  a 
fall  in  the  masonry  aqueduct  of  4  feet  in  5,000,  and  for  the  remain- 
der of  the  distance,  down  to  the  reservoir,  a  fall  of  only  1  foot  in 
5,000. 

For  the  safe  operation  of  the  aqueduct  it  is  necessary  to  have  an 
equalizing  reservoir  near  its  lower  end.  A  site  suitable  for  such  a 
reservoir  was  found  in  a  valley  rather  more  than  a  mile  above  the 
terminal  chamber.  The  reservoir  and  an  open  channel  leading  to  it 
have  a  total  length  of  about  a  mile,  and  for  this  distance  the  masonry 
aqueduct  will  be  omitted,  the  water  flowing  from  the  aqueduct  into 
the  upper  end  of  the  open  channel,  and,  after  passing  through  the 
open  channel  and  reservoir,  entering  the  lower  section  of  the 
aqueduct. 

The  following  table  gives  the  length  of  the  different  portions  of 
the  aqueduct,  beginning  at  the  Sudbury  Dam  :  — 
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PORTION  OF   WORK. 


Three  5-foc)t  cast-iron  pipes  from  Sudbury  Dam  to  head-house, 

Head-house  and  lU-foot  aqueduct  in  open  trench, 

10-foot  aqueduct  in  earth  tunnel, 

10-foot  aqueduct  in  open  trench, 

10-foot  aqueduct  in  rock  tunnel, 

10-foot  aqueduct  in  open  trench, 

10-foot  aqueduct  in  rock  tunnel, 

10  foot  aqueduct  in  open  trench. 

Special  section  under  New  York,  New  Haven  &  Hartford 

Railroad, 

13-foot  2-inch  aqueduct  in  open  trench  and  siphon  chamber, 
One  7d-foot  riveted  steel  siphon  pipe  across  Sudbury  River, 
13-foot  2-inch  aqueduct  in  open  trench  and  siphon  chambei's, 
One  7^-foot  riveted  steel  siphon  pipe  across  Happy  Hollow, 
Siphon  chamber  and  13-foot  2-inch  aqueduct  in  open  trench, 
13-foot  2-inch  aqueduct  in  earth  and  rock  tunnel, 
13-foot  2-inch  aqueduct  in  open  trench  and  channel  chamber 
Open  channel,  .         ... 

Weston  Reservoir, 

Screen  chamber  and  13-foot  2-inch  aqueduct  in  open  trench, 
13-foot  2-inch  aqueduct  in  rock  tunnel,      .... 
13-foot  2-inch  aqueduct  in  open  trench  and  terminal  chamber. 

Total  length  of  line, 


479 
195 
704 
2,826 
3,015 
4,075 
2,160 
5,170 

130 
9,690 
3,603 
3,465 
1,123 
16,470 
5,686 
1,100 
1,366 
4,000 
1,513 

600 
3,612 


.09 
.04 
.13 
.53 
.57 
.77 
.41 
.98 

.03 

1.83 

.68 

.66 

.21 

3.12 

1.08 

.21 

.26 

.76 

.29, 

.11 

.68 


70,982  I     13.44 


The  elevations  in  feet  above  Boston  city  base  of  the  top  of  the 
inside  of  the  aqueduct  at  its  beginning  and  end  and  at  intermediate 
points  where  there  are  changes  in  grade  are  as  follows  :  — 


LOCATION. 


Elevation. 


Head-house,    .......... 

End  of  10-foot  aqueduct  west  of  special  section  under  New 

New  Haven  &  Hartford  Railroad, 

Beginning  of  13-foot  2-inch  aqueduct  east  of  special  section 

New  York,  New  Haven  &  Hartford  Railroad, 
Siphon  chamber  No.  1,  . 
Siphonchamber  No.  2,  . 
Siphon  chamber  No.  3,  . 
Siphon  chamber  No.  4,  . 
Channel  chamber,  . 
Screen  chamber. 
Terminal  chamber,  end  of  masonr 


York, 
under 


y  aq 


leduct. 


225.130 

210.660 

210.660 
208.723 
206.319 
205.626 
204.739 
200.087 
200.067 
200.067 


The  top  of  the  aqueduct  at  the  head-house  is  34.87  feet  lielow 
high  water  in  the  Sudburv  Reservoir.     Hish  water  in  the  Weston 
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Reservoir  is  at  elevation  200,  substantially  at  the  level  of  the  top  of 
the  aqueduct,  66  feet  higher  than  Chestnut  Hill  Reservoir  and  37 
feet  higher  than  Spot  Pond.  From  the  terminal  chamber  the  water 
will  flow  by  gravity  through  large  pipes  to  the  low-service  district 
and  to  Spot  Pond. 

Pijjes  from  Sudbury  Dam  to  Head-house. 
When  the  Sudbury  Dam  was  constructed,  3  48-inch  pipes  were 
laid  from  the  gate-house  to  a  circular  basin  below  the  dam.  These 
pipes  are  to  be  extended  and  utilized  for  supplying  water  to  the 
new  aqueduct.  The  extensions  are  to  be  made  with  5-foot  cast-iron 
pipes,  two  of  which  will  have  branches  leading  from  them  to  dis- 
charge water  from  the  Sudbur}^  Reservoir  into  Framingham  Reser- 
voir No.  3.  Two  60-inch  Venturi  meters  will  be  placed  on  two  of 
the  lines  leading  to  the  head-house,  for  measuring  the  flow  of  the 
aqueduct.  The  head-house  will  be  provided  with  screens  and  gaging 
S,ppliances,  and  with  an  overflow  so  designed  that  the  aqueduct  can- 
not be  overcharged  through  accident  or  negligence  in  regulating  the 

Co  O      O  CO 

flow  from  the  gate-house  at  the  dam. 

Masonry  Aqueduct  and   Tunnels. 

The  aqueduct,  both  in  open  trench  and  in  tunnel,  will  be  of  the 
same  shape  and  type  of  construction  as  the  Wachusett  Aqueduct, 
described  in  the  second  annual  report  of  the  Metropolitan  Water 
Board,  for  the  year  1896,  except  that  Portland  cement  concrete  will 
be  substituted  for  brickwork  in  the  lining  of  the  tunnels.  An  ac- 
companying plan  shows  typical  sections  of  the  aqueduct.  Where 
the  aqueduct  is  built  in  open  trench  or  on  embankments,  the  bot- 
tom and  side  walls  are  constructed  of  natural  cement  concrete,  lined 
with  one  course  of  brick  masonry,  and  the  arch  of  Portland  cement 
concrete. 

In  the  AYachusett  Aqueduct  it  was  found  that  by  the  contraction 
of  the  concrete,  through  temperature  changes  or  otherwise,  the  sec- 
tions of  arch  built  at  difierent  times  would  separate  where  the  new 
work  joined  the  old,  making  a  minute  transverse  crack.  As  the 
same  result  is  expected  in  the  Weston  Aqueduct,  a  new  device, 
called  a  water-stop,  has  been  adopted,  to  reduce  the  possible  leak- 
age through  such  cracks. 

In  building  the  concrete,  a  straia^ht  o-roove  is  left  in  both  the  old 
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and  new  work,  in  the  position  shown  upon  the  sections,  forming  a 
slot  which  extends  from  the  top  of  the  side  walls  to  a  point  nearly 
at  the  level  of  the  top  of  the  inside  of  the  aqueduct.  In  each  of 
these  slots  is  placed  a  strip  of  sheet  lead  extending  from  the  top  to 
the  bottom,  and  bent  in  such  a  way  that  the  lead  will  act  as  an  ex- 
pansion Joint,  and  not  be  torn  apart  if  a  shrinkage  crack  is  produced. 
The  space  around  the  lead  is  carefully  filled  with  Portland  cement 
mortar,  but  before  filling  with  the  mortar  a  piece  of  sheet  iron  is 
inserted  in  the  fold  of  the  lead,  on  a  line  with  the  junction  of  the 
sections  of  arch,  so  that  if  a  shrinkage  crack  occurs  it  will  extend 
through  the  mortar  fillino;. 

The  arch  centres,  as  in  previous  similar  construction,  have  been 
covered  with  galvanized  iron,  to  secure  a  smooth  interior  surface, 
and  lubricated  each  time  before  laying  the  concrete,  to  prevent  the 
concrete  from  adhering  to  the  centres.  Oil  has  been  used  as  a 
lubricant,  also  soft  soap,  which  has  the  advantage  over  oil  of  being 
easily  washed  ofi'  before  applying  a  plastering,  which  is  applied  to 
all  parts  of  the  arch  of  the  aqueduct  in  open  trench.  This  plastering 
is  of  a  thickness  and  finish  equal  to  a  plasterer's  finished  coat,  and 
is  composed  of  neat  Portland  cement,  thoroughly  trowelled  in,  and 
before  the  final  set  smoothed  with  a  wet  soft  bristle  brush,  applied 
lengthwise  of  the  aqueduct. 

Siphons  and  tSijihon  Chambers. 

At  the  valley  of  the  Sudbury  River  the  ground  falls  about  75  feet 
below"  the  grade  of  the  aqueduct,  and  at  Happy  Hollow  about  50 
feet  below  this  grade.  It  is  the  design  to  lay  ultimatel}' across  these 
valleys  three  7 1^- foot  riveted  steel  pipes,  but  only  one  is  to  be  laid 
at  the  present  time. 

Where  the  pipe  crosses  the  Sudbury  River  it  will  be  given  the 
form  of  an  arch,  between  abutments  80  feet  apart,  so  that  it  will 
support  itself.  Blow-ofi^"  pipes  will  be  provided  for  draining  the 
siphons.  Two  will  be  placed  on  each  pipe  at  the  river,  where  large 
quantities  of  water  can  be  discharged,  and  one  at  the  bottom  of  the 
depression  at  Happy  Hollow.  One  pipe  will  convey  more  than  half 
as  much  water  as  the  three,  because  when  the  aqueduct  is  running 
to  only  half  its  capacity  it  will  be  about  half  full  at  the  down-stream 
end  of  the  lower  pipe  and  can  be  filled  full  at  the  upper  end,  giving 
more  than  the  normal  fall  through  the  pipes. 


108  METROPOLITAN   WATER  [Pub.  Doc. 

The  siphon  chambers,  which  make  the  junction  between  the  aque- 
duct and  the  siphon  pipes,  have  been  designed  so  that  there  will  be 
the  least  possible  disturbance  of  the  flow  in  passing  from  one  to  the 
other.  Some  very  large  castings  of  special  shape  are  to  be  built 
into  masonry,  to  make  the  junction  with  the  steel  pipes.  Grooves 
for  gates  are  provided,  so  that  w'hen  there  is  more  than  one  pipe, 
any  one  can  be  shut  oflf  for  examination  and  repairs. 

•    Weston  Heservoir  and  Open  Channel. 

The  necessity  for  an  equalizing  reservoir  arises  from  the  fact  that 
the  pipes  of  the  distributing  system  Avill  convey  more  water  in  the 
daytime,  when  there  is  the  larger  use  of  water  in  the  Metropolitan 
District,  than  at  night,  when  less  w^ater  is  used,  and  consequently 
some  of  the  water  has  to  flow  the  much  greater  distance  to  Spot 
Pond.  The  site  obtained  for  this  reservoir  is  a  satisfactory  one,  as 
there  is  a  natural  valley  which  can  readily  be  dammed  by  an  em- 
bankment of  earth,  w'ith  a  concrete  core  wall  founded  upon  solid 
rock.  At  the  site  of  the  dam  there  is  a  low^,  rocky  ridge  running 
most  of  the  way  across  the  valley,  which  by  its  presence  makes  the 
dam  less  costly  than  it  otherwise  would  be. 

The  maximum  depth  of  water  at  the  dam  is  about  28  feet.  The 
natural  reservoir  which  would  be  formed  by  the  dam  without  ex- 
cavating above  it  would  not  be  large  enough  to  meet  the  require- 
ments, and  the  reservoir  is  to  be  made  much  larger  by  excavating 
flat  land  which  is  nearly  at  the  level  of  high  water  in  the  reservoir. 
All  soil  and  organic  matter  are  to  be  removed  from  the  deeper  por- 
tions of  the  reservoir,  and  where  the  depth  of  water  obtained  by  the 
removal  of  the  soil  is  less  than  11  feet,  the  earth  is  to  be  excavated 
so  as  to  obtain  this  depth. 

The  shores  of  the  reservoir  will  be  protected  by  riprap,  or  coarse 
gravel  beaches,  as  conditions  may  require. 

The  open  channel  is  practically  an  extension  of  the  reservoir  at 
its  upper  end,  and  the  water  will  stand  in  it  at  the  same  level  as  in 
the  reservoir.  It  will  have  a  bottom  width  of  10  feet,  with  gravel 
sides  sloping  at  the  rate  of  3  horizontal  to  1  vertical.  Above  a 
berm  1  foot  aliove  the  water  the  sides  will  be  covered  with  loam  and 
grassed.  A  stone  arch  bridge  is  to  carry  Ash  Street  over  the  open 
channel  at  the  extreme  upper  end  of  the  reservoir. 

The  open  channel  has  a  length  of  1,366  feet  and  the  reservoir  a 
length  of  4,000  feet,  making  a  total  length  of  5,366  feet  where  the 
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masonry  aqueduct  is  omitted.  The  reservoir  and  open  channel  to- 
gether liavc  an  area  of  water  surface  of  0(5.(5  acres,  which  is  a  little 
more  than  half  the  area  of  Chestnut  Hill  Reservoir,  and  contain 
about  20,000,000  gallons  per  foot  of  depth.  Where  the  masonry 
aqueduct  terminates  at  the  head  of  the  open  channel,  a  structure 
known  as  the  channel  chamber  is  to  be  ])uilt,  which  will  contain 
grooves  in  which  stop-planks  may  be  placed  if  it  is  desired  to  empty 
the  aqueduct  without  lowering  the  reservoir.  Where  the  water  flows 
from  the  reservoir  into  the  lower  section  of  the  aqueduct  a  screen- 
chamber  is  to  be  built.  In  order  to  protect  the  waters  of  the  reservoir 
and  open  channel  from  pollution,  a  system  of  drainage  has  been  de- 
vised which  will  prevent  the  entrance  of  any  water  from  local  sources. 
Especial  attention  has  been  given  to  the  design  of  the  outlines  of 
the  reservoir  and  to  the  disposition  of  waste  material,  so  as  to  pro- 
duce satisfactory  landscape  effects.  These  matters  have  been  care- 
fully studied  by  Olmsted  Brothers,  Landscape  Architects,  and  they 
have  given  advice  and  furnished  plans  for  the  work. 

Culverts  and  Crossings. 

Thirty-nine  culverts  are  required  to  provide  for  streams  crossing 
the  aqueduct,  and  additional  culverts  are  provided  through  roads 
and  private  crossings  where  necessary. 

The  aqueduct,  where  not  in  tunnel,  crosses  15  public  highways, 
4  of  which  are  to  be  restored  to  their  original  grade,  and  the  remain- 
ing 11  will  be  raised  to  pass  over  the  aqueduct.  In  addition  to  the 
highways,  there  are  private  crossings  provided  over  the  aqueduct  at 
49  places. 

•  Contracts,  Weston  Aqueduct. 

Sections  2,  5,  6  and  12.  —  Masonry  Aqueduct  and  Tunnels. 

Contractor,  Shanahan,  Casparis  &  Co.;  date  of  contracts,  May  9,  1901;  amount  of  contracts, 
$582,727.50;  length  of  aqueduct,  24,975  feet,  including  5,879  linear  feet  of  tunnels.  The 
aqueduct,  on  sections  2  and  3,  has  a  width  of  10  feet,  and  on  sections  6  and  12  a  width  of 
13  feet  2  inches. 

The  contractors  were  early  on  the  ground,  but  some  difficulty  was 
experienced  in  securing  labor  and  more  or  less  delay  was  suffered 
in  the  erection  of  camps  and  the  delivery  of  tools  and  materials,  and 
the  work  of  organization  progressed  slowly. 

The  headquarters  and  main  camps  for  the  accommodation  of  men 
and  supplies  are  located  principally  on  private  land,  in  a  secluded 
spot  on  the  high  ground  over  tunnel  No.  2,  about  2^/4  niiles  from 
Framingham  village  and  14  niile  from  the  nearest  dwelling.     Other 
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camps  are  located  about  1  mile  north  of  Saxonville  and  II/2  miles 
southeasterly  from  Wayland. 

The  contractors  have  dev'^oted  almost  their  entire  efforts  to  the 
construction  of  aqueduct  in  open  trench,  and  the  tunnel  work,  pend- 
ing the  erection  of  the  power  plant,  was  deferred  until  the  close  of 
the  mild  weather  season.  Progress  in  the  open  trench  work  on 
sections  2  and  3  has  been  generally  satisfactory,  slightly  more  than 
the  work  required  having  been  completed  this  year. 

The  contractors  were  dilatory  in  perfecting  their  organization  for 
Section  6,  and  excavation  was  not  begun  until  June  10.  The 
masonry  construction  was  started  August  22,  and  the  amount  of 
completed  work  at  the  close  of  the  season  was  one-third  less  than 
the  contract  requirements,  although  the  rate  of  progress  for  the 
actual  time  employed  was  satisfactory. 

Progress  on  Section  12  was  far  from  satisfactory  until  late  in  the 
season,  organization  and  equipment  suffering  much  delay.  Masonry 
work  was  begun  July  24,  but  little  progress  was  made  until  the 
latter  part  of  September  ;  from  that  time  until  the  close  of  the  season 
a  much  better  rate  was  maintained.  The  value  of  the  work  done  on 
this  section  on  November  15  was  23  per  cent,  of  the  amount  of 
the  contract,  while  the  contract  requirement  was  30  per  cent. 

For  about  700  feet  on  Section  3  and  300  feet  on  Section  6  the 
aqueduct  crosses  a  swamp  formation  of  moderate  depth  below  the 
base  of  the  aqueduct.  The  peat  or  mud  deposit  has  been  entirely 
removed  down  to  compact  earth,  and  filling  for  foundation  has  been 
prepared  of  selected  material  deposited  in  3-inch  layers,  watered 
and  rolled  with  heavy  grooved  rollers.  With  these  exceptions  the 
aqueduct  under  these  contracts  is  being  constructed  partly  or  wholly 
in  excavation.  Considerable  water  was  encountered  in  the  open 
trench  excavation  between  tunnels  Nos.  2  and  3  and  at  the  easterly 
end  of  Section  12.  A  small  wooden  box  drain  at  the  bottom  of  the 
excavation  has  usually  sufficed  to  keep  the  water  below  the  concrete 
during  construction,  although  in  a  few  instances,  where  a  greater 
quantity  of  water  was  encountered,  a  light  platform  of  fluted  boards 
was  laid  in  connection  with  the  central  drain. 

The  excavations  have  furnished  considerable  sand  and  gravel  for 
use  in  the  masonry  on  sections  2,  3  and  12,  but  the  contractor  has 
been  obliged  to  obtain  much  of  the  sand  for  sections  2  and  3  and  all 
of  the  sand  used  on  Section  6  from  private  lands.  It  has  also  been 
necessary  to  operate  stone  crushers,  with  elevators,  screens,  bins, 
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etc.,  on  each  of  the  sections  included  in  these  contracts,  to  furnish 
additional  stone  for  concrete  work. 

For  tunnel  work,  a  central  power  plant,  to  furnish  compressed 
air  for  operating  the  drills,  pumps  and  other  machinery  in  connec- 
tion with  tunnels  Xos.  2  and  3,  has  been  erected  near  Baiting  Brook, 
a  point  nearly  midway  between  the  most  distant  portals  of  those 
funnels.  The  compressed  air  is  conveyed  to  the  working  points 
through  wrought-iron  pipes  laid  on  the  surface  of  the  gi'ound ;  the 
main  air  pipe,  consisting  of  4,200  feet  of  5-inch  and  5,100  feet  of 
4-inch  pipe,  is  now  laid  and  in  operation. 

The  contractors  placed  their  order  for  the  machinery  needed  for 
this  plant  almost  immediately  after  the  execution  of  their  contracts ; 
but  even  this  promptness,  together  with  a  guarantee  from  the  manu- 
facturer that  one  compressor  would  be  running  in  70  days  and  the 
whole  plant  completed  within  100  days,  did  not  avail  in  avoiding  a 
long  delay  in  the  delivery ;  and  it  was  not  until  December  2  that 
the  first  compressor  was  put  in  operation,  and  it  was  December  28 
before  all  the  machinery  was  in  readiness  to  use.  The  main  instal- 
lation consists  of  two  cross-compound  air  compressors  of  150  horse- 
power each,  and  two  horizontal  tubular  high-pressure  boilers  of  300 
horse-power  each. 

Tunnel  No.  1  is  in  a  compact  clayey  material,  and  at  present  the 
lining  of  brick  masonry  is  carried  along  with  the  excavation.  Tun- 
nels Nos.  2  and  3  are  expected  to  be  wholly  through  ledge,  and  the 
lining,  which  in  these  cases  will  be  concrete  masonry,  will  be  de- 
ferred until  the  excavation  is  completed,  or  at  least  well  advanced. 

The  following  tabulation  shows  the  progress  made  in  these  tun- 
nels at  the  end  of  the  year  :  — 


Progress  in  Tunnels  Nos.  1,  2  and  5,  December  31,  1901. 


Length 
(Feet). 

Began  Work. 

EXCAVATIOH. 

TUXNEL. 

East  Portal    '    West  Portal 
(Linear  Feet).    (Linear  Feet). 

Total. 

No.  1,     .          .          . 
No.  2,    .         .        . 
No.  3,    . 

704 
3,015 
2,160 

November20, 1901, 
December   2,1901, 
December  2,1901, 

23 

82 

_ 
83 

23 
82 
83 

The  maximum  force  employed  on  these  sections  was  585  men  and 
83  horses,  for  the  week  ending  August  31. 
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Section  4.  —  Masonry  Aqueduct. 

Contractor,  Patrick  McGovern ;  date  of  contract,  May  6,  1901 ;  amount  of  contract,  $64,888.50 ; 
length  of  aqueduct,  4,155  feet;  width,  10  feet. 

Work  was  begun  early  under  this  contract,  and  most  excellent 
progress  has  been  made  during  the  season.  The  value  of  the  work 
completed  November  15  was  72  per  cent,  of  the  amount  of  the  con- 
tract, while  the  contract  requirement  was  30  per  cent.  The  aque- 
duct is  entirely  in  open  trench.  For  about  1,600  feet  east  of  Edgell 
Street  the  excavation  was  in  light  sandy  material,  affording  excel- 
lent opportunity  for  rapid  progress ;  west  of  Edgell  Street  the 
excavation  has  been  more  difficult,  considerable  ledge  havino;  been 
encountered.  At  several  points  gravel  was  developed,  affording 
material  for  concrete  masonry,  but  a  stone  crusher  to  furnish  addi- 
tional material  was  found  necessary  early  in  the  season.  East  of 
Edgell  Street  the  foundations  were  below  the  level  of  ground  water 
for  some  distance,  and  a  light  platform  of  boards  with  central  drain 
was  employed  to  keep  the  concrete  dry  until  hardened. 

The  maximum  force  employed  on  this  section  was  120  men  and 
18  horses,  for  the  week  ending  August  10. 

Section  5.  —  Masonry  Aqueduct. 

Contractor,  Bruno,  Salomone  &  Petitti;  date  of  contract,  May  8,  1901;  amount  of  contract, 
$137,526.50;  length  of  aqueduct,  5,295  feet,  including  crossing  under  the  tracks  of  the  New 
York,  New  Haven  &  Hartford  Railroad  at  Nobscot  station ;  width  of  aqueduct,  13  feet  2 
inches. 

These  contractors  commenced  operations  very  promptly,  and 
prosecuted  their  work  vigorously  during  the  working  season. 

Th6  aqueduct  is  principally  in  open  trench,  but  at  one  place,  for 
a  length  of  1,400  feet,  the  original  ground  surface  is  from  1  to  6 
feet  below  the  bottom  of  the  masonry.  For  that  space  the  founda- 
tion was  prepared  by  removing  the  soil  and  building  an  embank- 
ment in  3-inch  layers,  using  water  and  heavy  grooved  rollers  to 
consolidate  the  material,  and  after  completion  the  embankment  was 
flooded  twice  before  laying  the  masonry.  The  material  used  for 
filling  was  a  very  fine  sand,  with  coarse  gravel  at  the  sides  of  the 
embankment. 

The  masonry  construction  could  not  well  be  begun  until  a  section 
of  this  embankment  had  been  completed,  and  consequently  it  was 
not  started  until  July  29  ;   but  excellent  progress  was  maintained 
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until  it  was  necessary  to  stop  on  account  of  freezing  weather.  It 
was  deemed  desirable  that  this  embankment,  once  l)egun,  should  be 
made  and  the  aqueduct  completed  before  freezing  weather,  and  by 
concentrating  their  forces  the  contractors  were  successful  in  accom- 
plishing this  result. 

The  value  of  the  work  completed  November  15  was  3G  per  cent, 
of  the  amount  of  the  contract,  while  the  contract  requirement  was 
30  per  cent. 

A  stone-crushing  plant  was  in  nearly  constant  operation,  to  fur- 
nish the  balance  of  the  stone  not  obtainable  by  screening  the  gravel 
excavated  from  the  trench. 

The  maximum  force  employed  on  this  section  was  132  men  and 
41  horses,  for  the  week  ending  September  28. 

Section  13.  —  Masonry  Aqueduct  and  Tunnel. 

Contractor,  Michael  H.  Keefe;  date  of  contract,  May  20,  1901;  amount  of  contract,  $346,290; 
length  of  aqueduct,  7,300  feet,  of  which  5,686  feet  are  tunnel ;  width  of  aqueduct,  13  feet  2 
inches.    This  contract  was  assigned  to  the  Columbus  Construction  Company  October  12. 

Proposals  for  the  construction  of  this  section  of  the  aqueduct 
were  first  received  April  30.  The  lowest  bid  amounted  to  $293,- 
083.25  and  the  next  bid  to  $395,390.  The  contract  was  awarded  to 
the  lowest  bidder,  but  he  claimed  that  he  had  made  a  mistake  in  his 
calculations,  and  declined  to  sign  the  contract.  The  Board  there- 
upon decided  to  reject  all  bids  and  to  receive  further  proposals  on 
May  14.  The  lowest  of  these  proposals,  amounting  to  $346,290, 
was  accepted. 

The  contractor  started  upon  the  work  very  promptly,  and,  not- 
withstanding the  scarcity  of  labor  and  the  delays  arising  from  slow 
delivery  of  nciachinery  and  supplies,  the  excavation  of  the  west 
portal  had  progressed  sufficiently  to  begin  a  tunnel  heading  on  June 
24.  The  boilers  and  engine  for  the  air  compressor  were  received 
the  latter  part  of  June,  but  were  not  ready  for  operation  until 
August  16.  The  excavation  of  the  open  cut  at  the  east  portal  of  the 
tunnel  progressed  slowly,  and  tunnelling  was  not  commenced  at  that 
end  until  August  26. 

During  the  summer  and  early  autumn  the  progress  upon  the  tun- 
nel, which  needed  to  be  large  to  meet  the  contract  requirements, 
was  quite  unsatisfactory ;  and  it  soon  became  apparent  that  more 
plant  and  resources  than  the  contractor  appeared  to  have  at  his  dis- 
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posal  would  be  necessary  in  order  to  complete  the  contract  within 
the  stipulated  time.  An  arrangement  was  therefore  [)erfected  for 
olrtaining  additional  capital  by  the  organization  of  a  company  to 
carry  on  the  work ;  and  by  the  consent  of  all  parties  the  contract 
was  assigned  on  October  12  to  the  Columbus  Construction  Com- 
pany, of  which  S.  Casparis  is  president,  Joseph  A.  Flynn  secretary 
and  treasurer,  and  Mr.  Keefe  one  of  the  stockholders. 

Immediate  steps  were  taken  by  the  Columbus  Construction  Com- 
pany to  increase  the  working  facilities.  Additional  and  improved 
boarding  houses  for  the  laborers,  as  well  as  engine  houses,  stables, 
shops  and  cement  sheds,  were  built.  A  second  compressor  engine 
and  another  boiler  were  ordered,  and  were  put  in  operation  Novem- 
ber 2.  An  engine  and  dynamo  were  also  installed  to  furnish  elec- 
tricity for  lighting  and  motive  power  in  tunnel.  The  working  force 
was  increased  as  rapidly  as  boarding  accommodations  could  be  pro- 
vided, and  throughout  the  month  of  December  a  full  force  of  about 
140  men,  divided  into  day  and  night  shifts,  w^as  employed. 

It  necessarily  required  some  weeks  to  accomplish  this  preliminary 
work,  and  until  it  was  completed  the  greatest  possible  rate  of  prog- 
ress in  the  tunnel  excavation  could  not  be  expected ;  but  afterwards 
there  was  a  continued  gain  in  the  rate  of  progress,  although  up  to 
the  end  of  the  year  the  desired  rate  had  not  been  fully  attained, 
largely  on  account  of  the  unfavorable  conditions  of  the  ground  at 
the  west  end  of  the  tunnel.  At  this  end  of  the  tunnel,  for  the  whole 
530  feet  excavated  from  the  portal  to  the  i)oint  reached  at  the  end 
of  the  year,  the  lower  part  of  the  tunnel  has  been  in  rock  and  the 
upper  part  in  a  compact  clayey  material,  which  is  so  hard  as  to  re- 
quire drilling  and  blasting,  but  wet  enough  to  render  it  unstable, 
and  to  require  continuous  and  systematic  timbering  for  its  support. 
In  this  material  the  progress  has  necessarily  been  slower  than  in  the 
solid  rock,  such  as  is  encountered  at  the  east  end  of  the  tunnel. 
There  the  formation  is  a  massive,  coarse-grained  granite,  which  is 
hard  to  drill,  but  blasts  well  and  does  not  require  support. 

The  total  length  of  the  tunnel  is  5,686  feet,  and  at  the  end  of  the 
year  the  total  amount  excavated  was  1,001  feet,  consisting  of  530 
feet  at  the  w'est  end  and  471  feet  at  the  east  end,  w^hich  was  559  feet 
less  than  the  requirements  at  this  time. 

The  power  station  is  located  at  the  west  portal  of  the  tunnel,  and 
contains  tw^o  Ingersoll-Sergeant  straight-line  18-inch  by  1814-inch 
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by  24-inch  air  compressors  ;  two  AVestinghouse  standard  engines  of 
60  horse-power  and  20  horse-power,  for  driving  electric  generators  ; 
and  one  Thomson-Houston  500-volt,  70-kilowatt  direct-current  gen- 
erator, to  furnish  electricity  for  lighting  and  for  operating  4  i/2-ton 
electric  locomotives  in  each  end  of  the  tunnel.  Additional  ma- 
chinery in  use  outside  of  the  central  station  includes  2  double-cylin- 
der double-drum  hoisting  engines,  to  operate  the  inclines  by  which 
material  is  removed  from  the  tunnel ;  2  duplex  pumps  and  2  pulsom- 
eters,  to  drain  water  from  the  tunnel ;  11  machine  drills,  and  1  G-ton 
saddle  tank  locomotive  for  hauling  material  from  the  east  portal  to 
the  waste  dump,  about  2,000  feet  distant.  As  soon  as  the  General 
Electric  Company  can  deliver  them,  it  is  proposed  to  substitute  two 
41/^-ton  electric  locomotives  for  the  horses  now  used  for  hauling  cars 
underground. 

None  of  the  concrete  masonry,  which  it  is  anticipated  will  be  used 
almost  exclusively  for  lining  in  this  tunnel,  had  been  built  before 
the  end  of  the  year :  but  preparations  are  under  way  for  an  early 
start  on  this  lining,  as,  in  order  to  iinish  the  whoffCAvork  on  time, 
it  will  be  necessary  to  have  the  masonry  andVe^'cavation  proceed 
simultaneously.  The  brick  arched  concrete  ua^ert  under  Wellesley 
Street  has  been  completed,  except  the  nujj^iry  head  Avails. 

Of  the  excavation  from  open  trencL.  teyo^id  the  ends  of  the  tun- 
nel, about  one-quarter  of  the  total  Muount  has  been  made.  At  the 
east  end  of  the  section,  where  a  d^&p  trench  is  required,  the  material 
was  removed  with  a  steam  sh^^. 

The  maximum  force  employed  on  this  section  was  147  men  and  5 
horses,  for  the  week  ending  December  21. 

Sections  8  and  10,  11  and  15. — Masonry  Aqueduct  and  Tunnel. 

Contractors,  Winston  &  Co. ;  date  of  contracts,  August  28,  1901 ;  amount  of  contracts,  $466,419 ; 
length  of  aqueduct,  18,715  feet,  inclusive  of  3  siphon  chambers  on  sections  8  and  10,  and 
the  screen  and  terminal  chambers  and  600  feet  of  tunnel  on  Section  15;  width  of  aqueduct, 
13  feet  2  inches. 

These  contracts  were  awarded  so  late  in  the  season  that  it  was  not 
expected  that  very  much  work  would  be  done,  except  on  Section  15, 
where  the  excavation  of  the  tunnel  and  some  rock  cuts  could  be  con- 
tinued during  the  winter. 

As  all  of  these  sections  were  let  to  one  contractor,  it  was  thought 
that  he  might  perfect  his  organization  for  masonry  construction 
without  building  masonry  on  more  than  one  section  ;  and  the  con- 
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tractor  chose  the  easterly  portion  of  Section  8  as  a  favorable  place 
to  beofin  the  building  of  masonry.  He  lost  no  time  in  commencing 
operations,  and  pushed  his  work  with  most  commendable  energy. 

On  Section  8  excavation  was  commenced  September  9,  the  first 
masonry  laid  October  10,  and  500  linear  feet  of  aqueduct  completed 
before  the  close  of  the  season.  This,  together  with  800  feet  of 
trench  excavation  on  this  section  and  other  preliminary  work  done, 
may  be  said  to  represent  about  double  the  contract  requirements  for 
sections  8  and  10,  which  are  included  in  one  contract. 

An  abundance  of  excellent  sand  and  gravel  was  found  in  the  exca- 
vations on  Section  8,  and  a  rotary  power  screen,  with  conveyor, 
bins,  etc.,  has  been  operated  to  separate  the  sand  and  gravel,  result- 
ing in  much  economy  over  hand  methods. 

On  sections  10  and  11  nothing  has  been  done  further  than  clear- 
ing the  strip  taken  for  the  aqueduct,  removing  the  wood  and  burning 
the  brush. 

On  Section  15  the  necessity  of  grading  roads  to  get  access  to  the 
work,  before  camps  could  be  built,  and  the  further  need  of  obtain- 
ing a  water  supply  before  much  grading  could  be  done,  tended  to 
delay  the  commencement  of  actual  work  until  September  28.  Since 
that  date  the  clearing,  grubbing  and  excavating  have  progressed 
steadily,  although  rather  slowly ;  and  at  the  end  of  the  year  about 
half  the  amount  of  work  required  by  the  contract  had  been  com- 
pleted. The  actual  progress,  however,  should  be  regarded  as  greater 
than  indicated  by  the  above  statement,  as  a  large  part  of  the  pre- 
liminary work  of  organization,  building  camps  and  installation  of 
machiner}'  had  been  accomplished. 

To  furnish  power  for  running  drills  in  the  tunnel  and  open  trench 
and  for  hoisting  and  pumping,  a  plant  consisting  of  3  70-horse-power 
boilers  and  a  Rand  Imperial  air  compressor  of  120  horse-power  has 
been  provided,  and  was  put  in  operation  November  25.  Other 
machinery  on  the  ground,  l)ut  not  yet  all  in  use,  includes  travelling 
derrick  and  hoisting  engine  complete,  7  machine  drills,  1  No.  5 
Gates  crusher  with  engine  and  elevator,  pumps,  cars,  rails,  etc. 

The  maximum  force  employed  on  these  sections  was  118  men  and 
32  horses,  for  the  week  ending  October  26. 
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Section    14.  —  Open 


Channel.  —  Sections 
JReservoir. 


1  and  2^    Weston 


Contractor,  Nawn  &  Brock ;  date  of  contracts,  November  26,  1901 ;  amount  of  contracts,  $206,- 
370;  length  of  three  sections,  5,050  feet,  including  about  1,400  feet  of  open  channel,  66.6 
acres  of  reservoir  and  channel,  and  an  earth  dam  900  feet  long,  with  concrete  core  wall. 

These  contracts  were  let  in  the  autumn,  before  the  ground  was 
covered  with  snow,  so  that  the  contractor  might  arrange  for  the 
erection  of  buildings,  the  delivery  of  machinery  and  the  organization 
of  forces  during  the  winter,  and  make  an  early  and  vigorous  begin- 
ning as  soon  as  the  frost  leaves  the  ground.  No  work  has  been 
done  on  the  ground  under  these  contracts. 

In  order  to  provide  a  main  drainage  channel,  so  that  the  reservoir 
would  be  well  drained  for  the  commencement  of  work  in  the  spring, 
and  to  get  it  in  condition  at  the  time  of  the  letting  so  that  con- 
tractors  might  have  access  to  all  parts  of  the  reservoir  and  see  the 
nature  of  the  materials,  a  considerable  amount  of  work  was  done  by 
a  day-labor  force  in  the  suuimer  and  autumn,  in  digging  the  main 
channel  and  lateral  ditches,  in  excavating  test  pits,  in  laying  bare  a 
portion  of  the  rock  at  the  site  of  the  dam  and  in  cutting  the  brush 
from  the  site  of  the  reservoir. 


Progress  of  "Work  axd  Materials  used. 
During  the   season   the  total   length   of  aqueduct   built   in   open 
trench  equalled   11,222  feet,   or  23   per  cent,  of  the  total  length. 
The  following  statement  gives  the  length  of  aqueduct  built  and  to 
be  built  in  open  trench  on  each  section  :  — 


SECTION.                          Built. 

To 
be  BDllt. 

SECTION. 

I^"'"-           be  Built. 

Section  2,  . 
Section  3,  . 
Section  4,  . 
Section  5,  . 
Section  6,  . 
Section  8,  . 

2,368        2,368 

1,417        1,928 

3,271           884 

1,567  1      3,728 

841  i      3,679 

494        2,971 

1 

Section  10, 

Section  11, 

Section  12, 

;  Section  13, 

j  Section  15, 

1 

1,264 

2,925 
6,600 
5,236 
1,614 
5,125 

The  following  materials  have  been  used  during  the  year  :  — 


Natural  cement  (barrels), 
Portland  cement  (barrels), 
Bricks,  ... 


26,658 

13,810 

1,601,000 
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Engineering. 

The  time  of  the  engineering  force  has  l)een  devoted  wholly  to  the 
completion  of  the  preliminary  surveys,  preparation  of  plans  and 
other  matters  pertaining  to  the  several  contracts  which  have  been 
awarded  during  the  year,  and  later  to  the  direction  and  supervision 
of  the  work  under  construction. 

Extraordinary  care  was  taken  in  the  surveys  and  studies  for  the 
location  of  the  aqueduct  and  other  structures,  to  insure  the  best  and 
most  economical  adjustment  of  the  same  to  existing  natural  condi- 
tions ;  and  during  the  early  spring  considerable  attention  was  given 
to  a  final  revision  of  the  alignment  of  the  aqueduct  and  open  channel 
and  margins  of  the  Weston  Reservoir.  To  aid  in  these  studies, 
further  information  was  gained  relative  to  the  character  of  materials 
to  be  moved,  by  digging  74  test  pits,  amounting  to  a  total  of  380 
linear  feet,  and  by  10  wash  drill  borings  and  664  rod  soundings, 
aggregating,  respectively,  144  and  6,015  linear  feet. 

Considerable  time  and  study  have  been  given  to  the  location  of 
the  steel  siphon  pipes  to  cross  the  Sudbury  valley  and  Happy 
Hollow. 

The  nature  and  area  of  the  watersheds  and  the  position  and  sizes 
of  the  culverts  to  carry  the  drainage  across  the  aqueduct  were  deter- 
mined, and  43  topographic  and  46  detail  culvert  plans  have  been 
furnished  in  this  connection.  The  required  changes  in  grade  for 
the  various  highway  crossings  in  Framingham  and  Wayland  were 
carefully  studied,  and  plans  for  the  modification  of  13  roads  have 
been  prepared. 

Plans  for  the  highway  crossings  in  Framingham  have  been  ac- 
cepted by  the  selectmen  ;  those  for  Wayland  have  not  yet  been 
acted  upon. 

The  work  in  connection  with  the  matter  of  lands  required  for  the 
aqueduct  and  reservoir  has  taken  much  time.  Surveys  were  made 
of  all  estates  crossed  by  the  aqueduct,  as  well  as  many  adjoining 
tracts,  and  land-taking  plans  have  been  drawn  to  cover  the  whole 
work.  These  consist  of  20  large  sheets,  showing  dimensions,  areas, 
etc.,  of  the  153  parcels  of  land  taken  for  aqueduct  and  reservoir 
purposes ;  in  addition  to  these,  3  long  roll  plans,  showing  the  land 
surveys  and  takings  on  a  scale  of  100  feet  to  1  inch,  have  been  pre- 
pared for  office  records. 


Ko.  57.]  AND    SEWERAGE   BOARD.  119 

Estimates  of  quantities  and  cost  were  furnished  as  required,  to 
serve  as  a  basis  in  letting  contracts  for  the  14  sections  for  M'hich 
proposals  were  received. 

Cement  testing  was  an  important  branch  of  the  work  in  this  de- 
partment, and  received  careful  attention.  A  room  was  suitably 
equipped  for  this  work,  and  the  testing  begun  on  June  3,  when  the 
first  carload  of  cement  was  received.  One  cement  tester  was  em- 
ployed until  June  27,  when  it  was  necessary  to  give  him  an  assist- 
ant. A  third  man  has  been  employed  collecting  samples  and  noting 
deliveries  of  cement  and  bricks.  All  the  cement  received  thus  far 
has  been  packed  in  jute  or  cotton  bags,  ranging  from  two  to  four 
bags  to  the  barrel,  according  to  the  brand  of  cement.  A  system  of 
marking,  consisting  of  attaching  to  each  bag  a  tag  giving  the  car 
number,  has  been  followed.  This  serves  to  identify  the  cement  to 
the  inspector  on  the  work,  who  is  furnished  with  a  list  of  accepted 
carloads. 

During  the  year  301  carloads  of  cement,  containing  45,365  bar- 
rels, were  received  and  tested,  and  14,000  briquettes  were  made  for 
the  purposes  of  the  tests  required.  Thus  far  only  four  kinds  of 
cement  have  been  used  in  this  masonry,  viz.,  Hoffman,  Union,  Atlas 
and  Giant.  A  summary  of  the  cement  tests  is  given  in  Appendix 
No.  2. 

The  bricks  used  in  the  aqueduct  have  come  principally  from  the 
Granite  State  Company  of  Epping,  N.  H.,  but  a  few  were  from  the 
Star  Brick  Company  of  the  same  place,  and  another  small  lot  from 
the  Cambridge  yards  of  the  New  England  Brick  Company.  Some- 
thing over  2,000,000  bricks  have  been  received  during  the  year. 

DISTRIBUTION   DEPARTMENT. 
Dexter  Brackett,  Department  Engineer. 

The  work  of  this  department  comprises  the  construction,  mainte- 
nance and  operation  of  the  pipes,  distributing  reservoirs,  pumping 
stations  and  all  other  works  in  the  jSIetropolitan  Water  District, 
wnth  the  exception  of  Chestnut  Hill  Reservoir  and  the  grounds  about 
it,  and  the  Sudbury  and  Cochituate  aqueducts. 

During  the  past  year  the  work  of  the  department  has  been  under 
the  direct  charge  of  the  following  assistants  :  — 

William  E.  Foss,  division  engineer,  has  had  charge  of  the  engi- 
neerinof  work  connected  with  the  construction  of  the  Bear  Hill  Reser- 
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voir,  m  Stoneham,  and  the  laying  of  pipe  lines  for  supplying  that 
town  with  water ;  also  of  studies  and  investigations  relating  to  the 
injury  of  the  pipes  by  electrolysis,  and  of  surveys  and  investiga- 
tions for  pipe  lines  leading  from  the  terminus  of  the  new  Weston 
Aqueduct. 

John  L.  Howard,  division  engineer,  has  been  in  charge  of  the 
engineering  work  connected  with  construction  at  the  Chestnut  Hill 
and  Spot  Pond  pumping  stations  ;  also  of  making  surveys,  plans 
and  estimates  for  pipe  lines  leading  from  the  terminus  of  the  new 
Weston  Aqueduct  into  the  Metropolitan  Water  District. 

Caleb  M.  Saville,  division  engineer,  has  had  charge  of  the  engi- 
neerins:  work  connected  with  the  Forbes  Hill  Reservoir  and  tower  in 
Quincy,  and  the  tunnel  for  pipes  under  the  channel  of  the  Mystic 
River  between  Charlestown  and  Chelsea. 

Alfred  O.  Doane,  division  engineer,  has  had  charge  of  the  engi- 
neering work  connected  with  the  maintenance  and  operation  of  the 
several  pumping  stations  and  pipe  lines,  the  installation  of  gages  for 
recording  the  elevation  of  the  water  in  the  reservoirs  and  the  pres- 
sure in  the  pipes ;  also  of  the  records  of  amounts  of  water  pumped 
and  consumed. 

John  W.  Lynch,  engineer  of  pumping  stations,  has  had  direct 
charge  of  the  high  and  low  service  pumping  stations  at  Chestnut 
Hill,  as  well  as  the  general  supervision  of  the  mechanical  work  at 
the  other  pumping  stations. 

George  E.  Wilde,  assistant  superintendent,  has  continued  in  charge 
of  the  maintenance  and  operation  of  pipe  lines,  reservoirs  and  other 
works  in  the  Distribution  Department,  with  the  exception  of  the 
pumping  stations ;  and  has  also  had  charge  of  the  minor  works  of 
construction  w^hich  have  been  done  by  day-labor  forces. 

The  engineering  force,  including  inspectors,  numbered  34  at  the 
beginning  of  the  year,  but  has  gradually  diminished,  and  at  the  close 
of  the  year  numbered  23. 

The  construction  work  of  the  year  has  included  the  completion  of 
the  buildings  and  machinery  at  the  new  pumping  stations  at  Chest- 
nut Hill  and  Spot  Pond.  The  reservoir  on  Forbes  Hill  has  been 
finished  and  placed  in  service,  and  the  masonry  tower  around  the 
standpipe  near  the  reservoir  is  nearly  completed.  Pipes  for  fur- 
nishing a  supply  of  water  from  the  Metropolitan  Works  to  the  town 
of  Stoneham  have  been  laid  and  are  now  in  use.     The  Bear  Hill 
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Reservoir,  which  will  be  used  for  furnishing  water  to  Stonehara 
under  a  greater  pressure  than  at  present,  was  nearly  finished  when 
work  was  suspended  for  the  season. 

Pipe  Laying. 

The  only  important  extension  of  the  pipe  sj-stem  was  made  for 
the  purpose  of  furnishing  a  supply  of  water  to  the  town  of  Stoneham, 
which  entered  the  ^Metropolitan  Water  District  on  May  23,  1901. 
A  24-inch  line,  5,831  feet  in  length,  was  laid  from  the  Spot  Pond 
pumping  station  around  the  northeasterly  end  of  Spot  Pond  to  the 
junction  of  Main  and  South  streets  ;  from  tliis  point  a  20-inch  line, 
1,619  feet  in  length,  extends  through  the  Middlesex  Fells  Reserva- 
tion to  the  Bear  Hill  Reservoir;  and  another  20-inch  line,  4,766 
feet  in  length,  through  ]Main  Street  to  Stoneham  Square,  where  it 
connects  with  the  main  pipe  of  the  town.  A  Venturi  meter  was  set 
in  the  pipe  line  near  the  pumping  station,  for  use  in  measuring  the 
quantity  of  water  used  in  Stoneham. 

A  contract  for  laying  these  pipes  was  made  with  the  C.  H.  Eglee 
Company  of  Boston,  on  June  22,  and  the  work  was  commenced 
June  25.  The  portion  of  the  line  between  the  pumping  station  and 
the  town  of  Stoneham  was  completed  and  placed  in  service  on  Octo- 
ber 21,  but  the  pipes  connecting  with  the  Bear  Hill  Reservoir  were 
not  all  laid  until  December  4. 

In  connection  with  this  pipe  laying  a  five-conductor  lead-covered 
cable  was  laid  between  the  pumping  station  at  Spot  Pond  and  the 
Bear  Hill  Reservoir,  for  use  in  connection  with  a  gage  for  indicating 
and  recording  at  the  pumping  station  the  elevation  of  the  water  at 
the  reservoir,  and  also  for  telephone  service. 

The  cost  of  this  work,  exclusive  of  engineering,  to  December 
31,  1901,  Avas  $48,442.75. 

Bear  Hill  Reservoir. 
This  reservoir,  which  will  contain  2,000,000  gallons  of  water  with 
a  full  reservoir  level  300  feet  above  Boston  city  base,  is  being  con- 
structed for  the  purpose  of  furnishing  a  greater  pressure  in  the  town 
of  Stoneham  than  would  be  furnished  by  the  Fells  Reservoir,  which 
is  29  feet  lower.  It  is  located  in  the  Middlesex  Fells  Reservation, 
near  the  summit  of  Bear  Hill,  and  is  formed  by  building  two  dams 
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across  a  depression  in  the  rocky  ridge  forming  the  hill,  and  excavat- 
ing all  the  earth  and  some  of  the  rock  from  the  enclosed  area. 

A  contract  for  building  the  reservoir  was  made  with  the  C.  H. 
Eglee  Company  of  Boston,  on  July  16.  Work  was  begun  on  July 
27,  and  at  the  close  of  the  season  the  concrete  masonr}^  dams  were 
nearly  finished,  the  substructure  of  the  gate-chamber  completed,  and 
most  of  the  earth  and  rock  removed  from  the  interior  of  the  basin. 
The  reservoir  has  been  filled  with  water  to  within  31/^  feet  of  high- 
water  mark,  for  the  purpose  of  protecting  the  masonry. 

The  cost  of  the  work,  exclusive  of  engineering,  to  December  31, 
1901,  was  $18,667.70. 

Forbes  Hill  Reservoir  and  Masoxry  Tower. 

A  contract  for  buildino-  this  reservoir  was  made  with  Beckwith  & 
Quackenbush  of  Mohawk,  o^.  Y.,  on  July  7,  1900;  and  when  work 
was  suspended,  at  the  close  of  the  year  1900,  the  masonry  gate- 
chamber  of  the  reservoir  was  finished  and  the  earth  embankments 
were  nearly  ready  for  the  concrete  lining.  During  the  winter  the 
reservoir  was  kept  full  of  Avater,  in  order  to  protect  the  embankments 
from  freezing.  In  April,  1901,  the  water  was  drawn  ofi",  and  the 
contractors  resumed  work  on  May  6.  The  work  of  placing  the  con- 
crete lining  was  commenced  June  10  and  completed  September  18. 
Water  was  pumped  to  the  reservoir  on  September  23,  and  on  Sep- 
tember 27  it  was  filled  to  within  2  feet  of  high-water  mark.  The 
laying  of  the  granolithic  walks  and  the  surfacing  and  seeding  of  the 
embankments  were  not  finished  until  early  in  November. 

The  reservoir  is  in  the  form  of  a  rectangle,  280  feet  long  by  100 
feet  wide  at  the  bottom,  and  339^^  feet  long  and  1591/^  feet  wide  at 
the  high-water  line.  The  embankment  is  15  feet  wide  at  the  top, 
with  an  inner  slope  of  1.75  horizontal  to  1  vertical,  and  an  outer 
slope  of  2  horizontal  to  1  vertical.  The  embankments  are  composed 
of  clayey  hardpan,  excavated  from  the  interior  of  the  reservoir. 
This  material  was  placed  in  4-inch  layers  and  thoroughly  rolled 
with  grooved  rollers.  The  bottom  and  sides  of  the  reservoir  are 
covered  with  concrete  to  a  point  2  feet  above  high-water  mark. 
This  concrete  lining  was  put  on  in  two  layers,  a  lower  layer  of 
natural  cement  concrete  and  an  upper  layer  of  Portland  cement  con- 
crete, separated  by  a  plastering  of  Portland  cement  mortar  about 
half  an  inch  in  thickness.  The  plastering  also  was  placed  in  two 
layers,  the  bottom  layer  composed  of  1  part  of  cement  and  2  parts 
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of  sand,  the  upper  layev  of  neat  cement,  which  was  rubbed  to  a  hard, 
smooth  surface,  in  order  to  make  it  as  im})ervious  as  possible.  The 
lower  layer  of  concrete  is  4  inches  thick  on  the  bottom  of  the  reser- 
voir and  6  inches  thick  on  the  slopes.  The  upper  layer  is  4  inches 
thick  on  the  bottom  and  5  inches  thick  on  the  slopes  up  to  elevation 
185,  above  which  it  gradually  increases  to  a  thickness  of  2  feet  at 
the  top,  W'hich  is  at  elevation  194.  The  upper  layer  of  concrete  on 
both  bottom  and  slopes  is  laid  in  blocks,  al)out  10  feet  square,  and 
given  a  smooth  finish.  A  granolithic  walk  6  feet  Avide  extends 
around  the  reservoir  on  the  top  of  the  embankment,  access  to  which 
is  obtained  by  granite  steps  on  either  side  of  the  gate-chamber. 

The  gate-chamber  is  constructed  entirely  below  the  level  of  the 
top  of  the  embankment.  It  has  walls  of  Portland  cement  concrete, 
and  contains  two  chambers.  One  of  these  chambers  is  11  feet  by  3 
feet,  and  contains  screens,  a  30-inch  sluice  valve  and  a  12-inch  drain 
valve.  The  other  chamber,  from  which  water  is  excluded,  is  11  feet 
by  9  feet  G  inches,  and  contains  valves  for  controlling  the  flow  of 
water  to  and  from  the  reservoir.  A  wnre  fence  5  feet  high  and 
about  2,035  feet  long  has  been  built  around  the  reservoir,  on  the 
line  dividing  the  water  works  property  from  adjoining  estates. 
When  filled  to  high- water  level,  the  elevation  of  the  reservoir  is 
192  feet  above  Boston  city  base,  the  depth  of  water  is  17  feet,  area 
of  water  surface  1.23  acres,  and  the  capacity  is  5,120,000  gallons. 

The  cost  of  the  reservoir,  exclusive  of  engineering,  to  December 
31,  1901,  was  $36,833.11. 

On  May  23  a  contract  was  made  with  James  E.  McCoy  of  Boston 
for  the  construction  of  a  masonry  tower  around  the  steel  standpipe 
which  was  erected  in  1900.  The  work  was  commenced  on  May  27, 
and  it  was  expected  that  the  tower  w^ould  be  entirely  finished  before 
the  end  of  the  year;  but,  on  account  of  delay  in  receiving  cut 
granite,  the  masonry  is  still  unfinished,  and  practically  nothing  has 
been  done  on  the  iron  stairway  and  roof.  The  circular  wall  of 
granite  masonty  surrounding  the  standpipe  is  now  built  to  a  point 
about  70  feet  above  the  ground  and  about  7  feet  below  the  top  of  the 
finished  coping.  When  completed,  the  tower  will  be  provided  with 
an  observation  roof  reached  by  a  spiral  staircase  built  between  the 
steel  tank  and  the  masonry  wall. 

The  cost  of  the  work  to  December  31,  1901,  exclusive  of  en- 
gineering, Avas  $11,774,05. 
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Low-service  Pumping  Station  at  Chestnut  Hill  and  Northern 
High-service  Pumping  Station  at  Spot  Pond. 

On  January  1,  1901,  the  buildings  at  both  of  these  stations  were 
completed,  with  the  exception  of  laying  the  slate  floors  in  the  engine 
rooms  ;  and  the  engines  were  in  operation,  but  had  not  been  painted 
or  officially  tested  and  accepted. 

At  the  Chestnut  Hill  Station,  Norcross  Brothers,  the  contractors, 
began  the  work  of  laying  the  slate  floor  on  January  21  and  com- 
pleted the  same  on  April  3.  At  the  Spot  Pond  Station,  McNeil 
Brothers  began  work  on  the  floor  on  January  21  and  finished  on 
February  9. 

At  the  low-service  station  at  Chestnut  Hill  a  steam  winch,  fur- 
nished by  the  American  Ship  Windlass  Company  of  Providence, 
R.  I.,  has  been  placed  in  the  coal  shed  for  use  in  handling  coal  cars. 
The  winch  has  a  small  reversible  engine  with  two  7-inch  by  10-inch 
steam  cylinders.  At  the  Spot  Pond  pumping  station  a  15-kilowatt 
electric  generator,  directly  connected  to  a  6-inch  by  8-inch  Alfree 
high-speed  engine,  and  a  new  switchboard,  have  l)een  installed,  at  a 
cost  of  $1,235. 

The  building  and  machinery  at  both  of  these  stations  are  now  com- 
pleted* and  the  principal  items  of  cost  to  December  31,  1901,  ex- 
clusive of  engineering,  are  as  follows  :  — 

Chestnut  Hill  Low-service  Pumping  Station, 

Building,  including  foundations  for  engines  and  boilers,  steel  over- 
flow tank,  sluice  valves,  ash  lift,  heating  piping  and  wiring  for 
electric  lighting, 

Engines, 

Boilers  and  fuel  economizer, 

Electric  lighting  engine,  generator  and  switchboard, . 

Travelling  crane, 

Piping  and  valves  in  connection  with  engines  and  boilers. 

Miscellaneous,       .        .        .      ' 


$214,906  65 

163,556  47 

23,712  40 

2,087  00 

2,812  00 

16,043  16 

5,894  67 


Total, $419,012  25 

Sj)ot  Pond  Pumpitig  Station. 
Building,  including  foundations  for  engines  and  boilers,  sluice  gates, 

heating  piping  and  electric  lighting, $125,866  36 

Engines, 100,787  88 

Boilers  and  fuel  economizer, 25,816  42 
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Electric  lighting  engine,  generator  and  switchboard,          .        .        .  $1,235  00 

Travelling  crane, 2,862  00 

Water  and  steam  pipes,  valves,  etc.,     .        .         .        .        .         .         .  10,007  15 

Miscellaneous, 1,083  43 

Total, $267,658  24 

The  official  tests  of  the  four  new  engines  in  the  low-servic^e  and 
Spot  Pond  pumping  stations  were  made  April  30  and  June  4,  and 
the  results  of  the  tests,  including  a  description  of  the  pumping  plants, 
may  be  found  in  Appendix  No.  4. 

Miscellaneous  . 

A  small  masonry  chamber  has  been  built  on  the  Cochituate  Aque- 
duct, near  the  high-service  pumping  station,  from  which  water  can 
be  taken  through  a  48-inch  pipe  to  either  the  high  or  low  service 
stations.  The  substructure  of  this  building  was  built  by  the  main- 
tenance force.  The  chamber  is  7  feet  by  9  feet  6  inches  and  13  feet 
deep,  with  foundations  and  walls  of  Portland  cement  concrete,  and 
contains  grooves  for  stop-planks  or  screens,  and  a  sluice  gate  for 
controlling  the  flow  of  wq.ter.  The  superstructure  was  built  by 
Norcross  Brothers,  at  a  cost  of  $1,552.  It  is  10  feet  4  inches 
square  on  the  outside,  with  exterior  walls  of  quarry-faced  Milford 
granite,  brownstone  trimmings  and  a  slated  roof.  The  interior  is 
lined  with  red  pressed  brick. 

In  order  to  increase  the  supply  into  the  pump-wells  at  the  high- 
service  station  at  Chestnut  Hill,  a  connection  36  inches  in  diameter 
has  been  made  between  the  screen-chamber  and  the  pump-well  of 
engine  No.  4.  The  castings  and  sluice  valve  for  this  work  were 
purchased  in  1900,  but  a  favorable  opportunity  for  setting  the  cast- 
ings and  valve  did  not  occur  until  1901.  The  work  of  cutting 
through  and  restoring  the  walls  of  the  screen-chamber  and  pump- 
well  and  placing  the  castings  and  sluice  gates  was  done  by  the  main- 
tenance force,  and  completed  at  the  end  of  the  year. 

For  the  purpose  of  indicating  and  recording  at  the  Chestnut  Hill 
high-service  pumping  station  the  elevation  of  the  water  in  the  Waban 
Hill  Reservoir,  a  Winslow  electric  sao-e  has  been  installed,  and  a 
5-conductor  lead-covered  cable,  7,650  feet  in  length,  laid  under 
ground  between  the  pumping  station  and  the  reservoir.  To  provide 
facilities  for  emptying  this  reservoir,  in  case  of  repairs,  without 
injury  to  private  property,  489  feet  of  8-inch  Akron  pipe  were  laid 
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in  Commonwealth  Avenue,  connecting  with  the  surface  drainage 
system  in  the  avenue,  and  150  feet  of  8-inch  iron  drain  pipe  were 
lowered  in  Ward  Street. 

At  Spot  Pond  the  planting  of  trees  and  shrubs  was  completed 
early  in  the  spring  by  the  maintenance  force,  under  the  supervision 
of  Olmsted  Brothers,  Landscape  Architects. 

The  maintenance  force  has  also  laid  near  Spot  Pond  200  feet  of 
8-inch  Akron  pipe,  for  the  purpose  of  draining  the  cellar  of  the 
stable  belonging  to  the  Metropolitan  Park  Department;  and  1,900 
feet  of  3-inch  tile  drain,  for  draining  the  land  near  the  junction  of 
Pond  and  South  streets  and  in  the  vicinity  of  the  southern  gate- 
house. 

The  boiler  room  of  the  Arlington  pumping  station  has  been  en- 
larged by  building  an  addition,  9  feet  by  15  feet,  on  the  north  side 
of  the  building,  making  room  for  a  reserve  boiler  which  was  pur- 
chased from  the  city  of  Chelsea.  The  boiler  is  72  inches  in  diame- 
ter, 9  feet  7  inches  long,  and  contains  350  2-inch  tubes,  6  feet  1  inch 
long.  The  addition  to  the  building  was  built  and  the  boiler  erected 
by  the  maintenance  force.  ^ 

Engineering. 
The  engineering  force  has  been  engaged  upon  the  preparation  of 
plans  and  contracts,  and  the  superintendence  of  the  construction  of 
the  Bear  Hill  Reservoir  and  of  the  pipe  lines  for  supplying  the  town 
of  Stoneham,  the  superintendence  of  the  construction  of  the  Forbes 
Hill  Reservoir  and  masonry  tower,  the  tunnel  between  Charlestown 
and  Chelsea,  and  work  at  the  Chestnut  Hill  and  Spot  Pond  pumping 
stations.  Surveys  and  investigations  have  been  made  of  several 
routes  for  pipe  lines  leading  from  the  terminus  of  the  Weston  Aque- 
duct into  the  Metropolitan  District,  and  detailed  plans  have  been 
made  of  two  of  these  routes  leading  to  Chestnut  Hill  Reservoir  and 
of  one  route  leading  to  the  present  48-inch  pipes  in  the  Brighton 
district.  Surveys  and  plans  have  also  been  made  of  several  routes 
for  a  pipe  line  between  the  present  terminus  of  the  48-inch  main 
near  College  Hill  in  Medford  and  Spot  Pond.  Estimates  have  been 
made  of  the  pipes,  special  castings  and  valves  required  for  these 
lines,  and  specifications  and  contracts  prepared  for  furnishing  the 
same.  Considerable  time  was  devoted  to  making  the  official  duty 
trials  of  the  Holly  engines   at  the  Chestnut  Hill  and  Spot  Pond 
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stations,  and  to  calculating  the  results.  Investigations  relating  to 
the  effect  of  electrolysis  on  the  water  pipes  in  the  District  have  been 
continued,  and  a  special  report  made  upon  the  subject.  Investiga- 
tions and  reports  have  also  been  made  upon  Spot  Pond  Brook,  upon 
the  value  of  the  property  taken  at  Spot  Pond  from  the  cities  of  Mai- 
den, Medford  and  Melrose,  upon  alleged  damage  to  private  property 
near  Spot  Pond  by  flooding  during  freshets,  upon  the  use  of  hand- 
hose  and  lawn  sprinklers  in  the  Metropolitan  District,  upon  the 
elevation  at  which  water  can  be  maintained  in  Mystic  Lake,  and 
upon  the  question  of  supplying  water  to  the  town  of  Braintree. 


OFFICE    FORCE. 

Alfred  D.  Flinn,  Principal  Office  Assistant,  John  N.  Ferguson,  Office  Assistant. 

Mr.  Flinn  has  continued  in  charge  of  the  designing  and  drafting 
force.  The  average  number  in  this  force  during  the  year  was  10. 
The  most  important  matters  upon  which  the  force  has  been  engaged 
were  the  Weston  Aqueduct  and  Reservoir,  the  Wachusett  Dam  and 
the  masonry  tower  to  enclose  the  Forbes  Hill  standpipe. 

Studies  for  the  Weston  Aqueduct  and  Reservoir  were  in  progress 
in  1900,  and  were  continued  during  1901.  Designs  for  the  greater 
part  of  the  work  were  matured  and  contract  plans  and  specifications 
were  prepared  for  the  letting  of  almost  all  of  the  aqueduct  and  the 
reservoir. 

The  designing  for  this  aqueduct  involved  an  unusual  amount  of 
detail  work.  On  account  of  the  different  grades  of  the  upper  and 
the  lower  portions,  the  aqueduct  is  of  different  dimensions.  Earth 
and  rock  tunnels  and  a  depression  of  the  aqueduct  under  the  New 
York,  New  Haven  &  Hartford  Railroad  at  the  Nobscot  station  re- 
quired special  designs.  There  were  also  42  culverts  and  about  14 
other  structures,  the  principal  of  which  are  the  outlet  chamber  near 
the  Sudbury  Dam,  the  head  chamber  of  the  aqueduct,  4  siphon 
chambers,  the  channel  chamber,  the  screen-chamber  and  the  ter- 
minal chamber.  Some  studies  relating  to  the  superstructures  for 
these  chambers  were  made  in  the  drafting  office,  and  foundation 
plans  and  other  information  were  prepared  for  the  architects,  Messrs. 
Shepley,  Rutan  &  Coolidge. 

The  Weston  Reservoir  and  open  channel,  with  the  dam  and  the 
system  of  drainage  for  diverting  from  the  reservoir  the  water  from 
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adjacent  lands,  required  much  designing.  As  already  stated,  Olm- 
sted Brothers  advised  with  regard  to  the  landscape  treatment  and 
the  disposal  of  the  material  excavated,  but  much  was  done  upon  this 
work  by  the  designing  and  drafting  force. 

A  considerable  part  of  the  work  of  preparing  the  plans  for  the 
taking  of  land  for  the  Weston  Aqueduct  and  Reservoir  was  done  in 
this  office,  and  a  large  map  was  drawn  to  show  the  location  of  the 
aqueduct. 

In  connection  with  the  Wachusett  Dam,  construction  drawings 
were  made  for  a  portion  of  the  pool  and  spillway  below  the  dam, 
and  for  the  castings  and  pipes  to  be  built  into  the  dam  and  the 
upper  and  lower  gate-chambers.  Construction  drawings  were  also 
begun  for  these  two  chambers,  and  at  various  times  additional  study 
was  devoted  to  the  power  plant  which  it  is  proposed  to  install  in  the 
lower  gate-chamber  and  power  house.  Sketches  and  other  informa- 
tion relating  to  the  design  of  the  superstructure  of  these  buildings 
have  been  furnished  to  Messrs.  Shepley,  Rutan  &  Coolidge. 

Contract  drawings  and  specifications  for  the  Forbes  Hill  tower 
were  prepared  on  the  basis  of  the  sketch  for  the  design  furnished 
by  Messrs.  Shepley,  Rutan  &  Coolidge  in  1900. 

The  preparation  of  the  card  index  of  the  drawings  mentioned  in 
the  last  report  was  continued  by  the  typewriters  from  the  Library 
Bureau,  and  completed  by  them  in  February ;  since  then  the  neces- 
sary card  writing  has  been  done  by  the  regular  employes. 

The  removal  of  the  offices  of  the  Board  and  of  the  Engineering 
Department  from  3  Mt.  Vernon  Street  to  1  Ashburton  Place,  and 
the  construction  of  a  fire-proof  vault  in  the  new  office  required  a 
gieneral  rearrangement  of  the  drawings,  which  involved  nmch  work, 
in  order  to  get  them  permanently  and  conveniently  filed ;  but  the 
results  are  satisfactory,  as  the  drawings  are  now  properly  filed  and 
indexed,  and  important  drawings  are  safely  protected  against  fire. 

The  following  is  a  summarization  of  the  matters  upon  which  the 
department  was  employed  :  — 

Weston  Aqueduct :  Preliminary  studies  and  investigations  ;  con- 
tract drawings  for  sections  2,  3,  4,  5,  6,  8,  10,  11,  12,  13,  14  and 
15,  including  chambers,  culverts  and  other  structures;  land  plans; 
detail  drawings  of  siphon  and  other  chambers,  culverts  and  other 
features;  studies  for  superstructures  of  head,  siphon,  channel, 
screen  and  terminal  chambers ;   studies  for  head  works,  Section  1 ; 
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contract  drawings  for  special  castings  and  pipes  for  Section  1  and 
the  siphon  chambers ;  studies  and  drawings  for  sections  7  and  9, 
inckiding  the  crossing  of  the  Sudbury  River ;  and  map  of  aqueduct 
location. 

Weston  Reservoir:  Preliminary  studies;  landscape  treatment; 
dam ;  drainage  around  reservoir ;  Ash  Street  relocation  and  bridge 
over  open  channel ;  and  contract  drawings  and  specitications. 

Wachusett  Dam :  Construction  drawings  for  pool  and  spillway ; 
construction  drawings  for  upper  and  lower  gate-chambers  (unfin- 
ished) ;  special  castings,  pipes  and  valves ;  power  plant ;  super- 
structure for  power  house  ;  and  automatic  registering  gate. 

Wachusett  Aqueduct :  Record  drawings  of  culverts,  highway 
bridges  and  Assabet  bridge. 

Wachusett  Reservoir  :  Miscellaneous  plans  for  hearings. 

Relocation  of  Central  Massachusetts  Railroad :  Studies  for  high- 
way bridges. 

Clinton  Sewerage  :  Record  drawings. 

Diversion  of  Water :  Drawings  for  Nashua  River  Paper  Com- 
pany's suit. 

Sudbury  Dam  :  Bronze  tablet  for  inside  of  gate-house. 

Improvement  of  Lake  Cochituate :  Snake  Brook  and  Pegan 
meadows. 

Chestnut  Hill  Reservoir :  Screen  closet  and  washing  apparatus 
for  effluent  gate-house  No.  2. 

Southern  High-service  Reservoir :  Forbes  Hill  masonry  tower. 

Distribution  Department,  Pipe  Lines :  Record  drawings  and 
diagrams  relating  to  electrolysis. 

Distribution  Department,  Miscellaneous :  Screens,  stop-planks, 
lifters  for  screens  and  stop-planks,  sluice  gates  and  floor  plates  for 
gate-houses  ;  tests  of  Holly  pumping  engines  (low  and  northern  high 
service)  ;  assembly  drawings  of  Holly  low-service  pumping  engines  ; 
coal  car  handling  apparatus  for  low-service  pumping  station  ;  re- 
arrangement of  machinery  in  West  Roxbury  pumping  station  ;  and 
record  drawings  of  pumping  stations. 

Miscellaneous  :  Diagrams  of  heights  and  conditions  of  reservoirs  ; 
drawings  and  tables  for  annual  report  of  1900 ;  and  indexing  and 
filing  drawings  and  calculation  books. 

In  all,  195  finished  drawings  were  made  during  the  year,  also 
many  studies,  sketches  and  computations. 
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Mr.  Ferguson  has  continued  in  charge  of  the  miscellaneous  work 
of  the  office,  such  as  receiving  applications  from  those  desiring  em- 
ployment, procuring  supplies,  making  blue-prints  and  filing  plans 
and  records  received  from  outside  offices.  He  has  furnished  much 
assistance  to  the  Conveyancing  Department  in  the  preparation  of 
land  plans,  has  made  many  investigations  and  computations,  and 
has  done  much  other  work  of  so  varied  a  character  that  it  cannot  be 
enumerated  in  a  report.  The  average  force  in  his  department  has 
numbered  8. 

Accidents. 

Seven  fatal  accidents  have  occurred  during  the  year,  3  at  the 
Wachusett  Reservoir,  2  at  the  quarry  which  furnishes  stone  for  the 
Wachusett  Dam  and  2  on  the  Weston  Aqueduct.' 

All  of  those  at  the  reservoir  occurred  in  connection  with  the 
operation  of  trains  ;  2  on  the  railway  used  by  Nawn  &  Brock  and  1 
on  the  railway  used  by  Long  &  Little. 

Of  the  2  accidents  which  occurred  at  the  quarry,  the  first  occurred 
where  a  laborer  slipped  and  fell  a  short  distance,  and  one  of  the 
weights  of  the  power  drill  with  which  he  was  working  fell  upon 
him,  fracturing  his  skull ;  the  second  occurred  when  a  laborer  was 
loosening  stone  from  one  of  the  walls  of  the  quarry  with  a  bar, 
which  fell  upon  him,  causing  almost  instant  death. 

The  first  accident  on  the  Weston  Aqueduct  occurred  on  Section  4, 
where  an  engineer  of  the  stone  crusher  was  fatally  injured  by  falling 
into  the  fly-wheel  when  it  was  in  motion  ;  the  second  accident  oc- 
curred on  Section  12,  where  a  mechanic  who  was  erecting  a  bin  for 
crushed  stone  was  killed  by  the  fall  of  one  of  the  supports. 

MAINTENANCE. 

The  additional  works  maintained  and  operated  in  1901  are  the 
Forbes  Hill  Reservoir,  in  Quincy,  and  the  new  pipe  line  to  Stone- 
ham. 

Organization  of  Maintenance  Force. 

At  the  beginning  of  1901  the  total  maintenance  force  employed 
directly  by  the  Board  was  151,  exclusive  of  such  of  the  engineers 
as  devoted  only  a  part  of  their  time  to  maintenance.  At  the  end 
of  the  year  the  force  had  increased  to  174.     From  time  to  time 
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during  the  year  there  has  been  an  additional  temporary  force  en- 
gaged on  special  work,  making  the  maximum  number,  including 
l)oth  the  permanent  and  temporary  force,  230. 

Rainfall  and  Yield. 

In  the  last  annual  report  reference  was  made  to  the  drought  of  the 
sunmier  of  1900,  and  the  statement  was  made  that  it  ended  with  the 
heavy  rain  of  November  24-27. 

Owing  to  the  unprecedentedly  low  rainfall  and  flow  of  the  streams 
from  January  1  to  March  10,  this  drought,  which  was  partly  b'roken 
in  November,  continued  until  March  10.  As  an  instance  of  the 
severity  of  the  drought  for  this  season  of  the  year,  the  average 
yield  for  the  month  of  February  on  the  Sudbury  watershed  was  but 
300,000  gallons  per  day  per  square  mile,  against  the  next  lowest 
record  in  twenty-seven  years  of  541,000  gallons,  and  an  average  for 
this  period  of  1,889,000  gallons. 

Immediately  following  this  drought  there  was  a  remarkably  large 
rainfall  in  March,  April  and  May,  amounting  to  22.40  inches  on  the 
Sudbury  watershed,  or  nearly  one-half  the  rainfall  for  an  average 
year,  and  a  very  large  flow  in  the  streams.  During  the  summer 
the  rainfall  was  abundant.  In  the  autumn  it  was  below  the  average, 
but  in  December  it  was  more  than  double  the  average.  Taking  the 
year  as  a  whole,  the  rainfall  was  about  20  per  cent,  above  the  aver- 
age, and  the  flow  from  the  Sudbury  river  watershed  was  24  per 
cent,  above  the  average. 

Additional  statistics  relating  to  rainfall  and  yield  of  watersheds 
may  be  found  in  Appendix  No.  3,  tables  1  to  10. 

Storage  Reservoirs. 
On  January  1  the  reservoirs  on  the  Sudbury  and  Cochituate 
watersheds  contained  8,839,100,000  gallons  of  water,  or  slightly 
more  than  one-half  their  total  capacity.  Owing  to  the  unusual  dry- 
ness of  the  season,  already  alluded  to,  the  reservoirs,  instead  of 
rising,  continued  to  lower  until  March  4,  when  they  contained 
7,075,700,000  gallons  of  water,  and  their  low  level  at  so  late  a  date 
gave  rise  to  apprehension  that  they  would  not  be  filled ;  but  the 
succeeding  heavy  rains,  beginning  March  10,  not  only  filled  the 
reservoirs  early  in  April,  but  furnished  a  large  surplus  to  be  wasted. 
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The  reservoirs  remained  full  until  the  latter  part  of  June,  when  the 
storage  decreased  gradually  to  November  24,  at  which  time  there 
were  10,767,500,000  gallons  of  stored  water  in  the  reservoirs. 
From  this  time  to  the  end  of  the  year  the  storage  increased. 

The  following  table  gives  the  quantity  of  water  in  the  storage 
reservoirs  at  the  beginning  of  each  month.  The  second  column 
gives  the  total  in  the  reservoirs  from  which  the  supply  is  usually 
taken,  the  third  column  the  storage  in  the  other  reservoirs,  and  the 
last  column  the  total  storage  in  all  storage  reservoirs. 


Quantity  of  Water  stored  at  the  Beginning  of  Each  Month. 

In  Sudbury 

Reservoir  and 

In  All  Other 

Total 
(Gallons). 

DATE. 

Framingham 

Storage  Reservoirs 

Reservoir  Ko.  3 

(Gallons). 

(Gallons). 

January  1,  1901 1        5,205,900,000 

3,633,200,000 

8,839,100,000 

February  ],  . 

4,662,100,000 

3,920,300,000 

8,582,400,000 

March  1, 

3,555,900.000 

3,654,200,000 

7,210,100,000 

April  1, 

7,638,600,000 

6,396,700,000 

14,035,300,000 

May  1,  . 

8,465,200,000 

7,544,000,000 

16.009.200,000 

June  1, . 

8,535,600,000 

7,603.200.000 

16,138,800,000 

July  1,  . 

8,278,500.000 

7,591,500,000 

15,870,000,000 

August  1,      . 

8,012.300.000 

7,314,900,000 

15,327,200,000 

September  1, 

7,766,900,000 

6,923,700,000 

14,690,600,000 

October  1,    . 

6.961,500,000 

6,460,900,000 

13,422,400,000 

November  1, 

6.163,800,000 

6,129,500,000 

12,293,.300,000 

December  1, 

5,337,200,000 

5,686,600,000 

11,023,800,000 

January  1, 1902 

7,127,200,000 

1 

6,712,900,000 

13,840,100,000 

Note.  —  The  storage  in  Dudley  Pond  is  included  in  this  table. 

Sudbury  Heservmr.  —  At  the  beginning  of  the  year  the  water  in 
Sudbury  Reservoir  stood  at  elevation  252.54,  which  is  6.46  feet 
below  the  crest  of  the  dam.  The  surface  fell  to  elevation  246.90  on 
March  4,  or  12.1  feet  below  the  crest  of  the  dam.  The  water  then 
began  to  rise,  and  reached  the  level  of  the  crest  on  April  3  and  the 
top  of  the  flash-boards  on  April  7.  The  surface  remained  near  high- 
water  level  until  June  23,  when  the  draft  on  the  reservoir  beo-innino; 
to  exceed  the  supply,  it  lowered  about  7.5  feet  to  elevation  252.32 
on  November  24.  The  water  then  began  to  rise,  and  reached  eleva- 
tion 257.35  at  the  end  of  the  year,  — 1.65  feet  below  the  crest  of 
the  dam. 

The  Marlborough  Brook  filter-beds,  at  the  head  of  one  branch  of 
the  Sudbury  Reservoir,  have  been  in  service  throughout  the  year. 
They  filtered  all  of  the  water  of  the  brook  except  for  short  periods 
of  less  than  a  day  each  on  eight  occasions  during  freshet  flows  in 
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March,  April,  May  and  December.  These  filter-beds  comprise  8.63 
acres  of  natural  and  5.36  acres  of  artificial  beds.  In  cleanins;  the 
former  it  has  been  customary,  until  the  present  year,  to  harrow  the 
surface  of  each  of  the  beds  after  drying,  leaving  the  dark-colored 
material  upon  the  beds.  During  the  year  this  fine  organic  deposit 
has  been  scraped  into  piles  and  removed  from  the  beds.  A  large 
quantity  of  small  stones  has  also  been  thrown  out  by  the  process  of 
harrowing,  and  has  been  used  for  riprapping  exposed  portions  of  the 
banks.  A  similar  method  is  pursued  upon  tlxe  artificial  beds,  Avhich, 
however,  have  a  surface  of  sand  free  from  stones. 

It  is  apparent  that  some  method  of  renewing  the  sand  surface 
from  time  to  time  must  be  adopted,  in  order  to  keep  the  depth  of 
the  filter-beds  intact,  and  the  best  method  of  accomplishing  this 
result  is  now  under  consideration.  A  large  amount  of  work  has 
been  done  in  the  way  of  repairing  and  improving  difi'erent  portions 
of  the  beds.  The  culvert  under  Walker  Street,  just  above  the  set- 
tling reservoir,  was  rebuilt  during  the  summer,  at  the  joint  expense 
of  the  city  of  Marlborough  and  the  Commonwealth.  Advantage 
was  taken  of  this  rebuilding  to  enlarge  the  culvert  by  adding  2  feet 
to  its  width. 

Analyses  have  been  made  monthly  by  the  State  Board  of  Health 
of  the  water  l^efore  and  after  passing  through  the  filter-beds,  and 
they  show  that  the  water  was  not  purified  by  filtration  to  as  satis- 
fiictory  an  extent  as  during  the  previous  year.  The  average  of  all 
the  examinations  made  during  the  year  is  as  follows  :  — 


[Parts  per  100,000.] 


Before 
Filtration. 

After 
Filtration 

0.33 

0.14 

16.34 

14.30 

5.01 

- 

0.1139 

0.0505 

0.0471 

0.0191 

2.15 

1.98 

0.2100 

0.2147 

0.0074 

0.0005 

0.62 

0.29 

5.6 

5.0 

Color  (platinum  standard), 
Total  residue  on  evaporation, 
Loss  on  ignition,  . 
Free  ammonia. 
Albuminoid  ammonia, 
Chlorine,       .... 
Nitrogen  as  nitrates,    . 
Nitrogen  as  nitrites,     . 
Oxygen  consumed. 
Hardness,      .... 
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A  number  of  improvements  have  been  made  around  Sudbury 
Reservoir,  principally  in  the  planting  of  hemlock  and  white  pine 
trees,  rebuilding  fences  and  grading  the  grounds  around  Sudbury 
Dam.  Portions  of  the  stable  have  been  rebuilt  and  the  cellar  con- 
creted and  drained. 

Framingham  Ret^ervoir  JSfo.  3,  which  derives  its  supply  almost 
wholly  from  Sudbury  Reservoir,  was  kept  practically  full  through- 
out the  year,  with  an  extreme  range  in  elevation  of  about  3  feet. 
From  early  in  April  until  the  middle  of  June,  during  which  time  the 
flash-boards  were  kept  in  position  on  the  dam,  the  water  was  kept 
as  high  as  possible ;  but  during  the  remainder  of  the  year  it  was 
kept  about  1  foot  below  the  crest,  to  prevent  a  waste  of  water  from 
the  effect  of  the  wind. 

In  May  a  troublesome  leak  on  the  line  of  the  old  48-inch  pipe 
connecting  Framingham  dams  Nos.  3  and  1  was  repaired.  It  was 
necessary  to  sheet  the  trench  and  to  use  a  steam  pump  to  keep  the 
excavation  free  from  water. 

Framingham  Reservoir  No.  2. — Beginning  February  18,  water 
was  drawn  in  considerable  quantities  from  this  source  for  the  supply 
of  the  Metropolitan  District,  lowering  the  water  in  the  reservoir 
until  March  9,  when  it  was  7.4  feet  below  high- water  mark.  The 
level  then  rose  rapidly.  Except  during  the  period  mentioned,  the 
reservoir  has  been  generally  full  throughout  the  year. 

Framingham  Reservoir  JSfo.  1  has  been  kept  practically  full 
throughout  the  year. 

Ashland  Reservoir. — Water  in  this  reservoir  was  about  11  feet 
below  high-water  mark  at  the  beginning  of  the  year.  It  rose 
gradually  to  about  7.2  feet  below  high- water  mark  on  March  11, 
after  which  the  water  rose  rapidly,  and  the  reservoir  remained  full 
to  the  end  of  the  year. 

HopMnton  Reservoir.  —  Water  in  this  reservoir  was  about  13  feet 
below  high-water  mark  at  the  beginning  of  the  year.  Its  level  rose 
about  2  feet  in  the  next  two  months.  During  the  month  of  March  it 
filled,  and  remained  practically  full  during  the  remainder  of  the  year. 

JWiifehall  Reservoir  was  about  3  feet  l^elow  high  water  at  the  be- 
ginning of  the  year,  but  by  April  24  it  had  filled,  and  so  remained 
until  November  7,  when  the  waste  gate  was  opened,  in  order  to 
lower  the  reservoir  in  anticipation  of  the  winter  and  spring  freshets. 
During  the  past  year  the  old  dredge  and  steamboat  at  Whitehall 
Reservoir  have  been  sold  and  removed. 
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Farm  Pond  has  been  kept  full  throughout  the  year.  An  addi- 
tional door  of  iron  has  been  Iniilt  in  the  principal  gate-house,  to 
give  access  to  the  aqueduct  embankment  which  passes  through  the 
pond. 

Lal'e  CocJiiluate  at  the  beginning  of  the  year  was  about  8  feet 
below  high-water  level,  and  remained  within  a  foot  of  this  level  until 
March  12,  when  it  began  to  rise  rapidly.  It  was  full  on  April  13, 
and  remained  practically  so  until  about  July  1.  After  this  the 
amount  turned  through  the  aqueduct  caused  it  to  lower  at  an  almost 
uniform  rate  to  a  level  about  7.5  feet  below  high  water,  on  Novem- 
ber 18.  The  water  then  began  to  rise,  and  at  the  end  of  the  year 
was  2.71  feet  below  high  water.  Water  was  wasted  at  the  outlet 
dam  almost  continuously  from  April  10  to  June  11,  and  for  two 
days  at  the  end  of  the  year. 

In  connection  with  the  work  of  improving  the  Snake  Brook 
Meadow,  already  described  under  the  head  of  "Construction,"  the 
flow  from  1.96  square  miles  of  the  Snake  Brook  watershed  was 
diverted  from  the  lake,  in  order  to  diminish  as  much  as  possible 
the  amount  of  water  to  be  pumped  in  connection  with  that  improve- 
ment. In  estimating  the  yield  of  the  w^atershed  allowance  has  been 
made  for  this  diversion,  and  also  for  the  amount  of  water  pumped 
from  the  Snake  Brook  Meadow  and  diverted  from  the  lake,  as 
already  described. 

From  January  2  to  January  22,  and  from  ]\Iarch  21  to  April  8, 
water  amounting  in  all  to  543,600,000  gallons  was  discharged  into 
the  lake  from  the  Sudbury  Aqueduct. 

No  water  has  been  drawn  from  Dudley  Pond  into  the  lake  during 
the  year.  On  January  1  the  pond  was  4.14  and  at  the  end  of  the 
year  2.17  feet  below  high  water,  the  highest  point  being  reached  on 
June  10,  when  the  surface  stood  1.42  feet  below  high  water. 

The  Pegan  Brook  filter-beds  in  Natick  have  been  in  use  for  278 
days  during  the  year.  All  of  the  brook  water  was  filtered,  except 
for  portions  of  three  days,  when  a  small  amount  of  water  overflowed 
the  settling  reservoir  and  passed  into  the  lake.  At  these  times, 
however,  freshets  too  large  for  the  pumps  to  handle  were  passing 
down  the  l)rook,  and  the  water  was  comparatively  pure.  The  total 
quantity  of  water  pumped  from  Pegan  Brook  during  the  year  was 
295,261,000  gallons  ;  the  total  amount  of  coal  consumed  was  304,414 
pounds,  —  making  970  gallons  of  water  pumped  per  pound  of  coal. 
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Sources  from  which  Water  has  been  taken. 
During  the  year  the  only  water  supplied  from  local  sources  was 
21,200,000  gallons  drawn  by  the  city  of  Medford  from  Wright's  Pond, 
and  193,400,000  gallons  supplied  by  the  Wakefield  Water  Company 
to  the  town  of  Stoneham,  before  it  received  water  from  the  Metro- 
politan Water  System  on  October  21,  making  in  all  an  average  of 
588,000  gallons  per  day  for  the  whole  year  from  local  sources.  All 
of  the  supply,  except  this  small  quantity,  was  furnished  by  the  Met- 
ropolitan Works,  which  furnished  an  average  of  100,904,000  gal- 
lons per  day.  An  average  of  64,299,000  gallons  per  day  was  drawn 
from  the  South  Branch  of  the  Nashua  River  through  the  Wachusett 
Aqueduct  into  the  Sudbury  Reservoir.  An  average  of  84,930,000 
gallons  per  day  was  drawn  through  the  Sudbury  Aqueduct  from 
Framingham  Reservoir  No.  3,  which  obtains  its  supply  mainly  from 
the  Sudbury  Reservoir.  An  average  of  5,398,000  gallons  per  day 
was  drawn  from  Framingham  reservoirs  Nos.  1  and  2,  which  receive 
all  of  the  water  supplied  by  the  main  Sudbury  River.  Of  the  water 
drawn  from  the  Framingham  reservoirs,  an  average  of  1,489,000 
gallons  per  day  was  turned  into  Lake  Cochituate.  An  average  of 
14,890,000  gallons  per  day  Avas  drawn  from  Lake  Cochituate. 

The  utmost  care  is  taken  to  draw  as  little  water  as  possible  from 
the  less  satisfactory  sources,  and  to  draw  the  water  only  at  such 
times  as  it  is  in  good  condition  ;  but  the  maintenance  of  the  supply 
with  the  existing  condition  of  the  works  and  the  large  consumption 
of  water  makes  it  necessary  to  draw  some  of  the  water  from  the  less 
desirable  sources. 

It  maj^  be  noticed  that  the  total  quantity  of  water  passing  into  the 
Metropolitan  District  through  the  aqueducts  is,  according  to  the 
figures  above  given,  somewhat  in  excess  of  the  amount  of  water 
supplied  from  the  Metropolitan  Works  to  the  District.  In  1901, 
for  the  first  time,  all  of  the  water  for  the  District  has  been  pumped, 
and  the  pump  measurement,  with  a  small  allowance  for  slip,  is  used 
in  determining  the  quantity.  The  quantities  flowing  through  the 
aqueducts  were  determined  by  less  exact  methods,  and  are  somewhat 
in  excess  of  the  actual  quantity,  but  sufficiently  accurate  for  indi- 
cating the  proportion  of  water  obtained  from  different  sources. 
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Aqueducts. 

The  Wachusett  Aqueduct  has  been  in  continuous  use  throughout 
the  year,  except  for  twenty-five  days,  —  April  4  to  15,  April  24  to 
29,  May  28  to  30,  December  15  to  21,  and  December  30  and  31,— 
when  the  water  was  quite  turbid  and  not  of  a  satisfactory  quality  to 
send  through  the  aqueduct.  During  the  time  that  there  was  no 
water  running  in  the  aqueduct,  early  in  April,  it  was  cleaned  inside 
for  its  entire  length.  The  average  daily  flow  for  the  whole  year  has 
been  64,248,000  gallons  per  day. 

Early  in  March  alterations  were  made  to  the  small  flume  and  to  the 
head  works  of  the  same  at  the  temporary  dam,  so  that  175,000,000 
gallons  of  water  per  day  could  be  sent  through  the  aqueduct ;  and 
this  flow  has  been  generally  maintained  when  there  was  suftioient 
water  of  good  quality  running  in  the  river.  Previous  to  the  altera- 
tions, it  was  possible  to  send  only  about  130,000,000  gallons  per  day 
through  the  aqueduct. 

From  January  1  to  March  11,  March  IG  to  March  21,  June  14  to 
October  14,  and  from  October  20  to  December  12,  substantially  all 
of  the  water  in  the  river  was  turned  through  the  aqueduct,  except 
that  which  the  provisions  of  the  Metropolitan  AVater  Act  require 
shall  be  permitted  to  flow  down  the  river,  and  a  further  quantity 
w^hich  Alters  into  the  excavation  for  the  main  dam  and  is  pumped 
into  the  river  below  the  dam. 

The  usual  work  of  maintenance  along  the  line  of  the  aqueduct 
has  been  performed,  and  the  aqueduct  and  its  appurtenances  are  in 
excellent  condition. 

The  Sudbury  Aqueduct  was  in  constant  service  during  the  year, 
except  on  the  few  occasions  when  it  was  necessarj'  to  empty  it  for 
cleaning.  The  total  flow  for  the  w^hole  year  averaged  90,328,000 
gallons  per  day,  which  is  4,461,000  gallons  more  than  the  daily 
amount  of  water  carried  by  the  aqueduct  last  year.  The  interior 
was  cleaned  from  Farm  Pond  gate-house  to  the  terminal  chamber  at 
Chestnut  Hill  Reservoir,  April  12,  18  and  25  and  May  2.  The 
siphon  pipes  were  cleaned  at  the  same  time.  The  interior  of  the 
aqueduct  was  covered  with  a  thick  coating  of  black  slime  for  its 
entire  length.  Sponge  in  small  quantities  was  found  in  the  Farm 
Pond  gate-house,  and  gradually  increased  in  quantity  to  the  Rock- 
land Street  tunnel,  where  the  bottom  was  entirely  covered,  as  were 
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also  the  sides  from  2  to  4  feet  in  height.  Badger  Hill  tunnel  was 
in  like  condition.  From  the  Badger  Hill  tunnel  to  the  Beacon  Street 
tunnel  sponge  was  found  in  varying  quantities,  but  in  the  Beacon 
Street  tunnel  no  sponge  was  found. 

The  stairway  at  Echo  Bridge  over  the  Charles  River  has  been 
completed  and  the  grounds  graded. 

During  the  year  the  city  of  Newton  laid  a  main  sewer  in  tunnel 
through  the  rock  on  each  side  of  the  Charles  River,  passing  beneath 
the  large  arch  at  Echo  Bridge  in  the  bed  of  the  river  in  two  siphon 
pipes.  A  large  amount  of  blasting  was  done  on  each  side  of  the 
bridge,  requiring  special  care  to  prevent  ill  eifects  on  the  masonry 
of  the  bridge.  Advantage  .was  taken  of  the  drawing  down  of  the 
water  in  the  Charles  River  at  this  time  to  examine  carefully  the  con- 
dition of  the  foundations  upon  which  the  abutment  of  the  large  arch 
of  Echo  Bridge  rests.  On  the  easterly  side  of  the  stream  the  ledge 
is  not  of  very  good  character,  and  a  retaining  wall  was  built  to  aid 
in  securing  its  stability. 

New  fencing  8,640  feet  in  length  has  been  built  along  the  line  of 
the  aqueduct,  and  10,912  feet  of  old  fence  have  been  repaired. 

The  interior  of  the  arches  at  Waban  Bridge  were  heated  with 
steam  during  the  winter  months,  which  prevented  the  formation  of 
ice  inside  the  bridge. 

As  the  aqueduct  is  run  much  of  the  time  to  its  full  capacity,  great 
care  has  to  be  taken  to  prevent  it  from  being  overcharged.  As 
additional  precautions  to  those  previously  provided,  a  recording 
float  gage  to  indicate  the  depth  of  the  water  in  the  aqueduct  has 
been  installed  at  the  South  Framingham  office,  and  a  telephone  has 
been  placed  in  the  gate-house  at  Framingham  Dam  No.  1.  The 
flows  in  the  aqueduct  have  been  checked  frequently  throughout  the 
year  by  current  meter  measurements. 

The  Oochituate  Aqueduct  was  in  use  about  three  hundred  and 
seven  days.  Advantage  was  taken  of  the  opportunity  between  May 
7  and  June  11,  when  the  aqueduct  was  not  in  use,  to  continue  the 
repairs  of  cracks  in  the  aqueduct  on  embankments.  Last  year  they 
had  been  completed  from  the  upper  end  of  the  aqueduct  to  and  in- 
cluding Seaver's  embankment,  easterly  from  the  Waban  station  in 
Newton.  All  of  the  cracks  easterly  from  this  point,  as  far  as  the 
Newton  Centre  waste  weir,  were  repaired,  also  the  cracks  in  the  top 
of  the  aqueduct  as  far  as  Homer  Avenue,  about  1,400  feet  easterly 
from  the  waste  weir. 
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The  interior  of  the  a(]ueduct  was  cleaned  for  its  whole  length  on 
May  9,  10  and  11.  The  brickwork  was  covered  with  a  black  slime 
for  its  entire  length,  and  sponge  was  found  in  large  quantities  from 
the  lake  to  Stevens'  Brook,  gradually  diminishing  from  this  point  to 
Chestnut  Hill  Reservoir. 

New  flap-gates  of  kyanized  lumber  were  placed  in  position  at  the 
outlet  pipe  chamber  on  the  two  30-inch  and  the  3G-inch  siphon  pipes. 
Quite  extensive  repairs  have  been  made  on  the  exterior  stone  work 
of  the  structures  connected  with  the  aqueduct. 

The  channel  of  Snake  Brook  was  cleaned  for  a  distance  of  2,400 
feet  near  the  village  of  Cochituate,  where  the  brook  passes  over  the 
line  of  the  aqueduct.  For  the  purpose  of  diverting  the  waters  of 
the  brook  from  the  lake,  a  dam  containing  a  plank  sluiceway  was 
built  across  the  aqueduct.  This  work  was  done  in  connection  with 
the  excavation  of  Snake  Brook  Meadow,  described  under  the  head 
of  "Construction." 

The  aqueduct  line  has  been  crossed  several  times  during  the  year 
by  small  culverts  and  water  pipes  and  telephone  conduits. 

PuMPixG  Stations. 

With  the  exception  of  102,980,000  gallons  of  water  drawn  by  the 
city  of  Boston  from  the  Brookline  Reservoir,  while  one  of  its  48- 
inch  pipe  lines  was  being  repaired,  all  of  the  water  supplied  by  the 
Metropolitan  Water  Works  during  the  year  has  been  pumped  at  the 
two  stations  at  Chestnut  Hill  Reservoir. 

The  supply  for  the  northern  high-service  district  is  again  pumped 
at  Spot  Pond  to  the  Fells  Reservoir,  and  the  supplies  for  the  southern 
extra  high-service  district  in  West  Roxbury  and  the  northern  extra 
high-service  district  in  Arlington  are  pumped  a  second  time  at  the 
small  stations  in  West  Roxbury  and  Arlington. 

On  account  of  the  unavoidable  discontinuance  —  mentioned  in  last 
year's  report  —  of  the  pipes  supplying  the  high-service  district  of 
Breed's  Island  in  East  Boston,  the  old  pumping  station  in  East  Bos- 
ton belonging  to  the  city  of  Boston  was  operated  by  the  Board  until 
June  20. 

The  present  daily  pumping  capacity  of  the  five  stations  operated 
by  the  Board  is  204,500,000  gallons,  and  the  force  employed  in 
these  stations  numbers  48. 

The  total  quantity  pumped  at  all  of  the  stations  during  the  year 
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was  40,018,920,000  gallons,  and  the  cost  of  operating  the  stations 
was  $100,650.94,  equivalent  to  $2.52  per  million  gallons  pumped. 
This  is  $0.82  per  million  gallons  less  than  for  the  preceding  year, 
due  to  the  large  increase  in  the  quantity  pumped  for  the  low  service, 
and  to  the  use  of  more  economical  machinery. 

The  saving  efiected  in  the  cost  of  pumping  by  the  discontinuance 
of  the  many  small  stations  which  were  operated  in  the  several  cities 
and  towns  previous  to  1898  and  by  pumping  the  supply  with  more 
economical  machinery  at  a  few  large  stations  is  illustrated  by  the 
following  statement :  — 


Cost  of 
Pumping. 


Million  Gallons 
Pumped. 


Cost 

per  Million 

Gallons  . 


1897, 
1901, 


$122,400  00 
100,650  94 


12,700 
40,019 


$9  64 
2  52 


Chestnut  Hill  High-service  Station. 

The  engines  at  this  station  have  pumped  the  supply  for  the  high- 
service  district  of  Boston,  also  the  entire  supply  of  the  city  of 
Quincy  and  the  towns  of  Watertown  and  Belmont.  Engines  Nos. 
1,  2  and  3  have  also  been  used  to  pump  a  small  portion  of  the  low- 
service  supply.  The  30,000,000-gallon  Allis  engine  pumped  80.6 
per  cent,  of  the  entire  quantity  pumped  at  the  station. 

The  following  are  the  statistics  relating  to  the  operations  at  this 
station  :  — 


Total  quantity  pumped  (million  gallons), 
Total  coal  used  (pounds). 
Gallons  pumped  per  pound  of  coal,     . 
Average  head  pumped  against  (feet). 

Cost  of  pumping :  — 

Labor,    • 

Fuel 

Repairs, 

Oil,  waste  and  packing. 

Small  supplies 


Total  for  station. 


Cost  per  million  gallons  pumped  to  reservoir, 
Cost  per  million  gallons  raised  1  toot  high, 


Low  Service. 


Engines 

Nos. 
1  and  2. 


204.51 

310,069 

1,077.18 

48.13 


$788  2' 

594  40 

485  00 

30  00 

48  92 


Engine 
No.  3. 


645.58 

482,009 

1,478.94 

67.77 


$945  92 

924  01 

442  00 

50  00 

65  22 


$1,946  59  $2,427  15 


$9  518       $3  760 
1981  055 


High  Service. 


Engines 

Nos. 
1  and  2. 


Engine 
No.  3. 


202.471  1,016.57 

499,756  953,488 

608.13  1,102.38 

124.33  125.25 


$630  61  $1,576  53 


958  03 

485  00 

30  00 

48  92 


$2,152  56 
$10  632 


1,82 
834  59 
100  00 
97  83 


$4,436  79 


$4  364 
035 


Engine 
No.  4. 


8,584.11 

6,346,061 

1,352.6" 

126.31 


$11,823  98 

12,lti5  ■ 

2,092  37 

557  37 

554  39 


$27,193  97 


$3  168 
025 


Totals. 


10,653.24 

8,591,383 

1,239.99 

121.13 


$15,765  31 

16,470  14 

4,338  96 

767  37 

815  28 


$38,157  06 


$3  582 
030 
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Coal  has  been  purchased  for  use  at  this  station  as  follows : 
3,981.25  gross  tons  bituminous  coal,  at  an  average  price  of  $4.45 
per  ton  ;  545.63  gross  tons  anthracite  coal  screenings,  at  an  average 
price  of  $2.25  per  ton. 

The  cost  per  million  gallons  raised  1  foot  high  was  $0.03,  which 
is  almost  exactly  the  same  as  the  cost  for  the  previous  year.  As 
the  quantity  pumped  at  this  station  was  about  33  per  cent,  less  than 
during  1900,  and  as  the  cost  of  coal  was  $0.57  per  ton  greater,  the 
result  is  a  satisfactory  one. 

At  the  beginning  of  the  3'ear  two  horizontal  tubular  boilers  were 
being  set  in  the  boiler  room,  replacing  two  boilers  installed  with  the 
Gaskill  engines  in  1885.  The  new  boilers  are  designed  to  carry  185 
pounds  of  steam  pressure,  so  that  they  can  be  used  in  connection 
with  any  of  the  engines  in  the  station.  The  boilers  were  placed,  the 
brick  setting  built  and  all  of  the  small  piping  done  by  the  regular 
maintenance  force.  The  steam  piping  connecting  with  other  boilers 
and  with  engines  Nos.  1  and  2  w^as  done  by  the  William  H.  Gallison 
Company,  at  a  cost  of  $1,365.71.  Magnesia  covering  was  applied 
to  the  piping  by  S.  C.  Nightingale  &  Childs,  at  a  cost  of  $210.  The 
work  was  completed  and  the  boilers  placed  in  service  on  March  23. 

A  new  toilet  room  with  slate  partitions  and  modern  fixtures  has 
been  built  in  the  basement,  and  connections  made  with  the  new  sewer 
built  in  1900.  This  work  was  done  by  James  Tucker  &  Sons,  at  a 
cost  of  $745. 

The  Belpaire  boiler  wiiich  w^as  added  to  the  plant  in  1894  has  for 
a  number  of  years  given  considerable  trouble  on  account  of  cracks 
in  the  side  furnace  plates,  arid  after  careful  consideration  it  has  been 
decided  to  replace  this  boiler  by  two  vertical  boilers  of  the  same 
design  as  those  in  use  at  the  low-service  and  Spot  Pond  stations. 
Plans  are  now  being  made,  and  the  boilers  will  be  built  during  the 
coming  year. 

The  exterior  woodwork  of  the  building  has  been  painted,  the 
interior  oak  finish  of  the  engine  room  varnished  and  the  floor  cleaned 
and  varnished.  In  order  to  strengthen  engine  No.  4,  the  Allis- 
Chalmers  Company  has  at  its  own  expense  placed  five  cast-steel 
supports  between  the  pump  chambers  and  the  under  side  of  the 
engine  bed-plates. 
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Chestnut  Hill  Low-service  Station. 

The  three  35,000,000-gallon  engines  at  this  station  have  pumped 
a  daily  average  for  the  entire  year  of  72,204,000  gallons,  or  71  per 
cent,  of  the  total  consumption  of  the  municipalities  supplied  by  the 
Metropolitan  Works.  They  have  continued  to  operate  very  satis- 
factorily, and  both  engines  and  boilers  are  now  in  good  condition. 

The  following  are  the  statistics  relating  to  operations  at  this 
station  :  — 


Total  quantity  pumped  (million  gallons), 
Total  coal  used  (pounds), 
Gallons  pumped  per  pound  of  coal, 
Average  head  pumped  against  (feet), 

Cost  of  pumping  :  — 
Labor, 
Fuel, 

Repairs,    . 

Oil,  waste  and  packing, 
Small  supplies, 

Total  for  station. 


Cost  per  million  gallons  pumped  to  reservoir 
Cost  per  million  gallons  raised  1  foot  high, 


Engines 
Nos.  5,  6  and  7. 

26,354.40 

8,528,670 

3,090.09 

48.37 

$20,319  34 

16,916  36 

432  41 

854  83 

1,065  03 


),587  97 

§1  502 
031 


Bituminous  coal  for  use  at  the  station  has  been  purchased  as  fol- 
lows :  — 


Loyal  Hanna  Coal  and  Coke  Company, . 
Loyal  Hanna  Coal  and  Coke  Company, . 
Loyal  Hanna  Coal  and  Coke  Company, . 


471.78  gross  tons,  at  $4.78  per  ton. 

977.26  gross  tons,  at  $4.29  per  ton. 

2,401.30  gross  tons,  at  $4.34  per  ton. 


Spot  Pond  Pumping  Station. 
At  this  station  engine  No.  8  was  operated  a  few  days  in  February  ; 
twelve  days  in  May,  while  arrangements  were  being  made  for  the 
official  trial  of  engine  No.  9,  and  from  September  10  to  October  11, 
while  engine  No.  9  was  being  painted.  With  these  exceptions  the 
new  Holly  engine  has  pumped  all  of  the  water  at  this  station.  As 
a  rule  it  is  operated  only  in  the  day  time. 
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The    following    are   the    statistics    relating   to  oi)erations  at  this 
station  :  — 


Engine 
No  8. 


Engine 
No.  9. 


Totals. 


Total  quantity  pumped  (million  gallons),    . 

Total  coal  used  (pounds) 

Gallons  pumped  per  pound  of  coal, 
Average  head  pumped  against  (feet),  . 

Cost  of  pumping :  — 

Labor, 

Fuel 

Repairs 

Oil,  waste  and  packing, 

Small  supplies, 

Total  for  station 

Cost  per  million  gallons  pumped  to  reeervoir, 
Cost  per  million  gallons  raised  1  foot  high, . 


351.89 

344,975 

1,020.04 

114.54 

$1,024  51 

678  99 

15  03 

54  74 

144  66 


$1,917  93 

$5  450 
048 


2,414.53 

2,076,021 

1,163.06 

119.50 


$6,564  43 

4,086  03 

15  03 

218  98 

578  66 


$11,463  13 

$4  748 
040 


2,766.42 

2,420,996 

1,142.68 

118.87 

$7,588  94 

4,765  02 

30  08 

273  72 

723  32 


$13,381  06 

$4  837 
041 


Coal  for  use  at  the  station  has  been  purchased  as  follows  :  — 

Locke  Coal  Company  (bituminous),  .        .     1,000.05  gross  tons,  at  S4.37  pev  ton. 
Locke  Coal  Company  (anthracite  screen- 
ings),         13.14      net  tons,  at  $2.00  per  ton. 


West  Roxbury  Pumping  Station. 
During  the  past  year  both  the  pumps  and  boilers  at  this  station 
have  been  replaced  by  others  of  larger  capacity.  The  two  new 
pumps  have  each  a  capacity  of  1,000,000  gallons  in  twenty-four 
hours,  and  are  of  the  compound  duplex  type,  built  by  the  Henry  R. 
Worthington  Company  of  New  York.  They  were  purchased  from 
the  city  of  Boston,  having  been  formerly  used  in  the  East  Boston 
pumping  station.  Two  new  boilers,  54  inches  in  diameter  and  9 
feet  high,  containing  184  2-inch  tubes,  Oiy-o  feet  long,  were  furnished 
by  E.  Hodge  &  Co.  of  East  Boston.  A  Wainwright  surface  con- 
denser, I614,  inches  in  diameter  and  7  feet  4  inches  long,  and  a  Snow 
single  air  pump,  4  inches  by  4%  inches  by  8  inches,  were  also  added 
to  the  plant.  The  old  pumps  and  boilers  were  i^moved  and  the  new 
plant  installed  without   interrupting   the    regular  operation  of  the 
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station,  the  work  being  all  done  by  the  regular  employes  of  the 
department.  The  boilers  were  delivered  June  10,  and  the  work 
w^as  completed  during  the  latter  part  of  July.  The  old  pumps  and 
boilers  belonging  to  the  city  of  Boston  were  returned  to  the  Boston 
Water  Department  yard. 

The  following  are  the  principal  items  of  cost  of  the  work  :  — 

Two  pumps, $400  00 

Two  boilers, 1,197  66 

Air  pump, 126  00 

Surface  condenser, 210  00 

Covering  boilers  and  piping, 93  78 

Teaming  pumps  and  boilers, 69  00 

Piping  and  valves 198  34 

Labor  taking  out  old  and  installing  new  pumps  and  boilers,          .        .  891  79 

Miscellaneous, 193  69 


Total, 13,370  26 

A  saving  of  between  30  and  40  per  cent,  of  the  coal  burned  has 
been  made  by  installing  the  new  pumps  and  boilers. 

In  November,  the  boilers,  engines  and  piping  were  painted,  the 
interior  woodwork  of  the  building  varnished  and  the  outside  wood- 
work painted. 

The  following  are  the  statistics  relating  to  operations  at  this 
station  :  — 

Daily  average  quantity  of  water  pumped  (gallons),  ....  334,000 

Daily  average  quantity  of  coal  consumed  (pounds),  ....  1,834 

Gallons  pumped  per  pound  of  coal, 182 

Average  lift  in  feet,       ..........  135 

Cost  of  pumping :  — 

Labor $2,850  60 

Fuel 1,961  00 

Repairs  and  small  supplies, 109  97 

Total  for  station, f  4,921  57 

Cost  per  million  gallons  pumped  to  reservoir, f  40  310 

Cost  per  million  gallons  raised  1  foot  high, 299 

Arlington  Pumping  Station. 
The  supply  for  the  high-service  district  of  the  town  of  Arlington 
is  pumped  at  this  station. 
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The  following   are    the  statistics  relating  to  operations  at    this 
station  :  — 


Pumps  operated  4,379  hours  45  minutes ;  average,  12  hour 
Daily  average  quantity  of  water  pumped  (gallons), 
Daily  average  quantity  of  coal  consumed  (pounds). 
Gallons  pumped  per  pound  of  coal. 
Average  lift  in  feet. 

Cost  of  pumping:  — 
Labor 


s  per  day 


Fuel,       .... 
Repairs  and  small  supplies, 


Total  for  station. 


Cost  per  million  gallons  pumped  to  standpipe, 
Cost  per  million  gallons  raised  1  foot  high. 


309,000 

1,746 

177 

278 

^2,077  22 

1,199  13 

144  68 


f3,421  03 

§30  340 
109 


The  quantity  pumped  was  1.7  per  cent,  greater  than  for  the  pre- 
vious year,  and  the  cost  per  million  gallons  pumped  to  the  standpipe 
was  very  nearly  the  same. 

East  Boston  Pumping  Station. 

The  supply  for  the  small  district  on  Breed's  Island  was  pumped 
at  the  East  Boston  station  belonging  to  the  city  of  Boston  from 
January  1  to  June  20,  when  the  work  of  relaying  pipes  in  Ben- 
nington Street  was  completed,  so  that  the  supply  could  he  taken  from 
the  Fells  Reservoir. 

The  cost  of  operating  this  station  was  $731.25. 


Consumption  of  Water. 
The  daily  average  quantity  of  water  consumed  in  the  cities  and 
towns  of  the  Metropolitan  Water  District  supplied  wholly  or  in  part 
by  the  Metropolitan  Water  Works  during  the  year  1901  was  101,- 
492,000  gallons,  equivalent  to  120  gallons  per  inhabitant  in  the 
district  supplied.  Of  the  above,  100,904,000  gallons  per  day  were 
supplied  by  the  Metropolitan  Water  Works  and  588,000  gallons 
per  day  from  local  sources.  The  increase  in  the  daily  average 
consumption  in  the  cities  and  towns  supplied  over  that  of  the  pre- 
vious year  was  6,742,000  gallons,  or  7.1  per  cent.  During  the 
summer  months  the  consumption  was  but  little  greater  than  for  the 
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corresponding  months  of  the  previous  year,  due  in  great  measure 
to  the  large  amount  of  rainfall.  During  the  months  of  January, 
February  and  December,  however,  the  consumption  averaged  15,- 
000,000  gallons  per  day  more  than  during  the  corresponding  months 
of  the  year  1900.  This  was  due  in  great  measure  to  the  colder 
weather  during  these  months  in  1901. 

The  consumption  and  percentage  of  increase  over  the  previous 
year  in  the  several  districts  was  as  follows  :  — 


Gallons      Percentage 
per  Day.     of  Increase. 


Southern  low-service  district,  embracing  the  low-service  district  of  Boston, 
with  the  exception  of  Charleetown  and  East  Boston 

Northern  low-service  district,  embracing  the  low-service  districts  of  Somer- 
vUle,  Chelsea,  Maiden,  Medford,  Everett,  Arlington,  Charlestown  and  East 
Boston, 

Southern  high-service  district,  embracing  the  high-service  district  of  Boston, 
Quincy,  Watertown  and  Belmont, 

Northern  high-service  district,  embracing  Melrose,  Revere,  Wlnthrop, 
Swampscott,  Nahant  and  Stoneham,  and  the  high-service  districts  of  Somer- 
ville,  Chelsea,  Maiden,  Medford,  Everett  and  East  Boston,     .... 

Southern  extra  high-service  district,  embracing  the  highest  portions  of  West 
Roxbury, 

Northern  extra  high  service  district,  embracing  the  highest  portions  of 
Arlington, 


39.754,000 

26,501,000 
26,496,000 

8,098,000 
334,000 
309,000 


2.2 

n.4 

10.3 

18.0 

—6.0 

1.3 


The  percentages  of  increase  given  above  do  not  in  all  cases  accu- 
rately represent  the  increase  in  the  per  capita  consumption,  because 
changes  were  made  in  the  boundaries  of  the  districts.  In  May, 
1900,  portions  of  Roxbury  and  West  Roxbury  were  changed  from 
low  to  high  service.  This  atFects  slightly  the  percentages  of  increase 
mven  for  the  southern  low  and  southern  high  services.  The  water 
used  in  Stoneham  during  1901  is  included  in  the  consumption  of  the 
northern  high-service  district,  but  it  was  not  included  for  the  year 
1900.  If  the  consumption  of  Stoneham  is  included  in  that  of  the 
northern  high-service  district  in  1900,  the  percentage  of  increase 
would  be  9.3,  instead  of  18.  The  decrease  in  the  consumption  in 
the  southern  extra  high-service  district  was  due  in  part  to  the  trans- 
fer of  a  number  of  water  takers  to  a  lower  service,  and  in  part  to  a 
too  small  allowance  for  slip  in  the  pumps  for  the  year  1900. 

Detailed  statistics  of  the  consumption  of  water  may  be  found  in 
Appendix  No.  3,  tables  20  to  26, 
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Quality  of  the  Water. 

Samples  of  water  were  collected  every  two  months  from  eiirht 
points,  monthly  from  eight  points  and  weekly  from  three  pohits 
upon  the  works,  and  sent  to  the  State  Board  of  Health  for  analysis 
and  examination.  Samples  of  water  were  also  collected  each  week 
from  many  points  upon  the  works,  and  examined  microscopically 
and  for  color,  odor,  taste  and  turbidity  by  the  biological  force  of 
the  Metropolitan  Water  and  Sewerage  Board. 

The  quality  of  the  water  furnished  was  about  the  same  as  that 
of  the  previous  year.  The  average  color  was  exactly  the  same. 
As  far  as  shown  by  the  chemical  examinations  by  the  State  Board 
of  Health,  the  tap  water  of  the  main  portion  of  the  Metropolitan 
supply  was  not  quite  as  good,  while  as  far  as  concerns  freedom  from 
microscopical  organisms,  shown  by  the  examinations  under  the  direc- 
tion of  the  Metropolitan  Water  and  Sewerage  Board,  the  water  was 
better.  The  mineral  constituents  and  hardness  of  the  water  were 
considerably  in  excess  of  the  previous  year,  but  this  excess  has 
much  less  significance  than  if  it  occurred  in  the  organic  matter. 

Although  a  larger  supply  was  furnished  to  the  Metropolitan  Dis- 
trict, due  to  increased  consumption,  a  smaller  proportion  of  water 
was  drawn  from  Framingham  Reservoir  No.  2  and  Lake  Cochituate, 
which  are  generally  less  satisfactory  sources, than  Framingham  Res- 
ervoir No.  3  and  Sudbury  Reservoir,  from  which  the  main  supply 
was  taken.  The  latter  receive  the  greater  part  of  their  water  from 
the  Nashua  River,  and  other  things  being  equal,  the  quality  of  the 
water  in  the  main  part  of  the  distribution  system  should  have  been 
better  than  that  for  the  previous  year. 

The  amount  and  distribution  of  the  rainfall,  however,  were  such 
that  the  quality  of  the  water  flowing  in  the  streams  was  not  quite  so 
good  during  1901  as  in  1900.  In  the  year  1900,  owing  to  the 
drought,  the  flow  in  the  main  channel  of  the  Sudbury  River  was 
very  small,  and  consequently  it  was  feasible  to  run  the  stored  water 
from  the  Ashland  and  Hopkinton  reservoirs  into  Framingham  Res- 
ervoir No.  2  with  only  a  small  admixture  with  the  less  satisfactory 
river  water.  In  this  way  a  water  of  satisfactory  quality  was  sup- 
plied to  and  drawn  from  Framingham  Reservoir  No.  2  until  the 
latter  part  of  February,  1901,  but  after  the  heavy  rains  began,  in 
March,  and  during  the  remainder  of  the  year,  the  flow  in  the  river 
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was  so  large  that  the  stored  water  from  the  upper  reservoirs  could 
not  be  turned  into  Framingham  Reservoir  No.  2  except  with  a  large 
admixture  of  river  water,  which  was  not  of  satisfactory  quality,  con- 
sequently no  water  was  drawn  from  these  reservoirs  during  the  year. 
During  the  past  year,  also,  the  waters  supplied  to  the  Sudbury 
Reservoir  and  to  Framingham  Reservoir  No.  3  from  the  Sudbury 
River  watershed,  and  also  the  water  supplied  to  Lake  Cochituate 
from  the  Cochituate  watershed,  were  not  of  as  good  quality  as  dur- 
ing the  previous  year. 

The  following  table  gives  a  comparison  of  the  average  results  of 
examinations  of  Boston  tap  water  made  for  the  years  1897,  1898, 
1899, 1900  and  1901.  The  additional  supply  from  the  South  Branch 
of  the  Nashua  River  first  reached  the  Metropolitan  District  about 
May  1,  1898. 


1897. 

1898. 

1899. 

1900. 

1901. 

state  Board  of  Health  Examinations. 

Color  (Nessler  standard), 

0.65 

0.41 

0.23 

0.24 

0.24 

4.82 

4.19 
1.60 

3.70 
1.30 

3.80 
1.20 

4.43 

Lobs  on  ignition, 

1.84 

1.64 

0.0009 

0.0008 
0.0152 

0.0006 
0.0136 

0.0012 
0.0157 

0.0013 

total 

Albuminoid  ammonia,-^  dissolved,  .... 
suspended, 

0.0193 

0.0158 

0.0177 

0.0136 

0.0122 

0.0138 

0.0143 

0.0016 

0.0016 

0.0014 

0.0019 

0.0015 

Chlorine 

0.40 

0.29 
0.0097 

0.24 
0.0137 

0.25 
0.0076 

0.30 

Nitrogen  as  nitrates 

0.0137 

0.0173 

Nitrogen  as  nitrites, 

0.0001 

0.0001 

0.0001 

0.0001 

0.0001 

Oxygen  consumed, 

0.64 

0.44 

0.35 

0.38 

0.42 

1.6 

1.4 

1.1 

1.3 

1.7 

Metropolitan  Water  and   Sewerage  Board  Ex- 
aminations. 

Color  (platinum  standard) 

0.59 

0.40 

0.32 

0.34 

0.34 

Total  organisms, 

351 

230 

192 

468 

243 

Amorphous  matter 

177 

131 

201 

97 

38 

Bacteria, 

105 

96 

117 

181 

162 

Note.  — Chemical  analyses  are  in  parts  per  100,000,  organisms  and  amorphous  matter  in  standard 
units  per  cubic  centimeter,  and  bacteria  in  number  per  cubic  centimeter.  The  standard  unit  has  an  area 
of  400  square  microns,  and  by  its  use  the  number  of  diatomaceae  are  decreased,  and  the  number  of 
chlorophyceaB  and  cyanophyceae  are  very  much  increased,  as  compared  with  the  number  of  organisms. 

The  filling  of  Spot  Pond  from  the  Sudbury  and  Cochituate  sources, 
referred  to  in  the  last  report,  had  been  interrupted  in  December, 
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1900,  ))y  drought,  but  was  resumed  in  the  spring  of  1901,  and  on 
April  9  the  pond  was  entirely  full.  From  April  9  until  the  begin- 
ning of  the  summer  the  water  in  Spot  Pond  contained  a  consider- 
able numl)er  of  microscopical  organisms,  but  it  improved  rapidlv 
during  the  summer,  and  under  the  influence  of  storage  it  became 
the  best  water  in  the  Metropolitan  s^'stem.  The  color  was  reduced 
to  .08  on  the  platinum  scale,  which  was  about  one-third  of  the  color 
of  the  main  supply  at  the  same  time,  and  the  organisms  were  few  in 
numlier.  The  water  was  accordingly  used  as  far  as  practicable,  but 
in  the  autumn  the  microscopical  organisms  increased  to  such  a  de- 
gree as  to  give  a  slightly  unpleasant  taste  and  odor  to  the  water, 
and  on  December  12  the  pond  was  shut  ofl"  from  the  supply. 

Appendix  No.  3,  tables  27  to  35,  gives  the  detailed  results  of 
chemical,  microscopical  and  bacterial  examinations  of  water  from 
various  parts  of  the  Metropolitan  Water  Works. 

Biological  Laboratory. 

On  December  24  Mr.  Horatio  N.  Parker,  chief  biologist,  resiirned 
to  accept  a  position  in  New  Jersey,  his  resignation  to  take  eftect 
January  1,  1902. 

During  the  year  2,954  microscopical  and  1,249  bacterial  exami- 
nations of  water  were  made  at  the  laboratory  of  the  Metropolitan 
Water  and  Sewerage  Board,  at  No.  1  Ashburton  Place,  Boston. 
Of  the  microscopical  examinations,  2,121  were  of  the  regular  Aveekly 
samples  and  473  were  made  in  connection  with  special  examinations. 
During  the  whole  of  the  past  year  and  during  the  last  three  months 
of  the  preceding  year,  in  addition  to  the  usual  observations,  the 
odors  of  the  water,  cold  and  hot,  Avere  observed  and  classitied  with 
reference  to  strength  and  character.  Their  strength  is  indicated  by 
a  series  of  numbers  ranging  from  0  to  5,  or  from  no  odor  to  a  very 
strong  odor.  The  character  of  the  odor  is  classified  under  16  dif- 
ferent heads. 

The  turbidity  of  the  water  was  also  measured  by  comparing  the 
samples  with  a  standard  consisting  of  diatomaceous  earth  suspended 
in  water  in  wdiich  a  turbidity  of  1  is  represented  by  1  part  of  diato- 
maceous earth  in   1,000,000  parts  by  weight  of  distilled  water. 

Some  advance  has  been  made  every  year  in  the  way  of  refinement 
of  methods  used  in  the  laboratory.  Information  promptly  obtained 
and  reported,  relative  to  the  character  of  the  water  and  the  organic 
growths  which  it  contains,  is  of  sreat  value  in  the  management  of 
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the  works,  as  it  furnishes  a  guide  for  making  changes  in  the  method 
of  drawing  water  so  as  to  obtain  the  best  results. 

The  principal  results  of  the  work  done  by  the  biological  force  are 
given  in  Appendix  No.  3.  Ta])le  No.  34  gives  the  results  of  the 
microscopical  examinations,  Table  No.  35  the  bacterial  examina- 
tions. Table  No.  36  the  turbidity,  Table  No.  37  the  colors  of  the 
water,  and  tables  Nos.  38  and  39  the  temperatures  of  the  water  and 
of  the  air. 

Sanitary  Inspection. 

The  sanitary  inspection  of  the  Sudbury,  Cochituate  and  Wachu- 
sett  watersheds  has  been  continued  during  the  year  under  the  direc- 
tion of  William  W.  Locke, 'C.E.,  sanitary  inspector.  The  greater 
part  of  the  inspection  has  been  done  upon  the  Sudbury  and  Cochit- 
uate watersheds,  where  there  is  a  large  population,  but  a  much 
larger  amount  of  work  than  heretofore  has  been  done  on  the  Wachu- 
sett  watershed,  and  the  results  obtained  continue  to  be  very  satis- 
factory. 

A  summary  of  the  work  done  in  1901  upon  the  Sudbury  and 
Cochituate  watersheds  is  given  in  the  accompanying  tables.  The 
first  tal)le  shows  the  number  of  premises  inspected,  the  classification 
of  cases  inspected  and  the  condition  of  the  jn-emises  at  the  end  of 
the  year.  The  headings  of  this  table  explain  themselves,  except  in 
a  few  instances;  under  the  heading  "  Suspected  "  are  included  all 
cases  where  positive  information  could  not  be  obtained,  and  where 
it  is  suspected  that  there  may  be  some  objectionable  drainage  ;  under 
the  heading  "Premises  Vacant"  are  incUided  all  cases  which  at 
present  furnish  no  objectionable  drainage,  but  which  might  furnish 
such  drainage  if  the  premises  were  occupied ;  under  the  heading 
"  Unsatisfactory"  are  included  all  cases  where  there  may  be,  under 
the  most  unfavorable  conditions,  wash  from  privies  or  direct  sink 
drainage,  all  suspected  cases  and  all  cases  of  manufacturing  wastes 
entering  feeders,  even  though  there  may  be  some  attempt  at  previous 
purification. 

The  second  table  shows  the  improvements  eflfected  in  1901.  No 
cases  are  entered  as  remedied  unless  complete  sewer  connections 
have  been  made  or  all  probability  of  future  contamination  has  been 
removed,  and  no  cases  are  entered  as  partly  remedied  except  where 
positive  improvement  in  the  sanitary  condition  has  been  effected. 
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Summary  of  Sanitary  Inspections  in  1901. 
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CLAasiPicATioN  OP  Cases  inspected. 

AT  K 

>4D  OP 

a 

Year. 

5*    . 

u> 

>. 

>. 

M 

^ 

>> 

.:>)  So  1   <D 

DISTRICT. 

u  u 

as 

•o 

§.2 
£  a 

T  » 

a 

15 

OS 

5 

o 

3 

a 

a    . 

II 
3  a 

a> 

1 

o 

1 

a 

1 

iz; 

o 

O 

p 
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Sudbury  Watershed. 

Farm  Pond 

3 

1 

- 

- 

- 

- 

1 

1 

- 

- 

3 

- 

Praminefham  Reservoir  No.  3, 

7 

5 

1 

_ 

_ 

- 

1 

2 

_ 

1 

7 

_ 

Stony  Brook, 

53 

31 

- 

_ 

- 

2 

5 

7 

1 

8 

48 

5 

Angle  Brook, 

391 

200 

7 

- 

3 

9 

68 

28 

5 

35 

345 

46 

Framinghani  reservoirs  Nos.  1  and 

2  and  Cold  Spring  Brook,    . 

26 

19 

_ 

- 

_ 

_ 

5 

2 

_ 

2 

24 

2 

Eastern  Sudbury 

36 

17 

1 

- 

- 

- 

12 

1 

- 

10 

32 

4 

Indian  Brook, 

48 

25 

- 

- 

- 

- 

16 

3 

- 

3 

36 

12 

Western  Sudbury,  .... 

22 

12 

1 

- 

- 

- 

8 

2 

1 

2 

18 

4 

Whitehall  lieservoir, 

7 

3 

- 

1 

- 

1 

1 

3 

- 

- 

5 

2 

Cedar  Swamp,          .... 

56 

27 

1 

- 

- 

- 

8 

- 

1 

2 

50 

6 

'  Cochituate  Watershed. 

Snake  Brook 

38 

17 

3 

- 

1 

- 

12 

4 

- 

3 

31 

7 

Pegan  Brook, 

169 

65 

1 

- 

2 

- 

10 

11 

3 

4 

155 

14 

Course  Brook, 

6 

3 

- 

- 

- 

- 

2 

- 

- 

- 

4 

2 

Beaver  Dam  Brook, 

119 

60 

1 

- 

1 

4 

18 

7 

7 

4 

100 

19 

Totals 

981 

485 

16 

1 

7 

16 

167 

71 

18 

74 

858 

123 

*  Not  including  a  large  number  of  premises  which  were  found  on  examination  to  be  in  a  satisfactory 
sanitary  condition,  and  likely  to  remain  so.    On  some  premises  there  are  two  or  more  cases. 

Sanitary  Im,provements  effected  on  the   Sudbury  and   Cochituate  Watersheds  in 

1901. 


DISTRICT. 


Remedied  by 

Sewer 
Connections. 


Otherwise 
remedied. 


Partly 
remedied. 


Cesspools 
abandoned 

on  Account  of 
Sewer 

Connections. 


Sudbury  Watershed. 

Farm  Pond, 

Framinghara  Reservoir  No.  3,         .        .        . 

Stony  Brook, 

Angle  Brook, 

Framinghara   reservoirs  Nos.  1  and   2    and 

Cold  Spring  Brook 

Eastern  Sudbury, 

Indian  Brook 

Western  Sudbury 

Whitehall  Reservoir 

Oedar  Swamp, 

Cochituate  Watershed. 

Snake  Brook 

Pegan  Brook 

Course  Brook 

Beaver  Dam  Brook 

Totals, 


44 
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In  towns  containing  sewers,  the  making  of  sewer  connections  has 
been  pushed  through  the  agency  of  the  local  boards  of  health,  with 
satisfactory  results. 

In  Natick  73  old  houses  have  been  completely  plumbed  and  con- 
nected with  the  public  sewers,  —  about  the  same  number  as  during 
each  of  the  past  two  years.  The  area  of  the  sewered  districts  is 
being  increased  each  year  by  the  building  of  new  sewers. 

In  Marlborough  there  has  been  a  falling  off  in  the  number  of 
sewer  connections,  as  compared  with  the  previous  year,  44  houses 
having  been  completely  plumbed  and  connected  with  the  sewers  the 
past  year,  against  58  the  previous  year. 

In  South  Framingham  28  houses  have  been  completely  plumbed 
and  connected  during  the  past  year,  as  compared  with  14  during 
the  previous  year.  The  new  low-level  sewer  along  Beaver  Dam 
Brook  has  been  completed  only  from  the  sewerage  pumping  station 
to  Irving  Street,  and  until  this  sewer  is  extended  it  will  not  be 
available  for  any  large  part  of  the  district  which  it  is  intended  to 
serve.  Only  3  houses  have  been  connected  with  the  sewer  up  to 
the  present  time. 

In  Westborough  17  sewer  connections  have  been  made,  against 
12  the  previous  year. 

The  sanitary  inspection  of  the  Wachusett  watershed,  which  is 
connected  with  both  the  construction  and  maintenance  of  the  Avork, 
has  been  reported  upon  under  the  head  of  "Construction." 

Drainage  of  Swajips. 

No  additional  ditches  for  the  drainage  of  swamps  have  been  con- 
structed during  1901.  The  ditches  previously  constructed  by  the 
Dam  and  Aqueduct  Department  on  the  Wachusett  watershed  and 
on  the  part  of  the  Sudbury  watershed  tributary  to  the  open  channel 
have  been  maintained  by  the  maintenance  force  of  the  Dam  and 
Aqueduct  Department.  It  has  required  most  of  the  time  of  two 
men  to  take  care  of  the  15.55  miles  of  ditches  on  the  Sudbury 
watershed. 

Observations  of  the  color  of  water  from  Crane  Swamp  and  from 
the  swamp  southwest  of  Marlborough  Junction  before  and  after 
draining  were  given  in  the  last  annual  report.  The  average  colors 
of  the  waters  issuing  from  these  swamps  in  1900  were,  respectively, 
.82  and  .47  ;  for  the  year  1901  the  average  colors  w^ere,  respectively. 
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1.04  and  .6(^.  The  higher  colors  in  1901  are  due  to  the  larger 
amount  of  rainfall  in  the  warmer  part  of  the  year.  The  colors  in 
1901  were  a  little  less  than  one-half  the  colors  in  1894-95,  before 
the  swamps  w^ere  drained. 

The  ditches  built  by  the  Sudbury  Department  were  finished  so 
late  in  the  season  of  1900  that  no  opportunity  was  afforded  for  pro- 
tecting the  sides  of  the  ditches  above  the  paving  by  seeding  or  sod- 
ding, and  a  considerable  amount  of  damage  was  done  by  the  frost 
and  the  heavy  flows  of  water  in  the  spring.  The  wooden  bottoms 
of  the  ditches  were  not  disturbed,  but  much  damage  was  done  to  the 
paving  and  earth  work  at  the  sides.  In  the  summer,  extensive 
repairs  were  made.  In  some  places  the  work  could  be  done  rapidly 
by  ramming  the  paving  back  into  place  and  sodding  the  Ijanks,  but 
in  other  places  much  more  Avork  was  required. 

Distributing  Reservoirs. 

The  distributing  reservoirs  maintained  by  the  Board  are  the  Chest- 
nut Hill  Reservoir,  Waban  Hill  Reservoir  and  Forbes  Hill  Reservoir 
and  standpipe,  of  the  southern  high-service  system ;  Spot  Pond  and 
the  Mystic  Distributing  Reservoir  near  Tufts  College,  of  the  low- 
service  system ;  the  Fells  Reservoir,  of  the  northern  high-service 
system ;  and  the  Arlington  standpipe,  of  the  northern  extra  high- 
service  system. 

Chestnut  Hill  Resen'oir. 

A  much-needed  improvement  has  been  made  to  the  surface  water 
drains  in  the  vicinity  of  the  intermediate  gate-house.  The  old  pipes 
were  not  large  enough  to  carry  the  heaviest  rainfalls,  and  nearly 
600  feet  of  drain  pipe  from  6  inches  to  12  inches  in  diameter  were 
laid,  5  catch-basins  remodelled  or  rebuilt,  and  a  new  catch-basin  and 
a  new  man-hole  built.  The  drain  can  now  take  care  of  a  rainfall  of 
2  inches  per  hour. 

A  large  amount  of  surfacing  of  the  driveways  around  the  new 
low-service  pumping  station  was  done  early  in  the  year  by  the  force 
in  charge  of  the  reservoir.  Extensive  repairs  have  been  made 
upon  the  window  frames  and  roofs  of  several  of  the  gate-houses, 
and  the  usual  care  has  been  bestowed  upon  the  maintenance  of  the 
reservoir  and  surroundino;  ijrounds. 
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Waban  Hill  Resei'voir. 

The  slope  paving  on  two  sides  of  this  reservoir,  which  had  set- 
tled so  as  to  be  unsightly  in  appearance,  has  been  relaid  for  from  10 
to  20  feet  down  from  the  top  of  the  slope,  and  the  masonry  of  the 
gate-house  and  entrance  steps  repointed.  A  considerable  portion 
of  the  reservoir  embankments  was  reseeded.  The  reservoir  was 
kept  full  of  water,  but  shut  off"  from  the  system  for  the  greater  part 
of  the  year, 

Forbes  Hill  Reservoir  and  Standinpe. 

The  reservoir  was  placed  in  service  on  September  23,  1901  ;  the 
stand-pipe  has  been  in  use  during  the  whole  year,  and  is  in  good 
condition. 

Spot  Pond. 

On  January  1,  1901,  the  elevation  of  the  surface  of  the  water  in 
the  pond  was  159.47  feet  above  Boston  city  base,  or  3.53  feet  below 
high-water  mark.  It  was  kept  near  this  level  until  early  in  the 
month  of  March,  when  water  was  pumped  into  the  pond ;  and  on 
April  9  the  surface  reached  elevation  163,  or  high- water  mark. 
The  pond  was  kept  full  until  the  middle  of  September,  when  it  was 
lowered  about  2  feet,  in  order  to  facilitate  the  work  of  pipe  laying 
in  Pond  Street.  About  October  13  it  was  again  raised,  reaching 
elevation  163  on  November  12.  Early  in  December  the  water  in 
the  pond  acquired  an  objectionable  taste  and  odor,  from  the  presence 
of  microscopic  organisms,  and  since  December  12  no  water  has  been 
drawn  from  the  pond  for  supplying  the  district.  Some  repairs  have 
been  made  to  the  riprap  and  gravel  beaches  on  the  shore  of  the  pond, 
the  trees  have  been  cared  for,  drains  cleaned,  and  nine  tons  of 
straw  harvested  for  the  use  of  the  department. 

Mystic  Reservoir. 
The  embankments  were  fertilized  in  the   spring.     Screens  have 
been  placed  in  what  was  formerly  the  inlet  to  the  reservoir,  as  the 
supply  for  Arlington  is  at  times   drawn  from  the  reservoir  at  this 
point. 

Fells  Reservoir. 
This  reservoir  has  been  in  constant  use,  and  has   been  kept  near 
,       high-water  mark,  with  the  exception  of  periods  of  about  two  weeks 
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in  the  latter  part  of  the  month  of  April,  while  the  reservoir  was 
being  cleaned,  and  three  weeks  following  May  22,  when  arrange- 
ments for  measuring  over  a  weir  the  quantity  of  water  })uniped 
necessitated  lowering  the  height  of  the  water.  Between  April  16 
and  May  1  both  basins  of  the  reservoir  were   emptied  and  cleaned, 

at  a  cost  of  $468.87. 

Mystic  Lake. 

Two  buildings  formerly  used  for  a  temporary  pumping  station 
have  been  leased  to  the  Medford  Boat  Club,  and  one  of  the  store- 
houses has  been  torn  down.  One  man  has  been  employed  to  look 
after  the  grounds  and  to  control  the  height  of  water  in  the  lake. 

Pipe  Yards. 

At  the  Glen  wood  pipe  yard  the  outside  woodwork  of  the  office 
and  stable  building  was  painted,  and  portions  of  the  walls  were 
pointed.  The  mast  of  the  derrick  was  fitted  with  truss  rods,  in 
order  to  strengthen  it  for  handling  60-inch  pipe. 

At  the  Chestnut  Hill  pipe  yard  a  platform  scale  has  been  set  up. 
The  exterior  woodwork  of  the  stable  has  been  painted,  also  the 
interior  finish  in  the  carriage  room. 

Pipe  Lines. 
At  the  close  of  the  year  there  were  72  miles  of  pipe  lines  con- 
trolled by  the  Board.  During  the  year  3  Ijreaks  and  30  leaks  have 
been  repaired,  at  a  cost  of  $2,699.63.  Two  of  the  breaks  and  3 
of  the  leaks  were  in  Somerville,  on  mains  taken  from  the  city  of 
Boston ;  16  of  the  leaks  occurred  at  the  joints  of  the  36-inch  sub- 
merged pipes  under  the  Charles  and  Mystic  rivers.  Similar  leaks 
occurred  last  j'ear  in  the  autumn,  and  they  are  caused  by  the  con- 
traction of  the  pipes,  due  to  the  falling  temperature  at  this  season 
of  the  year.  In  November  the  36-inch  pipes  crossing  the  Charles 
River  near  Magazine  Street  in  Cambridge  were  tested  and  found  to 
be  leaking.  Examination  by  diver  disclosed  2  leaks,  and  after  these 
were  repaired  others  were  found.  As  the  pipes  are  buried  several 
feet  below  the  surface  of  the  river  bed,  a  dredge  was  required  for 
excavating  the  earth  around  the  pipes  before  the  diver  could  reach 
the  joints,  and  the  work  of  making  repairs  was  slow  and  expensive. 
Work  was  continued  from  November  26  to  December  31,  6  leaks 
having  been  repaired,  at  a  cost  of  $1,790. 
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The  leaks  at  the  Mystic  River  crossing  between  Somerville  and 
Medford  were  repaired  by  the  regular  maintenance  force,  as  they 
could  be  reached  during  extreme  low  tide  without  the  services  of 
a  diver. 

The  construction  of  the  tunnel  under  the  channel  of  the  Mystic 
River  between  Charlestown  and  Chelsea,  in  which  to  place  a  24-inch 
pipe,  was  begun  by  C.  W.  Haskin  on  August  20,  1900,  and  at  the 
beginning  of  1901  one  shaft  and  the  greater  portion  of  the  tunnel 
were  finished.  The  second  shaft  and  the  remainder  of  the  tunnel 
were  completed  about  the  middle  of  February,  and  the  pipes  were 
laid  by  the  maintenance  force  and  placed  in  service  March  15. 
Both  shafts  and  tunnel  are  6  feet  internal  diameter,  with  walls  of 
12-inch  brick  masonry  laid  in  Portland  cement.  From  the  top  of 
each  shaft  to  a  depth  of  about  45  feet  there  is  a  l/2-inch  wrought- 
iron  shell  outside  the  brick  masonry.  The  shafts  are  Q2  feet  in 
depth  and  1393/^  feet  from  centre  to  centre.  The  leakage  into  the 
tunnel  after  the  work  was  finished  averaged  about  half  a  gallon  per 
minute. 

The  total  cost  of  the  work,  including  the  reconstruction  of  the 
wooden  boxing  at  each  end  and  repairing  fender  guard,  but  not 
including  the  cost  of  laying  the  pipes,  was  $21,850.69. 

Considerable  time  and  labor  have  been  devoted  to  makino;  chansres 
in  the  24-inch  pipe  line  in  Adams  Street  in  Milton  and  Quincy, 
made  necessary  by  the  work  of  constructing  the  ^Metropolitan  sewer 
in  the  street.  In  March  a  temporary  12-inch  line,  250  feet  long, 
was  laid  around  a  tunnel  shaft  near  Washington  Street,  and  180 
feet  of  the  24-inch  pipe  temporarily  abandoned.  On  August  1  and 
2  the  connections  at  the  junction  of  Adams  and  Beale  streets  were 
relocated.  In  September  about  260  feet  of  16-inch  and  20-inch  pipe 
were  laid  for  temporary  use  during  the  construction  of  the  sewer, 
150  feet  of  24-inch  pipe  taken  up,  and  316  feet  of  24-inch  pipe 
moved  laterally  from  1  to  8  feet  in  order  to  make  room  for  the 
sewer  trench.  On  November  27  the  location  of  the  pipe  was  changed 
for  a  distance  of  125  feet  near  the  corner  of  Church  Street.  Watch- 
men were  kept  on  the  ground  for  several  weeks,  and  the  main  was 
shut  ofi"  a  number  of  times  on  account  of  the  caving  of  the  sewer 
trench. 

Between   May  20  and  June   20,   116   feet  of  12-inch  pipe  were 
raised  and   1,377   feet  were   relaid   on  Bennington   Street  in   East 
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Boston,  to  conform  with  the  revised  line  and  grade  where  tlie  street 
had  been  filled  during  the  previous  year. 

The  ironwork  of  the  bridges  supporting  the  pipes  over  the  Boston 
<£  Maine  Railroad  at  Walnut  Street  and  College  Avenue  in  Somer- 
ville,  the  Fitchburg  Railroad  at  Massachusetts  Avenue  in  Cambridge, 
and  the  Boston  &  Albany  Railroad  at  St.  James  Street  in  Newton, 
has  been  thoroughly  cleaned  and  painted. 

For  the  purpose  of  recording  the  pressure  in  the  pipes  at  different 
parts  of  the  Metropolitan  District,  additional  Jones  recording  pres- 
sure gages  have  been  established  at  the  gate-house  of  the  ]Mystic 
Reservoir  and  at  the  offices  of  the  Medford  and  Quincy  water  de- 
partments. The  gage  formerly  located  in  the  otficQ  at  No.  3  Mt. 
Vernon  Street  has  been  placed  in  the  fire  engine  house  on  Bulfinch 
Street.  At  present,  17  of  these  gages  are  in  use  and  the  records 
are  filed  at  this  oflSce. 

Electrolysis. 

The  investigations  relating  to  injury  to  the  water  pipes  in  the 
Metropolitan  Water  District  caused  by  electrolytic  action  have  been 
continued  during  the  year.  The  pipes  have  been  examined  at  sev- 
eral points  to  determine  the  extent  of  the  injury  being  done,  and  27 
gaging  stations  have  been  established  and  measurements  made  of  the 
amount  of  electricity  flowing  on  pipes.  The  results  of  the  studies 
and  investigations  made  during  the  past  five  years  have  already  been 
sul^mitted  to  the  Board  in  a  special  report. 

Cllnton  Sewerage. 

The  works  have  been  in  daily  operation  during  the  whole  year. 
The  amount  of  sewage  pumped  and  filtered  has  been  fully  one-third 
more  than  during  the  previous  year,  the  increase  being  due  partly 
to  the  greater  amount  of  the  ground  water  caused  by  greater  rain- 
fall, and  partly  to  the  construction  of  a  very  leaky  piece  of  12-inch 
vitrified  pipe  sewer  by  the  town  of  Clinton,  which  was  connected 
with  the  sewerage  system  early  in  September,  and,  at  the  request  of 
the  Board,  cut  off  on  November  30,  1901,  pending  reconstruction. 
There  was  a  flow  of  water  from  this  sewer  of  about  200,000  gal- 
lons per  day  before  any  house  connection  had  been  made. 

The  regular  force  has  been  one  engineer  at  the  pumping  station 
and  two  attendants  at  the  filter-beds,  one  of  the  latter  assisting  the 
engineer  for  a  short  time  each  morning.     When  additional  help  is 
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required,  the  force  employed  on  the  Wachusett  Aqueduct  is  trans- 
ferred temporarily. 

During  the  evening  of  March  23  there  was  a  tire  at  the  pumping 
station,  caused  probably  by  spontaneous  combustion,  which  burned 
a  partition  and  scorched  the  ceiling  of  the  engine  room,  but  did  no 
harm  to  the  pumping  machinery. 

Following  are  statistics  relating  to  the  operation  of  this  station  :  — 


Daily  average  quantity  of  sewage  pumped  (gallons) 
Daily  average  quantity  of  coal  consumed  (pounds), 
Gallons  pumped  j^er  pound  of  coal, 
Number  of  days  pumping. 

Cost  of  pumicing :  — 
Labor,  .  '      . 

Fuel, 

Repairs  and  small  supplies. 

Total  for  station. 

Cost  per  million  gallons  pumped, 

Cost  per  million  gallons  raised  1  foot  high, 


838,000 

1,224 

684 

366 

1,159  01 
995  64 
365  84 


?,520  49 

$8  24 
18 


Filter-beds. 

During  the  warmer  part  of  the  year  the  sewage  has  been  applied 
in  about  equal  quantity  to  the  19  beds  from  which  all  soil  had  been 
removed  and  to  the  6  beds  from  which  the  soil  was  not  removed, 
each  being  used  on  the  average  about  once  in  six  daj's.  During  the 
colder  part  of  the  year  only  19  beds  from  which  the  soil  had  been 
removed  were  used,  and  5  of  these  beds  were  furrowed  3  feet  6 
inches  apart,  for  use  in  very  cold  weather. 

As  was  the  case  in  1900,  the  results  obtained  in  1901  were  better 
in  the  last  half  of  the  year  than  in  the  first,  as  will  be  seen  by  the 
following  results  of  chemical  analyses :  — 


[Parts  per  100,000. 


January  to 

June, 
incluBive. 


July  to 
December, 
inclusive. 


Whole 
Year. 


Albuminoid  ammonia,  sewage,  - 
Albuminoid  ammonia,  effluent, . 
Per  cent,  removed, 
Oxygen  consumed,  sewage. 
Oxygen  consumed,  effluent. 
Per  cent,  removed. 


.9250 
.1027 

87 

10.05 
1.06 

87 


1.0800 
.0454 

96 

11.40 
.58 

95 


1.0025 
.0741 

91 

10.73 
.82 

91 
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The  sewage  treated  during  1901  has  been  much  more  dilute  than 
during  the  previous  year,  and,  while  the  percentage  of  organic  mat- 
ter removed  has  not  been  quite  as  large,  the  effluent  has  been  much 
better.  The  nitrification  has  also  been  better  in  1901,  especially 
during  the  last  half  of  the  year.  The  nitrification  during  the  second 
half  of  the  year  continues  much  better  than  during  the  first  half,  as 
is  shown  by  the  following  statement  of  free  ammonia  and  nitrates  :  — 

[Parts  per  100,000.] 


Free  ammonia,  sewage,    . 
Free  ammonia,  effluent,    . 
Per  cent,  removed,    . 
Nitrogen  as  nitrates,  effluent,  . 


The  cost  of  maintaining  the  filter-beds  has  been  as  follows  :  — 


Labor, $2,431  51 


Repairs  and  supplies, 


103  34 


Total 

Cost  per  million  gallons  filtered, 


?2,534  85 
8  2» 


Appended  to  this  report  are  tables  of  contracts  giving  the  amount 
of  work  done  and  other  information,  a  statement  of  the  cement  tests, 
a  long  series  of  tables  relating  to  the  maintenance  of  the  Metropol- 
itan Water  Works,  tables  showing  the  length  of  main  pipes  and 
number  of  service  pipes,  meters  and  fire  hydrants  in  the  Metro- 
politan Water  District,  and  a  summary  of  statistics  for  1901. 

Respectfully  submitted. 


FREDERIC   P. 


STEARNS, 

Chief  Engineer. 


Boston,  December  31,  1901. 
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EEPOET  OF  ENGINEER  OF  SEWEEAGE  WOEKS. 


To  the  Metropolitan  Water  and  Sewerage  Board. 

Gentlemen  :  —  The  following  is  ti  report  of  the  operations  of  the 
Engineering  Department  of  the  Metropolitan  Sewerage  Works  for 
the  hfteen  months'  period  ending  December  31,  1901. 


ORGANIZAT-ION. 

The  eno-ineerino;  org-anization  is  as  follows  :  — 


Division  Engineers :  — 
Frederick  D.  Smith, 


C.  Barton  Pratt,  . 
Francis  L.  Sellew, 
-  Frank  I.  Capen,    . 

Frank  T.  Daniels, 

Assistant  Engineers :  — 
Frank  A.  Emery,  . 
John  S.  Hodgson, 

Stenographer :  — 

Henry  P.  Fielding, 


In  charge  of  maintenance,  South  Metropolitan 
System,  and  construction  of  high-level  sewer, 
sections  51  to  63,  inclusive,  in  Quincy  and  Milton. 

In  charge  of  construction,  high-level  sewer,  north 
of  Neponset  River. 

In  charge  of  construction,  high-level  sewer,  sec- 
tions 47  to  50,  inclusive,  in  Quincy. 

In  charge  of  maintenance  and  of  day-work  and 
contract  construction,  North  Metropolitan  Sys- 
tem. 

In  charge  of  draughting  rooms. 


Office  assistant  in  charge  of  records. 
In  charge  of  special  studies. 


In  charge  of  classification  of  engineering  reports, 
claims  and  correspondence. 


In  addition  to  the  above,  there  are  employed  at  this  date  87  engi- 
neering; and  other  assistants. 
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METROPOLITAN   SEWERAGE  DISTRICTS. 

Areas  and  Development. 

In  the  period  covered  by  this  report,  no  legislative  enactments 
have  modified  the  extent  or  classification  of  areas  comprising  the 
Metropolitan  sewerage  districts.  The  North  district,  lying  wholly 
north  of  the  Charles  River,  has  an  area  of  85  square  miles  ;  the 
South  district,  comprising  cities  and  towns  south  of  the  Charles 
River,  with  Watertown  and  Waltham  on  the  north,  has  an  area  of 
102  square  miles  ;  making  a  total,  inclusive  of  water  surfaces,  of 
187  square  miles  for  the  two  Metropolitan  sewerage  districts,  as 
outlined  on  the  general  map  accompanying  this  report. 

The  development  of  this  area  from  the  original  district  created  by 
chapter  439  of  the  Acts  of  1889  is  briefly  summarized  in  the  fol- 
lowing table  :  — 

Table  showing  the  Developmejil  of  the  Metropolitan  Sewerage  System,  1889  to 
1901,  inclusive,  with  the  Legislative  Acts  referring  thereto. 


CITIES  AND  TOWNS  INCLUDED   IN  AREA. 


Area  provided 

for 
(Square  Miles) 


Number  and  Date  of 
Act. 


"»  S 

^^^ 


f  Original  North  Metropolitan  District,  including  Ar- 
lington, Belmont,  Boston  (portions  of),  Cam- 
bridge, Chelsea,  Everett,  Maiden,  Medford,  Mel- 
rose, Somerville,  Btoneham,  Winchester,  Winthrop 
and  Woburn. 

■(  Wakefield  (Greenwood  and  Boyntonville), 

Lexington  (part  of), 

Wakefield  (central  village,  etc.), 

Total  area  of  North  Metropolitan  District,  . 


I 

f  Original  Charles    River  District,  including  Boston 
I      (portions  of),  Brookline,  Newton,  Waltham  and 
Watertown. 


as 


J  Neponset  valley  district,  including  Boston  (portions 
of),  Dedham  (part  of),  Hyde  Park  and  Milton. 


High-level  sewer :  Boston  (portions  of)  and  Quincy, 

(.        Total  area  of  South  Metropolitan  District,  . 

Total  area  of  Metropolitan   Sewerage  District, 
December  31, 1901, 


71.88 


.95 
5.11 

6.70 


42.00 

39.57 
20.98 


84.64 


102.55 
187.19 


Chapter  439,  Acts  of  1889. 

Chapter  414,  Acts  of  1896. 
Chapter  520,  Acts  of  1897. 
Chapter  172,  Acts  of  1900. 

Chapter  439,  Acts  of  1899. 

Chapter  40«,  Acts  of  1895. 
Chapter  424,  Acts  of  1899. 
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Areas  and  Populations. 
The  areas  and  populations  of  the  cities  and  towns  comprising  the 
Metropolitan  Sewerage  District  are  set  forth  in  the  following  table, 
in  which  the  populations  are  approximated  from  the  United  States 
decennial  census  of  1900  :  — 

Table  showing  Areas  and  Estimated  Populations  within  the  Metropolitati  Sewerage 
District,  as  of  May  1, 1901. 


CITY  OR  TOWN. 


Area  (Square 
Miles). 


Estimated  Popu- 
lation. 


11 


'Arlington,    . 

Belmont, 

Boston  (portions  of), 

Cambridge,  . 

Chelsea,        .        . 

Everett, 

Lexington,* 
;  Maiden, 
"j  Medford, 

Melrose, 
I  Somerville,  . 

Stoneham,    . 
I  Wakefteld,  . 

I  Winchester, 
Wintbrop,    . 
1  Woburn, 


5.20 
4.66 
3.45 
6.11 
2.24 
3.34 
5.11 
5.07 
8.35 
3.73 
3.96 
5.50 
7.65 
5.95 
1.61 
12.71 


84.64 


as 


f  Boston  (portions  of), 

IBrookline,    . 
Dedham,*     . 
Hyde  Park, . 
<;MiltMn, 
Newton, 
Quincy, 
Waltham,     . 
.  Watertown, 


20.92 
6.81 
9.40 
4.57 
12.59 
18.03 
12.56 
13.63 
4.04 


102.55 


Totals, 


9,400 

4,500 
88,900 
96,500 
35,300 
26.700 

2,800 
35,800 
20,100 
13,600 
65,600 

6,300 

9,900 

7,800 

6,900 
14,700 
444,800 


133,100 
21,800 

7,100 
13,900 

7,100 
36,300 
25,800 
24,900 
10,500 


725,300 


*  Part  of  town. 


METROPOLITAN   SEWERS. 


Sewers  Purchased. 
Within  the  Metropolitan  Sewerage  District  there  are  now  82.47 
miles  of  Metropolitan  sewers,  as  shown  on  the  general  map.  Of 
this  total,  8.79  miles  of  sewer  and  one  pumping  station  located  in 
the  city  of  Quincy  have  been  purchased  from  cities  and  towns  of 
the  District,  as  detailed  in  the  following  table  :  — 
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Sewers  Constructed  and  their  Connections. 

The  remaining  73.68  miles  of  Metropolitan  sewer  have  been  con- 
structed by  Metropolitan  boards. 

The  position,  lengths  and  sizes  of  these  sevvers  are  given  in  the 
following  tables,  which  also  give  the  public  and  special  connections 
made  with  the  system,  in  each  city  and  town,  under  the  authority 
of  Metropolitan  boards  :  — 

North  Metropolitan  System. 


CITY  OR 
TOWN. 


Boston :  — 
Deer  Island, 
East  Boston, 

Charlestown, 

Winthrop, 

Chelsea, 
Everett, 

Maiden, 

Melrose, 

Cambridge, 

Somerville, . 
Medford,     . 

Winchester, 

Btoneham,  . 
Woburn, 
Arlington,  . 
Belmont,§    . 
Wakefield, § 


Size  of  Sewers. 


.o  5  S 


6'  3"  to  9', 
9'  to  1', 


6'  7" XT'  5"  to  1', 
9',  .        .        . 


8'  4"X9'  2"  to  1'  10"X2'  4", 
8' 2"X8'  10"  to  4/  8"X5'  1", 

3'9"x4'l"to  1'3",    . 

1'  10"  X  2'  9"  to  10",    . 

5'2"X5'9"  to  1'3",    . 

6'  5"X7'  2"  to  1'  10"X2'  3", 
4'  8"X5'  1"  to  10",      . 

2'  11"X3'  3"  to  1'  3", . 

1'  3"  to  10", 

1' 10"X2'4"  to  1'3",  . 

1'  6"  to  10", 


1.367 
5.467 


3.292 
2.864 


3.787 
2.925 

3.931* 

6.099t 
5.963 


3.471 
5.359 

6.403 

.010 

.933 

3.520t 

55.39111 

4 
23 
28 

"I 

9 
17 

10 ; 

3 

3 

30 

1 


Special  Connections. 


Character  or  Location  of 
Connection. 


Number 

in 
Opera- 
tion. 


Navy  Yard 

Almshouse 

Club  house 

Bakery,        .        .        .        . 
Rendering  works. 
Metropolitan  Water  Works 

blow-off. 
Metropolitan  Water  Works 

blow-off. 
Metropolitan  Water  Works 

blow  off. 
Private  houses,    . 


Private  houses,    . 

Slaughter  house, 
City  Hospital, 

Slaughter  houses  (3), 

Private  houses,    . 

Tannery, 
Private  house. 


Glue  factory, 
Private  houses. 


283 


*  Includes  .988  of  a  mile  of  sewer  purchased  from  the  city  of  Maiden. 
t  Includes  .736  of  a  mile  of  sewer  purchased  from  the  town  of  Melrose. 
X  Includes  2.631  miles  of  sewer  purchased  from  the  town  of  Arlington. 
§  The  Metropolitan  sewer  extends  but  a  few  feet  into  the  towns  of  Belmont  and  Wakefield. 
II  Includes  2.787  miles  of  Mystic  valley  sewer  in  Medford,  Winchester  and  Woburn,  running  parallel 
with  the  Metropolitan  sewer. 
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South  Metropolitan  System. 


CITY  OR 
TOWN. 


Boston  (Back 
Bay). 

Boston  (Brigh- 
ton). 

Boston  (Dor- 
chester). 

Boston  (Rox- 
bury). 

Boston  (West 
Roxbury). 

Brookline, 

Dedham, . 
Hyde  Park, 
Milton, 
Newton,  . 
Quincy,  . 
Waltham, 
Watertown, 


Size  of  Sewers. 


6'  6"  to  5'  6", 


5'  6"  to  12",  . 

3'X4'to2'  6"X2'7", 

6' 6" XT',  2' 0",      . 

9'  3"X10'  2"  to  12", 

5'  6",     . 

4'X4'  1"  to  3'  9"X3'  10 

10'  7"X11'  7"  to  4'X4'  r 

ll'Xl2'to8", 

4'  2"X4'  9"  to  1'  3", 

H'3"Xl2'6"toll'Xl2' 

3'  6"X4',        . 

4'  2"X4'  9"  to  12", 


^.9 


1.500* 


3.714t 
2.870t 

.575 
6.014 

.127 
2.. 350 
4.382 
1.189 
2.227 
1.378 

.001 

.750§ 
27.077 


(1)  □_ 
o  go 


=:  a 
■°  2. 


'co 


Special  Connkctioks. 


Character  or  Location  of 
Connection. 


Number 

In 
Opera- 
tion. 


Private  house, 

Administration    building, 
Boston  Park  Department,  . 

Abattoir 


Parental  school, 


Private  houses, 


Factory, 


*  Includes  .355  of  a  mile  of  sewer  purchased  from  the  city  of  Boston. 

t  Includes  .026  of  a  mile  of  sewer  purchased  from  the  town  of  Watertown. 

X  Includes  1.24  miles  of  sewer  purchased  from  the  city  of  Boston. 

§  Includes  .025  of  a  mile  of  sewer  purchased  from  the  town  of  Watertown. 

Cost  or  Construction. 
The  cost  of  the  82.47  miles  of  Metropolitan  sewers  enumerated 
above,  including  five  pumping  stations,  siphons  and  appertaining 
structures,  may  be  summarized  as  follows  :  * — 


North  Metropolitan  System, 
South  Metropolitan  System, 


$5,565,707  81 
3,430,229  01 

18,995,936  82 


Construction  and  Additions  since  September  30,  1900. 

The  report  of  September  29,  1900,  indicated  that  71.9  miles  of 

Metropolitan  sewers  had  been  constructed  at  that  date.     There  has 

consequently  been  added,  during  the  fifteen  months  under  review,  a 

length  of  10.57  miles.     This  includes  3.04  miles  in  the  Wakefield 


*  For  detailed  statement  of  cost,  see  report  of  Board,  p.  53. 
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extension,  authorized  by  chapter  172  of  the  Acts  of  1900,  and  1.58 
miles  in  additional  outlets  for  the  cities  of  Chelsea  and  Everett,  by 
chapter  184  of  the  same  year,  all  in  the  North  Metropolitan  District. 

In  the  South  Metroj^olitan  District,  chapter  204  of  the  Acts  of 
1901  authorized  an  extension  of  1.27  miles,  to  provide  additional 
sewerage  facilities  for  the  city  of  Newton  and  the  town  of  Brookline 
in  the  Neponset  valley  system.  Of  this  length  0.4  mile  have  been 
constructed  to  date.  On  April  1,  1901,  the  pumping  station  of  the 
Quincy  sewerage  system  was  purchased  from  that  city  by  your 
Board,  under  the  provisions  of  the  high-level  sewer  act,  and  has 
since  that  date  been  operated  as  part  of  the  South  Metropolitan 
System. 

The  remaining  length  of  Metropolitan  sewers  added  during  the 
year  consists  of  5.55  miles  of  new  high-level  sewer  in  the  South 
Metropolitan  District,  authorized  by  chapter  424  of  the  Acts  of 
1899,  and  referred  to  in  detail  later  in  this  report. 

The  following  table  gives  details  of  areas,  populations,  local  sewer 
mileage  and  other  data  for  the  whole  Metropolitan  Sewerage  Sys- 
tem :  — 

North  Melrojwlilan  System. 


Area 
(Square 
Miles). 


Estimated 

Total 
Population. 


444,900 


Miles  of 

Local  Sewer 

connected. 


Estimated 

Population 

contributing 

Sewage. 


324,333 


Ratio  of 
Contributing 
Population 

to  Total 
Population 
(Per  Cent.). 


72.9 


Connections  made 

WITH  Metro- 
politan Sewebs. 


187 


Special. 


South  Metropolitan  System. 

102.55 

280,500 

344.24 

110,121 

39.3 

53 

11 

Entire  Metropolitan  District. 

187.19 

725,400 

830.05 

434,454 

59.9 

240 

294 

Contrasting  these  figures  with  corresponding  data  for  September 
29,  1900,  there  is  an  estimated  increase  in  population  of  27,400 
durins  the  fifteen  months  under  review.  Of  the  estimated  ^ross 
population  of  725,300  on  May  1,  1901,  434,454,  representing  59.9 
per  cent.,  were  on  that  date  contributing  sewage  to  the  Metropolitan 


No.  57.] 


AND   SEWERAGE   BOARD. 


167 


sewers,  through  a  total  length  of  830.05  miles  of  local  sewers  owned 
by  the  individual  municipalities.  These  sewers  are  connected  with 
the  Metropolitan  System  by  240  public  and  294  special  connections. 
Further  examination  of  the  figures  for  this  period  of  fifteen 
months  indicates  that  the  population  contributing  sewage  has  prob- 
abl}^  increased  by  27,720;  that  an  addition  of  62.54  miles  of  local 
sewers  has  been  made  to  the  lengths  previously  connected,  and 
that  8  public  and  34  special  connections  have  been  added. 

Pumping  Stations  and  Pu3ipage. 
The  following  table  shows  the  average  daily  volume  of  sewage 
lifted  at  each  of  the  five  Metropolitan  pumping  stations  during  the 
fifteen  months'  period,  as  compared  with  the  corresponding  volumes 
for  the  previous  year  :  — 


PUMPING  8TATI0^r. 


Average  Daily  Pumpage. 


Tear  ending 
Sept.  30,  1900. 


Oct.  1, 1900, 

to 
Dec.  31,  1901. 


Increase  daring 
Period. 


Deer  Island, 
East  Boston, 
Charlestown, 
Alewife  Brooli, 
Qaincy, 


Gallons. 
44,600,000 

42,400,000 

27,500,000 

3,543,000 


Gallons. 
62,000,000 

49,200,000 

30,700,000 

3,780,000 

2,014,000 


Gallons. 
7,400,000 

6,800,000 

3,200,000 

237,000 


Per  Cent. 
16.60 

16.04 

11.64 

6.69 


High-level  Sewer. 
Surveys  and  general  studies  in  connection  with  the  high-level 
sewer  have  been  continued  during  the  period  under  review.  Of 
the  final  location  along  the  whole  length,  something  over  16  miles, 
from  the  connection  with  the  existing  Charles  River  system  at  the 
intersection  of  Ruggles  and  Vancouver  streets,  near  the  Fenway, 
in  the  Back  Bay  district  of  the  city  of  Boston,  to  the  outlet  in  the 
harbor,  within  the  limits  of  the  town  of  Hull,  about  1  mile  north 
of  Nut  Island,  has  been  completed.  For  convenience,  this  length 
has  been  divided  into  36  contract  sections.  Of  these,  4  have  been 
completed  and  23  are  now  in  process  of  construction  ;  contracts  for 
the  remaining  9  sections,  representing  2.7  miles,  are  yet  to  be 
entered  into.  The  engineering  studies  for  these  sections  are  in 
condition  for  the  letting  of  contracts  during  the  coming  season. 
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CONSTRUCTION  ON   THE   NORTH  METROPOLITAN   SYS- 
TEM (October  1,  1900,  to  December  31,  1901). 

Additions  to  Pumping  Plant,  Ale  wife  Brook  Station. 
Chapter  424  of  the  Acts  of  1898  provided  for  additional  engines 
and  pumps  at  the  stations  of  the  North  Metropolitan  System.  At 
Deer  Island,  East  Boston  and  Charlestown  the  plants  were  installed 
and  accepted  prior  to  the  date  of  the  last  engineering  report.  At 
the  Alewife  Brook  station  the  George  F.  Blake  Manufacturing 
Company,  contractors  for  this  work,  have  made  various  modifica- 
tions in  the  plant,  with  the  result  of  increasing  its  efficiency,  but 
the  full  duty  guaranteed  has  not  yet  been  attained. 

Sewer  Construction  in  Chelsea  and  Everett,  and  Extension 

TO  Wakefield. 

The  sewer  construction  on  the  North  Metropolitan  System  con- 
sists of  additional  outlets  for  areas  in  Chelsea  and  Everett  and  the 
extension  to  Wakefield,  respectively  authorized  by  chapters  184 
and  172  of  the  Acts  of  1900.  The  total  appropriation  made  by 
these  acts  was  $265,000. 

The  total  length  of  4.6  miles  included  in  this  work  was  divided, 
for  convenience,  into  5  contract  sections.  The  whole  of  these  have 
been  completed.  Details  of  the  work  are  given  in  a  condensed 
form  in  the  following  table,  and  at  greater  length  in  the  succeeding 
description  :  — 
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Additioxal  Outlets,  in  Chelsea  and  Everett. 

Section  56,  Chelsea. 

Location.  —  From  near  the  junction  of  Eastern  Avenue  and  Willoughby  Street,  extending 
northerly  through  Eastern  Avenue  and  Cabot  Street  to  near  the  westerly  line  of 
Clark  Avenue. 

Division  Engineer  in  Charge.  —  Frank  I.  Capen. 

Contractor.  —  H.  A.  Hanscom  &  Co.  of  Boston. 


Length 
(Feet). 

Size. 

Average  Cut 
(Feet). 

Maximum  Cut 
(Feet). 

2,645 
242 

42.inch  circular, 

3.3-inch  circular 

16.70 
19.50 

24.8 
23.3 

2,887 

Total  coBt, $42,016.86 

Excavation  was  begun  September  25,  1900.  The  average  rate  of 
progress  was  72  feet  per  week,  with  a  maximum  of  181  feet.  The 
work  was  completed  July  1,  1901.  The  work  was  generally  in 
open  trench.  A  length  of  90  feet,  under  Broadway,  was  in  tunnel. 
About  1,800  feet  at  the  lower  end,  built  on  a  pile  foundation,  was 
in  fine  silt,  overlaid  with  from  4  to  6  feet  of  fibrous  peat  below 
filling  and  road  surfacing.  Only  a  small  amount  of  water  was  found 
in  the  trenches.  The  excavation  in  the  remainder  of  the  section 
was  in  clay  and  hard-pan. 

This  contract  section  was  connected  with  the  existing  Metropolitan 
sewer  by  75  feet  of  sewer  carried  under  the  existing  city  sewer  in 
Willoughby  Street.  Two  parallel  lengths  of  20-inch  .cast-iron  pipe 
were  used  for  the  sewer  crossing.  The  whole  length  is  on  a  pile 
foundation,  and  was  constructed  by  day  labor,  at  a  total  cost  of 
$3,652.69. 

Section  57,  Chelsea. 

Location.  —  From  near  the  westerly  line  of  Clark  Avenue,  westerly  through  private  land  and 
the  Metropolitan  Park  Reservation  to  Garfield  Avenue;  thence  through  Bell 
Street  and  Springvale  Avenue  to  the  boundary  line  between  Chelsea  and  Everett. 

Division  Engineer  in  Charge.  —  Frank  I.  Capen. 

Contractor.  — B..  A.  Hanscom  &  Co.  of  Boston. 


Length 
(Feet) . 

Size. 

Average  Cut 
(Feet). 

Maximum  Cut 
(Feet). 

1,653 

651 

3,122 

33.inch  circular, 

30-inch  circular, 

22-inch  by  28-inch  Gothic, 

8.00 

7.00 

11.75 

8.00 

7.00 

23.20 

5.426 

Total  cost $28,637.85 
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Excavation  was  begun  September  27,  1900.  The  average  rate  of 
progress  was  111  feet  per  week,  with  a  maximum  of  322  feet.  The 
work  was  completed  September  7,  1901.  The  excavation  was 
wholly  in  open  trench,  and  for  a  length  of  2,900  feet  from  Clark 
Avenue,  passing  through  the  marshes  near  Mill  Creek,  was  in  hard 
blue  clay,  overlaid  with  from  2  to  4  feet  of  peat.  The  remainder 
of  the  section  was  in  hard-pan,  sand  and  gravel.  But  little  water 
was  found  in  the  tvenches,  except  for  about  200  feet  adjoining  the 
Everett  line,  where  the  flow  from  springs  required  the  use  of  a 
pulsometer  pump. 

Extension  to  Wakefield. 

Section  58,  Maiden  and  Melrose. 

Location.  — Yvom  iunction  with  existing  Metropolitan  sewer  in  private  land,  near  Barrett's 
Pond,  in  Maiden,  northerly  through  private  land,  Linden  Avenue,  Clinton  Street 
and  land  of  the  Boston  &  Maine  Railroad  to  near  the  southerly  side  of  Goodyear 
Avenue,  in  Melrose. 

Division  Engineer  in  Charge.  — Frank  I.  Capen. 

Contractor.  —  Bruno,  Salomone  &  Pettiti  of  Boston. 


Length 
(Feet). 

Size. 

Average  Cut 
(Feet). 

Maximum  Cat 
(Feet). 

•     2,665 
2.729 

48'iDcb  circular, 

54-inch  by  58-inch  oval 

16.2 
9.6 

23.0 
13.0 

0,394 

Total  cost $60,220.00 

Excavation  was  besun  on  December  11,  1900.  The  entire  section 
was  completed  on  November  2,  1901.  The  average  rate  of  progress 
of  excavation  was  120  feet  per  week,  with  a  maximum  of  287  feet. 

A  bell-mouth  structure  was  l:iuilt  at  Linden  Avenue,  near  station 
2-1-00,  to  provide  for  a  southerly  extension  of  the  sewer  at  a  future 
date. 

The  48-inch  sewer  was  carried  over  the  existing  Metropolitan 
sewer,  near  Oak  Grove  station,  by  24  feet  of  48-inch  cast-iron  pipe. 
Above  this  crossing  the  sewer  is  54  inches  by  58  inches  in  diameter. 
At  the  crossing  of  Spot  Pond  Brook,  near  Fells  station,  42-inch 
cast-iron  pipes  are  used. 

Near  the  lower  end  the  excavation  was  in  gravel,  boulders  and 
rock  ;  the  remainder  was  in  fine  sand. 

Surplus  earth  from  the  trench  was  used  to  form  an  embankment 
over  the  sewer  in  the  Boston  &  Maine  Railroad  land,  and  for  filling 
land  adjacent  to  other  parts  of  the  work. 
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This  contract  section  was  connected  with  the  existing  Metropoli- 
tan sewer  by  15  feet  of  sewer,  consisting  of  bell-mouth  structure  and 
entrance  man-hole,  near  Barrett's  Pond.  This  work  was  constructed 
by  day  labor,  at  a  total  cost  of  $910.10. 


Section  59^  Melrose. 

Location.  —  From  near  the  southerly  side  of  Goodyear  Avenue,  northerly  through  location  of 
Boston  &  Maine  Railroad  to  Foster  Street;  thence  through  private  land  to  a 
point  in  Essex  Street,  about  170  feet  west  of  Willow  Street. 

Division  Engineer  in  Charge.  —  Frank  I.  Capen. 

Contractor.  —  Charles  G.  Belden  &  Co.  of  Syracuse,  N.  Y. 


LeDgth 
(Feet). 


Size. 


Average  Cut 

(Feet). 


Maximum  Cut 
(Feet). 


3,200 
1,779 


54-inch  by  58-inch  oval, 
36-inch  circular, 


4,979 


11.9 
15.9 


16.5 
18.0 


Total  coBt, 


$63,761.92 


Excavation  was  begun  on  December  3,  1900,  and  the  contract 
work  was  completed  on  October  16,  1901.  The  average  progress 
of  earth  excavation  was  112  feet  per  week,  with  a  maximum  of  315 
feet. 

The  excavation  was  generally  in  fine  sand,  with  occasional  lengths 
of  gravel  and  clay  and  a  small  amount  of  rock. 

Surplus  material  from  the  trench  was  used  by  the  Boston  &  Maine 
Railroad  for  grading  along  its  right  of  way. 

Near  Wyoming  station  the  sewer  passes  under  the  existing  Met- 
ropolitan sewer  and  the  Ell  Pond  Brook  culvert,  and  is  also  close  to 
the  foundations  of  a  business  block.  A  length  of  200  feet  was 
omitted  in  the  contract  section  at  this  point,  and  this  portion  of  the 
work  was  completed  later  by  day  labor,  at  a  total  cost  of  $7,261.90. 
It  consists  principally  of  brick  sewer,  with  connection  chambers  at 
the  junction  with  the  original  Metropolitan  sewer.  Twenty-four 
feet  of  54-inch  cast-iron  pipe,  reinforced  with  concrete,  were  used 
in  passing  the  Ell  Pond  Brook  culvert. 
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Section  60,  Melrose. 

Location.  —  From  a  point  in  Essex  Street,  about  170  feet  west  of  Willow  Street,  northerly 
through  Essex,  Tremont  and  Franklin  streets,  Winthrop  Place  and  location  of 
Boston  &  Maine  Railroad  to  the  Wakefield  line. 

Division  Engineer  in  Charge.  —  Frank  I.  Capen. 

Contractor.  —  The  Old  Colony  Construction  Company,  succeeded  by  the  Metropolitan  Con- 
tracting Company,  both  of  Boston. 


Length 
(Feet). 

Size. 

Average  Cut 

(Feet). 

Maximum  Cut 

(Feet). 

2,781 
2,914 

36-lnch  circular 

30-inch  circular 

15.0 
14.5 

22.0 
19.5 

5,695 

Total  cost. 


$63,784.92 


Of  the  total  length,  1,425  feet  of  36-inch  and  2,914  feet  of  30-inch 
sewer  were  built  by  the  Metropolitan  Contracting  Company. 

Excavation  was  begun  by  the  Old  Colony  Construction  Company 
on  November  28,  1900,  and  continued  until  May  18,  1901,  when 
the  contract  was  abandoned,  leaving  considerable  trench  ready  for 
the  structures.  The  masonry  work  in  these  lengths  of  trench  was 
built  by  day  labor,  under  the  direct  supervision  of  the  Engineer. 
Including  these  lengths,  the  work  accomplished  under  the  original 
contract  amounted  to  1,356  feet  of  36-inch  sewer.  Bids  were  ob- 
tained for  constructing  the  remainder  of  the  section,  and  June  29, 
1901,  a  contract  for  this  work  was  entered  into  by  the  Metropolitan 
Contracting  Company.  Work  was  commenced  on  July  8  and  ad- 
vanced rapidly  until  its  completion  on  December  3,  1901. 

The  average  rate  of  progress  under  the  original  contract  was  54 
feet  per  week,  for  two  openings ;  the  average  under  the  second  con- 
tract was  206  feet  per  week,  with  three  openings. 

Much  of  the  excavation  was  in  sand  and  gravel,  yielding  consid- 
erable quantities  of  water  and  requiring  heavy  sheeting  in  the 
trenches.  The  maximum  rate  of  pumpage  was  1,000,000  gallons 
per  twent3^-four  hours.  For  a  length  of  700  feet,  in  Tremont  Street, 
passing  the  end  of  Ell  Pond,  the  sewer  was  built  on  a  pile  founda- 
tion ;  in  two  lengths  of  300  and  350  feet,  respectively,  the  bottom 
of  the  trench  was  in  rock. 

The  day  work  included  the  refilling  of  240  feet  of  sewer  trench 
abandoned  by  the  Old  Colony  Construction  Company,  the  comple- 
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tion  and  refilling  of  150  feet  of  partly  excavated  trench,  the  building 
of  170  feet  of  brick  sewer,  and  the  subsequent  resurfacing  of  streets. 
The  total  cost  of  work  done  by  day  labor  was  $4,276.71. 

This  section  terminates  at  the  Wakefield  line,  and  provides  for 
the  connection  at  that  point  of  the  system  of  sewers  now  bemg  con- 
structed by  that  town. 


CONSTRUCTION  ON   THE  SOUTH  METROPOLITAN  SYS- 
TEM (October  1,   1900,  to  December  31,   1901). 

This  construction  consists  of  the  Neponset  valley  sewer  exten- 
sion, authorized  by  chapter  254  of  the  Acts  of  1901,  and  of  the 
high-level  sewer  by  chapter  424  of  the  Acts  of  1899,  which  has 
been  under  construction  since  November  of  that  year. 

Neponset  Valley  Sewer,  West  Roxbury  and  NewtOxX. 

Section  30. 

Division  Engineer  in  Charge.  —  C.  Barton  Pratt. 
Contractor.  —  Thomas  J.  Kelley,  Brookline,  Mass. 

This  contract  embraces  the  construction  of  brick  and  pipe  sewers 
extending  from  the  existing  Neponset  Valley  sewer,  in  St.  Joseph's 
Cemetery,  West  Roxbury,  through  the  cemetery  and  other  private 
lands  in  West  Roxbury  and  Newton,  to  the  Brookline  town  line, 
midway  between  Newton  and  La  Grange  streets,  —a  total  distance 
of  6,718  feet.  Of  this  length,  2,356  feet  is  to  be  24-inch  brick 
sewer,  and  the  remainder  18-inch  and  15-inch  pipe  sewers.  The. 
route  follows  generally  the  brook  valleys,  and  the  excavation  is  in 
sand,  gravel  and  sandy  clay,  with  an  average  depth  of  9  feet.  A 
small  amount  of  rock  has  been  found  in  the  excavation.  During 
winter  storms  the  trenches  through  the  valleys  have  been  flooded 
and  the  work  has  been  delayed  by  this  cause.  About  1,800  feet  of 
sewer  has  been  constructed  to  date. 

QuiNCY  Pumping  Station. 

On  April  1,   1901,  the  sewage  pumping  station  of  the  city  of 

Quincy  was  purchased  by  the  Commonwealth,  as  contemplated  by 

the  high-level  sewer  act.     The  pumping  station  and  plant  consist 

of  a  one-story  brick  building,  85  by  45  feet,  with  a  heavy  slated 
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roof,  erected  in  1897-98  ;  two  Deane  pumps,  with  boilers  and  all 
other  necessary  appurtenances,  having  a  capacity  of  3,000,000  and 
5,000,000  gallons  per  day,  respectively ;  and  about  2%  acres  of 
land,  —  the  whole  located  near  the  northerly  limit  of  the  city  park 
known  as  Merrymount  Park.  The  purchase  includes  a  24-inch  cast- 
iron  force  main  from  the  pumping  station  to  its  junction  with  the 
outfall  sewer  of  the  Boston  main  drainage  system,  at  Squantum,  a 
distance  of  about  3.4  miles,  together  with  all  rights  and  easements 
in  relation  thereto  acquired  by  the  city  of  Quincy.  The  price  paid 
for  the  works  was  $97,984.46. 

The  pumping  plant  has  been  operated  by  this  department,  as  part 
of  the  South  Metropolitan  Sewerage  System,  since  April  1,  1901. 
The  sewage  is  still  pumped  into  the  Boston  main  drainage  system, 
at  Squantum,  but  on  the  completion  of  the  high-level  sewer  it  will 
be  pumped  into  that  structure,  in  Greenleaf  Street,  through  a  new 
force  main,  when  the  connection  with  the  Boston  works  will  be 
abandoned. 

High-level  Sewer  Construction. 
Route  of  High-level  Sewer. 

Prior  to  September  29,  1900,  construction  on  the  high-level  sewer 
had  been  confined  to  that  portion,  about  Gly-o  miles  in  length,  located 
north  of  the  Neponset  River.  The  route  of  the  sewer,  extending 
from  the  proposed  pumping  station  in  Ward  Street,  Roxbury,  to  the 
Neponset  River,  was  fully  described  in  the  twelfth  annual  report  of 
the  Metropolitan  Sewerage  Commissioners.  The  sewer  will  be  car- 
ried under  the  Neponset  River  by  three  parallel  lines  of  60-inch 
cast-iron  pipe,  connected  on  each  bank  with  the  ordinary  sewer 
structures  by  masonry  pipe  chambers,  arranged  for  controlling  or 
diverting  the  flow  through  the  individual  pipe  lines. 

South  of  the  Neponset  River,  the  sewer,  10  feet  7  inches  by  11 
feet  7  inches  in  diameter,  will  pass  through  private  land  and  across 
Brush  Hill  Road  and  Blue  Hill  Avenue  to  Brook  Road,  in  Milton. 
It  will  follow  Brook  Road,  partly  in  open  cut  and  partly  in  tunnel, 
to  and  under  Pine  Tree  Brook.  From  this  point,  across  Central 
Avenue  to  Adams  Street,  in  Milton,  a  distance  of  about  11,400  feet, 
the  route  will  be  along  the  lines  of  a  Ijoulevard  extension  as  laid  out 
by  the  town  of  Milton.  The  sewer  will  follow  Adams  Street  in 
open  cut,  crossing  the  New  York,  New  Haven  &  Hartford  Railroad 
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(Granite  Branch),  to  near  Church  Street,  where  its  size  will  be  in- 
creased to  11  feet  by  12  feet.  From  this  point  it  will  pass  in  rock 
and  earth  tunnel  along  Adams  Street  and  across  the  Quincy  line  to 
Eaton's  Pond,  on  Furnace  Brook,  where  the  vertical  diameter  will 
be  increased  to  12  feet  3  inches.  It  will  continue,  in  a  northeast- 
erly direction,  along  the  location  of  the  proposed  Metropolitan 
Furnace  Brook  Parkway  and  through  private  lands  on  the  southerly 
side  of  Furnace  Brook,  to  Adams  Street,  in  Quincy.  It  will  extend 
thence,  generally  in  an  easterly  direction,  through  Adams  Street, 
Upland  Road  and  private  lands,  partly  in  tunnel,  to  Hancock 
Street,  where  its  dimensions  will  be  increased  to  11  feet  3  inches 
by  12  feet  6  inches.  It  will  continue  through  Greenleaf  Street 
and  in  private  lands  near  Mount  Wollaston  Cemetery  to  Sea 
Street,  which  it  will  traverse  for  about  2,000  feet  before  entering 
Quincy  marsh.  Its  course  will  then  lie  in  the  marsh  for  a  distance 
of  about  9,400  feet,  nearly  all  in  embankment,  to  the  junction  of 
Sea  and  Darrow  streets,  in  Quincy.  From  this  point  the  line  fol- 
lows Sea  and  Ratchford  streets  and  private  lands  to  the  shore  of 
Quincy  Bay.  The  sewer  will  be  carried,  in  a  short  embankment, 
across  an  angle  of  the. bay  and  through  private  lands  to  a  tunnel  in 
Island  Avenue,  Hough's  Neck,  passing  under  Quincy  Great  Hill, 
emerging  at  the  upper  end  of  an  embankment  which  will  connect 
Nut  Island  with  the  mainland.  On  Nut  Island  there  will  be  special 
structures  for  intercepting  sand  and  floating  matter  before  the  sew- 
age enters  the  sea  outfills.  The  latter  will  consist  of  60-inch  cast- 
iron  pipes,  laid  in  dredged  trenches  in  the  harbor  bed,  and  carried 
to  points  about  a  mile  beyond  low-water  line  of  Nut  Island. 

It  is  proposed  to  lay  two  such  lines  in  the  early  future,  and  to 
make  provision  for  connecting  additional  lines,  as  required. 

For  purposes  of  construction  the  high-level  sewer  has  been  divided 
into  36  contract  sections,  of  which  14  are  north  of  and  22  south  o( 
the  Neponset  River.  Particulars  of  these  sections  are  condensed  in 
the  foUowino;  table  :  — 
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This  table  indicates  that,  out  of  a  total  length  of  16.81  miles  of 
high-level  sewer,  14.08  miles  have  ])een  contracted  for.  Of  this 
length,  7.24  miles  are  excavated  to  grade  in  trench  or  tunnel,  leav- 
ing 6.84  miles  at  a  less  advanced  stage  of  construction  and  2.73 
miles  yet  to  be  advertised.  The  total  value  of  work  already  under 
contract  is  12,782,241,  of  which  work  valued  at  $1,393,420,  repre- 
senting 50  per  cent.,  has  been  constructed  to  date. 

The  table  shows  further  that  12.65  miles  of  the  total  length  of 
high-level  sewer  are  designed  to  be  constructed  in  open  trench,  the 
remaining  4.16  miles  being  in  tunnel.  The  latter  portion  of  the 
work  is  estimated  as  consisting  of  1.41  miles  of  earth  tunnel  and 
2.75  miles  of  rock  tunnel. 

During  the  period  covered  by  the  present  report  approximately 
75,000  cubic  yards  of  rock  have  been  excavated  in  tunnel  and  in 
open  cut.  About  90  tons  of  dynamite  or  other  explosives  have  been 
used. 

Type  of  High-level  Sewer. 

With  the  exception  of  Section  73,  in  which  constructional  reasons 
dictated  a  circular  cross-section,  the  high-level  sewer  is  of  the  horse- 
shoe type,  in  which  the  horizontal  diameter  closely  approximates 
nine-tenths  of  the  vertical.  The  arch  is  slightly  pointed.  The  usual 
construction  consists  of  concrete  invert  and  side  walls,  lined  with 
brickwork  in  cement.  Where  the  work  is  under  any  considerable 
head  of  ground  water,  two  rings  of  brickwork,  aggregating  8  inches 
in  thickness,  are  used  in  the  invert  and  side  walls.  In  dry  ground 
a  single  ring  of  brickwork  is  used.  The  inner  ring  is  in  all  cases 
built  in  Portland  cement  mortar.  The  brick  arch  is  usually  12  inches 
thick,  and  is  generally  built  in  Rosendale  natural  cement  mortar. 
In  the  6  feet  6  inches  by  7  feet  sewer  above  the  bell-mouth  structure 
at  Perkins  Street  (sections  74  and  75)  the  brickwork  of  the  arch  is 
8  inches  thick.  In  favorable  o-round  Rosendale  cement  is  used  for 
concrete  for  the  outer  brickwork  ring  of  the  invert  and  for  the  arch ; 
but  Portland  cement  is  substituted,  both  for  brickwork  and  concrete, 
to  meet  such  conditions  as  the  presence  of  water  in  the  bottom  or 
sides  of  the  trench,  for  construction  in  embankment,  etc. 

The  following  brief  description  refers  only  to  sections  wholly  or 
partly  constructed,  or  upon  which  liabilities  have  been  incurred. 
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Section  43,  Quincy  and  Hull. 
This  comprises  the  60-inch  cast-iron  outfalls  extending  from  near 
the  shore  of  Nut  Island  to  points  1  mile  beyond  low-water  line. 
The  pipes  will  be  laid  in  a  trench  dredged  in  the  bed  of  the  harbor. 
Two  lines,  respectively  5,555  and  5,833  feet  long,  are  contemplated 
at  present.  A  contract  has  been  entered  into  with  the  United 
States  Cast-iron  Pipe  and  Foundry  Company  for  2,920  tons  of 
60-inch  straight  pipe  and  70  tons  of  60-inch  specials  required  for  the 
longer  line.  These  are  to  be  delivered  on  Barker's  "Wharf,  Quincy 
Point,  between  April  1  and  November  1,  1902,  so  as  to  be  available 
for  placing  in  the  harbor  during  the  coming  season. 

Section  47,  Quincy. 

Division  Engineer-  in  Charge.  —  Francis  L.  Sellew. 
Contractor.  —  Charles  G.  Belden  &  Co.,  Syracuse,  N.  Y. 

The  sewer  is  11  feet  3  inches  by  12  feet  6  inches  in  diameter  and 
3,162  feet  in  length.  It  extends  from  Prospect  Avenue,  through 
private  land,  Ratchford  and  Sea  streets  to  the  intersection  of  the 
latter  with  Darrow  Street.  The  excavation,  in  dry  sand  and  gravel, 
has  an  average  depth  of  about  20  feet.  For  a  length  of  about  300 
feet  near  Winthrop  Street  the  construction  is  partly  in  embankment. 
At  the  upper  end  of  the  section,  near  Darrow  Street,  the  grade  of 
Sea  Street  is  to  be  raised  about  4  feet,  to  afford  a  sufficient  depth  of 
cover  over  the  sewer  arch. 

Excavation  Avas  commenced  on  Sea  Street,  near  Manet  Avenue, 
oh  October  31,  1901.  To  avoid  interference  with  summer  travel 
to  Hough's  Neck,  the  construction  on  Sea  Street,  east  of  ]Manet 
Avenue,  is  being  carried  on  during  the  winter  months.  About  300 
feet  of  sewer  have  been  completed  to  date. 

Culverts  and  Embankments,  Sections  48-A9,  Quincy. 

Division  Engineer  in  Charge.  —  Francis  L.  Sellew. 
Contractor.  —  Charles  G.  Belden  &  Co.,  Syracuse,  N.  Y. 

Sections  48  and  49  have  a  total  length  of  9,375  feet,  extending 
from  the  intersection  of  Sea  and  Darrow  streets  through  private 
and  marsh  lands,  in  a  westerly  direction,  generally  parallel  to  Sea 
Street,  to  a  point  on  the  upland  about  35  feet  southeasterly  from 
Sea  Street,  near  the  Adams  homestead.     For  a  leno;th  of  8,200  feet 


182 


METROPOLITAN   WATER 


[Pub.  Doc. 


the  elevation  of  the  ground  is  such  as  to  involve  the  construction  of 
the  sewer  in  embankment.  The  top  of  the  finished  embankments 
will  be  3  feet  above  the  outside  of  the  sewer  arch  and  19  feet  above 
marsh  level;  it  will  be  25  feet  in  width,  and  slopes  of  2  horizontal 
to  1  vertical  will  give  a  bottom  width  of  100  feet.  Where  exposed 
to  Mash  from  floods  or  tide,  the  slopes  will  be  protected  by  stone 
riprap  up  to  an  elevation  of  18  feet  above  mean  low  water.  Above 
this  elevation  the  slopes  will  be  dressed  with  loam  or  vegetable 
mould  from  the  marsh  excavations. 

This  contract  includes  the  construction  of  embankments,  to  sub- 
grade,  for  the  whole  length  of  Section  48,  or  5,881  feet,  and  for 
about  1,200  feet  of  Section  49,  The  remaining  length  of  embank- 
ment on  Section  49,  about  1,000  feet,  is  included  in  other  contracts. 

Important  areas  of  marsh  and  other  lands  will  be  enclosed  between 
the  embankment  and  Sea  Street,  thus  impounding  drainage  water 
otherwise  flowing  to  the  sea  across  the  sewer  location.  To  provide 
outlets  for  this  water,  masonry  culverts  are  built  through  the  em- 
bankments under  the  location  of  the  sewer  structure.  These  wiU 
have  cut-stone  faces  and  coursed  ashlar  inlets  and  outlets.  Culverts 
on  Section  48  are  included  in  this  contract,  as  detailed  in  the  fol- 
lowing table :  — 

Culverts,  Section  48. 


LOCATION. 

Cross-Bection. 

Length 
(Feel). 

Length 
over  All 
(Feet). 

Details  of  Construction. 

Near  Malvern  Road,  Sta- 

4' 0"  circular, 

77 

94     1 

tion  9  +  70. 

97 

Concrete,  with  brick  lining;  2  12-foot 
lengths  of    cast  iron  pipe  immediately 

Near    Newton     Street, 

4'  0"  circular, 

79 

under  sewer  structure. 

Station  17  +  95. 

Rock  Island  Road,  Sta- 

9'   6"  X  4'   6" 

100 

110 

Concrete,  with  brick  lining;  12-inch  steel 

tion  37  +  65. 

(double). 

channel  stiffeners  over  arches,  anchored 
by  l>4-inch  steel  tie-rods;  on  pile  foun- 
dation. 

About  70  per  cent,  of  the  work  on  these  culverts  is  completed  to 
date. 

The  embankments  on  Section  48  will  cut  ofi"  travel  to  farm  areas 
formerly  reached  by  Rock  Island  Road,  now  built  at  about  marsh 
level.  This  road  will  be  diverted  over  the  top  of  the  embankment 
by  sloped  approaches.  One  of  the  approaches  will  pass  over  a 
diverted  tidal  creek  by  means  of  a  pile  bridge,  already  completed. 

The  sand  and  gravel  filling  for  the  embankments  is  being  obtained 
from  an  area  of  14  acres  of  upland,  southeast  of  the  intersection  of 
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Palmer  and  Sea  streets,  purchased  for  this  purpose  by  the  Common- 
wealth. The  marsh  land  upon  which  the  embankments  are  filled  is 
underlaid  by  strata  of  mud  and  peat  to  a  maximum  depth  of  28 
feet.  The  present  contract,  involving  180,000  cubic  yards  of  filling, 
provides  for  the  construction  of  embankments  to  sub-grade,  about 
12  feet  above  the  level  of  the  marsh  and  7  feet  below  the  proposed 
finished  grade.  This  upper  7  feet  of  embankment  fill  will  be  formed 
of  material  displaced  by  the  masonry  structure  of  the  sewer  to  be 
constructed  within  the  embankment  at  a  later  date,  after  the  filling 
has  ceased  settling  into  the  marsh,  and  the  embankment  has  reached 
a  condition  of  equilibrium. 

Embankment  filling  was  begun  June  20,  1901 ;  60,000  cubic 
yards  of  filling,  equal  to  one-third  of  the  contract  volume,  have  been 
deposited  to  date.  The  average  rate  of  filling  has  been  400  cubic 
yards,  and  the  maximum  800  cubic  yards,  per  day.  Observations 
of  the  settlement  of  embankments  already  filled  to  sub-grade  indicate 
a  maximum  vertical  settlement  slightly  exceeding  4  feet.  This 
implies  that  the  settling  of  the  embankment  into  the  marsh  has  dis- 
placed about  30  per  cent,  of  the  cross-sectional  area  of  mud  under- 
lying the  actual  location. 

Section  49,  Quincy. 

Division  Engineer  in  Charge.  —  Francis  L.  Sellew. 
Contractor.  —  Charles  G.  Belden  &  Co.,  Syracuse,  N.  Y. 

The  complete  section  will  extend  from  a  point  in  the  upland,  ad- 
jacent to  Quincy  marsh,  southeast  of  Palmer  Street,  westerly  across 
Palmer  Street  and  through  the  marsh,  in  a  course  generally  parallel 
to  Sea  Street,  to  a  point  on  the  upland  about  35  feet  southeasterly 
from  Sea  Street,  near  the  Adams  homestead,  a  distance  of  3,494 
feet.  For  about  one-third  of  this  length  the  sewer  will  be  con- 
structed, at  a  later  period,  in  filled  embankments,  as  described  under 
the  preceding  contract.  The  work  of  forming  the  embankments  on 
1,200  feet  of  this  length  forms  part  of  that  contract.  The  present 
contract  for  sewer  construction  applies  to  three  lengths  of  11  feet 
3  inches  by  12  feet  6  inches  sewer,  aggregating  about  2,000  feet,  in 
dry  sand  and  gravel,  at  an  average  depth  of  15  feet  below  the  origi- 
nal surface,  together  with  about  1,000  feet  of  embankment,  formed 
of  surplus  material  from  the  trenches,  and  three  culverts  crossing 
the  location  of  the  embankments.  Details  of  these  culverts  are 
given  in  the  following  table  :  — 
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Culverts, 

Section  49. 

LOCATION. 

Cross-section. 

Length 
(Feet). 

Length 
over  All 

(Feet). 

Details  of  Construction. 

Near   Albatross    Road, 
Station  10  +  65. 

Near  Curlew  Road,  Sta- 
tion 21  +  96. 

Near    Adams    home- 
stead, Station  32  +  65. 

4'  0"  circular, 

4'  0"  circular, 
2'  6"  circular, 

74 

75 
91 

99 

99     1 

> 
118     j 

Concrete,   with    brick    lining;    2    12-foot 
lengths  of   cast-iron  pipe  immediately 
under  sewer  structure. 

Concrete,  with  brick  lining. 

Excavation  was  begun  June  5,  1901.  At  the  present  time,  about 
1,900  feet  of  sewer  and  the  whole  of  the  culverts  are  completed  ;  the 
filling  of  the  embankments  is  also  completed,  but  work  remains  to 
be  done  on  the  slopes. 

Section  50,  Quincy. 

Division  Engineer  in  Charge.  —  Francis  L.  Sellew. 
Contractor.  —  Charles  G.  Belden  &  Co.,  Syracuse,  N.  Y. 

This  11  feet  3  inches  by  12  feet  6  inches  sewer  extends  from  a 
point  in  the  upland,  about  35  feet  southeasterly  from  Sea  Street,  near 
the  Adams  homestead,  westerly  through  Sea  Street  and  private  lands 
to  Greenleaf  Street,  —  a  total  distance  of  3,071  feet.  The  sewer  is 
nearly  all  in  open  cut,  with  an  average  depth  of  18  feet,  in  dry  sand 
and  gravel.  A  short  length  will  be  constructed  in  embankment, 
where  it  crosses  the  end  of  a  pond  in  the  Adams  home  estate,  near 
Mount  Wollaston  cemetery.  A  special  foundation  of  boulder  con- 
crete is  to  be  used  through  the  pond.  Where  the  sewer  enters  Sea 
Street,  a  modified  cross-section  is  adopted  for  a  length  of  220  feet, 
owing  to  the  low  elevation  of  Sea  Street  in  that  vicinity. 

Work  was  commenced  on  October  28,  1901.  About  500  feet  of 
sewer  have  been  completed  to  date. 


Section  51,  Quincy. 


Diviaio7i  Engineer  in  Charge.  —  Frederick  D.  Smith. 
Assistant  Engineer.  —  Seth  Peterson. 
Contractor.  —  Thomas  F.  Moore,  Syracuse,  N.  Y. 


The  sewer  extends  northwesterly  in  Greenleaf  Street,  from  near 
the  Mount  Wollaston  Cemetery,  to  Hancock  Street,  a  distance  of 
2,366  feet.     It  is  11  feet  3  inches  by  12  feet  6  inches  in  diameter. 
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The  work  is  in  open  cut,  chiefly  in  coarse  sand  and  gravel,  free  from 
water,  at  an  average  depth  of  23  feet.  The  excavation  is  carried  on 
by  an  excavating  machine,  invented  and  owned  by  the  contractor. 

Work  was  commenced  at  the  lower  end  of  the  section  in  March, 
1901.  About  2,000  feet  of  sewer  have  been  completed  to  date. 
Passing  the  end  of  Woodward  Avenue,  the  invert  of  the  sewor  is 
reinforced  by  additional  concrete,  and  further  stilfened,  by  steel 
beams,  over  the  location  of  a  main  sewer  of  the  city  of  Quincy  ex- 
ecuted in  tunnel  at  a  lower  elevation  than  the  new  sewer.  The  arch 
was  reinforced  with  concrete  for  250  feet  east  of  Woodward  Avenue 
and  for  115  feet  east  of  Valley  Street.  Two  30-inch  branches  have 
been  inserted  in  the  westerly  side  of  the  sewer,  at  Park  Road  and 
Putnam  Street  respectively,  for  the  future  connection  of  force  mains 
from  the  sewage  pumping  station  in  Merrymount  Park,  Quincy. 
Additional  8-inch  branches  have  been  inserted  at  Park  Road,  Cedar 
Place,  Putnam  Street  and  Woodward  Avenue. 

Section  52,  Quincy. 

Division  Engiyieer  in  Charge.  —  Frederick  D.  Smith. 

Assistant  Engineer.—  Seth  Peterson. 

Con<rac<or.  —  National  Contraciing  Company,  New  York,  N.  Y. 

The  sewer  begins  at  the  westerly  .end  of  Greenleaf  Street,  at  Han- 
cock Street,  crosses  Hancock  and  Adams  streets,  private  lands,  and 
the  New  York,  New  Haven  &  Hartford  Railroad  (Plymouth  Division) 
to  Upland  Road,  and  passes  thence  along  Upland  Road  and  Adams 
Street  to  beyond  Oakland  Avenue,  a  total  distance  of  2,774  feet. 
Of  this  length,  about  250  feet,  crossing  Adams  Street  and  private 
lands  to  the  railroad,  are  expected  to  be  in  tunnel.  The  remaining 
2,524  feet  will  be  in  open  cut,  in  coarse  sand  and  gravel  with  a  large 
amount  of  rock,  with  an  average  depth  of  17  feet  above  the  rock 
excavation.  A  very  small  flow  of  water  has  been  met  with  to  date. 
The  sewer  is  11  feet  by  12  feet  3  inches  in  diameter.  Excavation 
began  early  in  October,  1901,  and  has  been  carried  on  by  cable  ex- 
cavating machinery.  It  has  been  largely  confined,  to  date,  to  Adams 
Street,  with  the  intention  of  leaving  that  street  clear  during  the  sum- 
mer months.  About  280  feet  of  trench  have  been  excavated  to  date. 
A  10-inch  branch  has  been  built  into  the  sewer  at  Gofie  Street. 
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Section  53,  Quincy. 

Division  Engineer  in  Charge.  —  Frederick  D.  Smith. 

Assistant  Engineer.  —  Seth  Peterson. 

Co7itractor.  —  National  Contracting  Company,  New  York,  N.  Y. 

The  sewer  commences  in  Adams  Street,  southwest  of  Oakland 
Avenue.  On  leaving  Adams  Street,  it  passes  westerly  through 
private  land  and  the  location  of  the  Furnace  Brook  Metropolitan 
Parkway  for  a  distance  of  1,900  feet.  It  is  11  feet  by  12  feet  3 
inches  in  diameter.  The  work  will  be  wholly  in  open  cut,  having 
an  average  depth  of  13  feet  of  earth  excavation  in  sand  and  gravel, 
with  a  large  amount  of  rock  excavation  in  addition.  The  excavation 
is  being  carried  on  by  cable  excavator.  Through  the  parkway  loca- 
tion an  embankment  will  be  formed  over  the  sewer  to  grades  defined 
by  the  Metropolitan  Park  Commission,  and  special  precautions  will  be 
taken  to  avoid,  as  far  as  possible,  interference  with  the  natural  scenery 
of  the  vicinity.  For  a  length  of  700  feet,  where  the  sewer  passes 
through  private  land  west  of  Adams  Street,  a  temporary  fence  has 
been  erected  on  the  taking  lines,  on  each  side  of  the  sewer,  and  the 
contractor  confines  his  operations  within  the  enclosure  thus  formed. 
Work  commenced  at  the  lower  end  early  in  October,  1901.  About 
200  feet  of  trench  have  been  excavated  to  date. 

Section  54,  Quincy. 

Division  Engineer  in  Charge.  — Frederick  D.  Smith. 

Assistant  Engineer.  —  Seth  Peterson. 

Contractor.  —  National  Contracting  Company,  New  York,  N.  Y. 

The  sewer  begins  in  the  location  of  the  Furnace  Brook  Metropol- 
itan Parkway,  at  a  point  about  1,000  feet  northeasterly  from  its  junc- 
tion with  Adams  Street.  It  follows  the  parkway  location  and  Adams 
Street  in  a  westerly  direction  to  a  point  in  Adams  Street,  near  Eaton's 
Ice  Pond,  and  has  a  total  length  of  1,990  feet.  It  is  11  feet  by  12 
feet  3  inches  in  diameter,  constructed  in  open  cut  wath  an  average 
total  depth  of  18  feet.  The  excavation  is  through  alluvial  soil  and 
sand,  overlying  large  quantities  of  decayed  slate  ledge.  A  small 
amount  of  water  is  found  in  the  excavation.  Special  precautions 
are  taken  to  preserve  the  natural  features  along  the  sewer  location, 
and  the  surplus  earth  is  used  in  sub-grading  a  park  boulevard,  under 
the  direction  of  the  Metropolitan  Park  Commission's  Engineer. 
Work  was  commenced  November  1,  1901,  and  100  feet  have  ])een 
excavated  to  date. 
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Section  55,  Quinci/  and  Milton. 

Division  Engineer  in  CAnr^c.  —  Frederick  D.  Smith. 
Assistant  Engi7ieer.  —  Seth  Peterson. 
Contractor.  —  H.  P.  Nawn,  Boston,  Mass. 

This  sewer,  11  feet  by  12  feet  in  diameter,  commences  in  Adams 
Street,  near  Eaton's  Ice  Pond,  in  Quincy,  and  extends  in  a  westerly 
direction  along  Adams  Street  and  across  the  Milton  boundary  line  near 
Washington  Street,  to  a  point  near  Church  Street,  in  Milton,  a  total 
distance  of  3,555  feet. 

The  contract  was  let  as  a  tunnel  section  with  an  average  depth  of 
45  feet  below  the  level  of  the  street.  For  convenience  of  working, 
the  contractor  has  sunk  three  shafts,  one  al)out  800  feet  from  the 
lower  end,  one  near  Beale  Street,  and  one  aljont  900  feet  from  the 
upper  end  of  the  section.  Work  on  the  upper  shaft  was  commenced 
as  early  as  December  1,  1900,  and  on  the  lower  shaft  two  days 
later.     The  middle  shaft  was  commenced  April  8,  1901. 

An  easterly  heading  from  the  lower  shaft  has  been  driven  472 
feet  and  a  westerly  heading  478  feet,  making  950  feet  in  all.  Of 
this  length,  317  feet  were  wholly  in  rock,  155  feet  in  rock  bottom 
with  earth  roof,  303  feet  in  hard-pan,  and  105  feet  in  hard-pan  with 
rock  bottom. 

From  the  middle  shaft  an  easterly  heading  has  been  driven  366 
feet.  This  w^as  all  in  hard-pan  except  for  a  60-foot  length  with 
sand  roof.  Xo  westerly  heading  was  driven,  the  contractor  finding 
it  more  convenient  to  open-cut  a  length  of  241  feet  in  sand,  gravel 
and  hard-pan,  45  feet  deep,  immediately  adjoining  the  shaft.  A 
heading  has  been  begun  at  the  westerly  end  of  this  cut,  of  which  20 
feet  have  been  driven  to  date. 

The  excavation  of  the  upper  shaft,  in  sand  and  gravel,  with  fine 
sand  in  the  lower  12  feet,  proceeded  from  December  1,  1900,  to 
January  17,  1901,  when  it  was  suspended  until  March  9.  It  was 
then  continued  until  the  shaft  reached  grade,  late  in  May.  Pump- 
ing was  then  maintained  until  November  16,  when  an  open  cut  was 
started  at  each  end  of  the  shaft.  This  now  extends  over  a  total 
length,  including  the  shaft,  of  132  feet,  and  is  within  3  feet  of  grade. 
The  flow  of  ground  water  through  it  has  been  as  much  as  1,240,000 
gallons  per  day.  In  the  month  just  closed  it  varied  between 
406,000  gallons  and  974,000  gallons  per  day.  The  eftect  of  the 
pumping  has  been  observed  over  an  area  having  a  radius  of  2,000 
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feet  from  the  shaft,  as  indicated  by  the  drying  of  51  wells.  A  tem- 
porary town-water  service  has  in  each  such  case  been  put  into  the 
houses.  These  figures  show  that  a  total  length  of  1,719  feet  has 
been  excavated  in  tunnel  and  open  cut,  to  date.  The  masonry 
sewer  structure  has  been  completed  in  1,110  feet  of  this  length,  in 
which  the  sewer  arch  has  been  reinforced  with  concrete  for  a  dis- 
tance of  762  feet. 

The  24-inch  Metropolitan  water  main  in  Adams  Street  was  moved 
for  a  total  length  of  725  feet,  where  the  contractor  found  it  con- 
venient to  open-cut  instead  of  to  tunnel. 

Section  56,  Milton. 

Division  Engineer  in  Charge.  —  Frederick  D.  Smith. 

Assistant  Engineer.  —  Seth  Peterson. 

Contractor.  —  National  Contracting  Company,  New  York,  N.  Y. 

Commencing  near  Church  Street,  this  sewer  extends  northwest- 
erly through  Adams  Street  to  a  point  800  feet  beyond  East  Milton 
station,  a  total  distance  of  about  1,495  feet.  It  is  10  feet  7  inches 
by  11  feet  7  inches  in  diameter,  wholly  in  open  cut,  at  an  average 
depth  of  31  feet.  For  about  350  feet  at  the  westerly  end  of  the  sec- 
tion the  excavation  is  in  hard-pan,  overlying  slate  ledge ;  the  re- 
mainder is  in  earth,  gravel  and  sand.  The  rock  averaged  13  feet  in 
depth,  measured  from  its  surface  to  the  bottom  of  the  trench.  A 
very  small  amount  of  water  was  found  throughout  the  section. 
Excavation  was  begun  December  3,  1900,  and  1,400  feet  have  been 
completed  to  date.  Passing  the  East  Milton  branch  of  the  New 
York,  New  Haven  &  Hartford  Railroad,  and  for  a  length  of  about 
300  feet  at  the  lower  end  of  the  section,  the  sewer  was  reinforced  by 
concrete  spandrels  carried  to  a  height  of  6  inches  above  the  arch,  and 
near  the  lower  end  about  125  feet  of  24-inch  Metropolitan  water 
main  were  moved  in  a  southerly  direction,  in  order  to  clear  the 
sewer  trench. 

An  8-inch  branch  has  been  inserted  at  Granite  Avenue  and  a 
15-inch  branch  near  the  upper  end  of  the  section. 

Section  57,  Milton. 

Division  Engineer  in  Charge.  —  Frederick  D.  Smith. 

Assistant  Engineer.  —  Seth  Peterson. 

Contractor.  —J.  W.  Bustin  &  Co.,  Syracuse,  N.  Y. 

This  sewer,  10  feet  7  inches  by  11  feet  7  inches  in  diameter,  fol- 
lows the  centre  line  of  that  part  of  the  proposed  Milton  boulevard 
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extending  from  Adams  Street  to  Pleasant  Street,  a  distance  of  1,874 
feet.  The  work  will  be  in  open  cut,  through  sand  and  gravel,  with 
some  clay,  at  an  average  depth  of  22  feet.  Some  portions  of  the  line 
will  be  covered  by  a  low  embankment,  formed  of  surplus  material 
from  the  trench,  carried  up  to  the  sub-grade  of  the  l)oulevard.  Ex- 
cavation was  begun  October  31,  1901,  and  about  300  feet  have  been 
completed  to  date.  An  8-inch  branch  has  been  inserted  about  165 
feet  east  of  Pleasant  Street. 

Section  58,  Milton. 

Division  Eyigineei-  in  Charge.  —  Frederick  D.  Smith. 

Assista7it  Engineer.  —  Setli  Peterson. 

Contractor.  —  Latta  &  Terry  Company,  Philadelphia,  Pa. 

This  sewer,  10  feet  7  inches  by  11  feet  7  inches  in  diameter,  fol- 
lows the  centre  line  of  the  proposed  Milton  boulevard  for  a  length 
of  2,560  feet,  commencing  at  Pleasant  Street  and  ending  in  Centre 
Street.  It  will  be  in  open  cut  throughout.  Surplus  earth  from  the 
trench  will  be  used  to  form  an  embankment  over  the  greater  part  of 
the  length,  finished  at  boulevard  sub-grade.  The  average  depth  of 
excavation  is  17  feet.  Excavation  will  be  largely  in  coarse  sand  and 
gravel,  with  superficial  peat  for  a  length  of  800  feet  near  the  upper 
end  of  the  section.  The  cross-section  will  be  modified  in  a  special 
structure  at  Station  14-f-40,  to  allow  of  the  passage  over  it  of  a 
double  culvert  taking  the  place  of  an  open  water  course  now  cross- 
ing the  boulevard  location.  Trench  has  been  partially  excavated 
for  a  length  of  600  feet  west  of  Pleasant  Street. 

Section  59,  Milton. 

Divisio7i  Etigitieer  in  Charge.  —  Frederick  D.  Smith. 
Assistant  Engineer.  —  Seth  Peterson. 
Contractor.  —  H.  P.  Nawn,  Boston,  Mass. 

Occupying  the  centre  of  the  Milton  boulevard  location,  this  10 
feet  7  inches  by  11  feet  7  inches  sewer  extends  from  Centre  Street 
to  Randolph  Avenue,  a  distance  of  2,567  feet.  It  will  be  in  open 
cut,  averaging  20  feet  in  depth  below  the  original  surface,  with  a 
low  embankment,  formed  of  surplus  earth  from  the  excavation,  over 
its  entire  length,  finished  at  boulevard  sub-grade.  The  excavation 
will  be  in  sand,  gravel  and  clay.  About  200  feet  of  trench  have 
been  excavated  to  grade.  An  8-inch  branch  has  been  inserted  at 
Centre  Street,  to  provide  for  unsewered  areas  in  Milton. 
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Section  60,  Milton. 

Division  Engineer  in  Charge.  —  Frederick  D.  Smith. 

Assistant  Engineer.  —  Seth  Peterson. 

Contractor.  —  J.  W.  Bustin  &  Co.,  Syracuse,  N.  Y. 

This  10  feet  7  inches  by  11  feet  7  inches  sewer  extends  westerly 
along  the  centre  line  of  the  Milton  boulevard  location  from  Randolph 
Avenue  to  near  Canton  Avenue,  a  distance  of  1,609  feet.  It  will  be 
in  open  cut,  averaging  19  feet  deep.  An  embankment,  with  a 
maximum  height  of  9  feet  above  the  original  surface,  will  be  formed 
of  surplus  excavated  material  over  the  greater  part  of  its  length,  and 
finished  to  boulevard  sub-grade.  The  excavation  will  be  in  sand, 
gravel  and  clay,  with  mud  and  peat  extending  at  one  point  to  a  depth 
of  13  feet.  The  contract  was  awarded  October  23,  1901,  and  no 
progress  has  been  made  with  excavation. 

Section  62,  Milton. 

Division  Engineer  in  Charge.  — Frederick  D.  Smith. 

Assistant  Engineer.  — Seth  Peterson. 

Contractor.  —'Eidi.  W.  &  J.  J.  Everson,  Providence,  R.  I. 

This  10  feet  7  inches  by  11  feet  7  inches  sewer  is  located  in  Brook 
Road,  extending  northwesterly  from  near  Pine  Tree  Brook  to  a  point 
530  feet  beyond  Ridge  Road,  a  distance  of  2,174  feet.  Of  this 
length,  396  feet,  near  Ridge  Road,  are  in  rock  tunnel.  The  remain- 
ing 1,778  feet  are  in  open  cut,  averaging  27  feet  in  depth.  The 
excavation  in  open  cut  is  through  sand  and  gravel,  with  rock  iii  the 
bottom  for  two-thirds  of  its  length  at  the  upper  end  of  the  section. 

An  average  of  about  400,000  gallons  of  ground  water  per  day 
has  been  pumped  from  the  excavation.  "Work  was  begun  Decem- 
ber 10,  1900.  The  whole  of  the  excavation  in  trench  and  tunnel  is 
completed.  About  200  feet  of  masonry  remain  to  be  constructed. 
Four  8-iuch  branches  have  been  inserted  at  intervals  of  about  200 
feet,  to  provide  for  unsewered  areas  in  Milton. 

Section  63,  Milton. 

Division  Engineer  in  Charge.  — Frederick  D.  Smith. 

Assistant  E^igineer.  —  Seth  Peterson. 

Contractor.  —  National  Contracting  Company,  New  York,  N.  Y. 

This  is  a  10  feet  7  inches  by  11  feet  7  inches  sewer,  2,262  feet  in 
length,  commencing  in  Brook  Road,  at  a  point  800  feet  easterly 
from  the  Blue  Hills  Parkway.     It  follows  Brook  Road,  crosses  the 
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Metropolitan  Blue  Hills  Parkway,  and  terminates  in  park  lands 
southeast  of  the  Neponset  River.  It  is  wholly  in  open  cut,  at  an 
average  depth  of  25  feet.  The  excavation  is  in  coarse  sand  and 
gravel,  with  rock  in  the  first  700  feet  length.  Work  was  begun 
December  3,  1000,  and  1,882  feet  have  been  excavated  to  date. 
West  of  the  Blue  Hills  Parkway,  where  the  work  is  being  carried 
on  at  two  openings,  the  excavation  is  in  wet  sand  and  gravel,  and 
large  quantities  of  ground  water  are  found,  approximating  1,000,000 
gallons  per  day  at  each  opening.  The  arch  was  reinforced  with 
concrete  spandrels  for  a  length  of  150  feet  near  the  river,  up  to  the 
harder  ground  found  near  Brush  Hill  Road,  and  across  the  Metro- 
politan Blue  Hills  Parkway.  An  18-inch  branch  has  been  inserted 
at  Brush  Hill  Road  and  two  8-inch  branches  at  intervals  of  about 

300  feet. 

Section  65^  Hyde  Park. 

Division  Engineer  in  Charge.  —  C.  Barton  Pratt. 
Contractor.  — Beckwith  &  Qnackenbush,  Mohawk,  N.  Y. 

This  sewer  extends  from  the  Neponset  River,  through  Monponset 
and  Baldwin  streets,  near  the  location  of  the  New  York,  New  Haven 
&  Hartford  Railroad  (Midland  Division).  Of  the  total  length  of 
900  feet,  640  feet,  between  River  Street  and  the  Neponset  River, 
are  10  feet  7  inches  by  11  feet  7  inches  in  diameter;  the  remaining 
260  feet,  northwest  of  River  Street,  are  9  feet  3  inches  by  10  feet  2 
inches  in  diameter.  The  existing  Neponset  valley  sewer,  in  River 
Street,  is  temporarily  passed  through  the  completed  sewer  by  a  24- 
inch  cast-iron  pipe.  Two  branches,  4  feet  6  inches  in  diameter, 
have  been  provided  in  the  larger  sewer  at  this  point,  one  for  the 
future  connection  of  the  Neponset  valley  sewer,  and  the  other,  on 
the  opposite  side,  for  a  main  sewer  to  provide  for  undrained  areas 
of  the  city  of  Boston. 

Between  River  Street  and  the  river  the  excavation  was  largely  in 
sand  and  gravel,  with  boulders.  A  small  amount  of  water  was 
found  in  the  excavation.  Between  River  Street  and  the  railroad 
location  the  excavation  was  chiefly  in  felsite  rock.  Excavation  was 
commenced  on  March  3,  1900. 

Prior  to  September  29,  1900,  572  feet  of  the  sewer  had  been 
completed.  The  section  was  completed  on  April  12,  1901,  giving 
an  average  rate  of  progress,  for  the  entire  work,  of  16  feet  per 
week,  with  a  maximum  of  32  feet  per  week. 
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Section  66,  Hyde  Park. 

Division  Engiiieer  in  Charge. —  C.  Barton  Pratt. 
Contractor.  —  Ed.  VV.  &  J.  J.  Everson,  Providence,  R.  I. 

This  sewer,  9  feet  3  inches  by  10  feet  2  inches  in  diameter,  5,300 
feet  in  length,  was  expected  to  be  wholly  in  tunnel.  At  the  date  of 
the  last  report  (September  29,  1900)  1,188  feet  of  tunnel  excavation 
had  been  completed.  For  a  length  of  285  feet  near  Ralston  Road, 
having  an  approximate  depth  of  24  feet,  the  contractor  found  it  more 
convenient  to  excavate  in  open  trench  than  to  drive  the  tunnel  as  con- 
templated in  the  contract.  The  excavation  of  the  open  portion  was 
carried  on  in  August  and  September,  1901.  Except  for  a  length  of 
about  20  feet,  it  was  in  rock  and  boulders,  rising  to  an  average  of 
15  feet  above  the  sewer  invert,  overlaid  by  a  mixture  of  hard-pan, 
sand  and  gravel.  Including  this  285  feet  length,  a  total  of  5,050 
feet  has  been  excavated  to  date.  This  indicates  that  during  *the 
fifteen  months  now  under  review  an  average  rate  of  excavation  of 
60  feet  per  week  has  been  maintained,  rising  to  a  maximum  of  90 
feet.  The  excavation  in  the  tunnel  headings  has  been  in  felsite  of  a 
very  hard  and  flinty  variety,  with  occasional  trap  dikes.  No  ma- 
sonry has  been  introduced  into  headings  to  date.  Approximately 
130  feet  of  masonry  have  been  built  in  the  open  cut.  The  tunnel 
excavation  has  been  carried  on  during  the  year  from  the  central  shaft 
in  Ruskin  Road,  near  the  middle  of  the  section,  fully  described  in 
the  last  report,  and  has  advanced  about  equally  northeast  and  south- 
west thereof. 

The  single  fatality  on  the  high-level  sewer  construction  to  date 
occurred  on  this  section  in  February,  1901.  A  laborer,  attempting 
to  alight  from  a  moving  lift  in  the  Ruskin  Road  shaft,  fell  to  the 
bottom  of  the  shaft  and  was  killed. 

Section  67,  Hyde  Park. 

Division  Engineer  in  Charge.  —  Frank  I.  Capen. 

This  section  has  a  total  length  of  327  feet,  extending  from  the 
upper  end  of  Section  66  tunnel,  across  Stony  Brook,  to  near  the 
Hyde  Park  and  West  Roxbury  boundary  line.  It  includes  about 
215  feet  of  ordinary  9  feet  3  inches  by  10  feet  2  inches  sewer  struc- 
ture, at  an  average  depth  of  17  feet,  and  two  lines,  each  84  feet  in 
length,  of  60-inch  cast-iron   pipe  under  Stony  Brook,    with  pipe 
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chambers  at  either  end  for  controlling  and  diverting  the  flow  of 
sewage  through  the  individual  lines  of  pipe. 

The  work  is  being  carried  on  by  day-labor,  under  the  direct  super- 
vision of  the  Engineer.  It  was  begun  October  24,  1901.  At  the 
present  time  about  40  feet  of  pipe  have  been  laid  in  each  line  of 
crossing,  and  the  pipe  chambers  arc  well  advanced. 

Section  68,  Hyde  Park  and  West  Roxbury. 

Division  Engiiieer  in  Charge.  —  C.  Barton  Pratt. 
Contractor.  —  Beckwith  &  Quackenbush,  Mohawk,  N.  Y. 

Commencing  in  Hyde  Park,  near  the  West  Roxbury  boundary 
line,  this  sewer  extends  through  private  lands  in  West  Roxbury, 
adjacent  to  Stony  Brook,  to  the  junction  of  Ashland  and  Canterbury 
streets ;  thence  along  Ashland  Street,  Hammatt  Road  and  Hadwin 
Way  to  Hyde  Park  Avenue,  in  West  Roxbury,  a  total  distance  of 
2,738  feet.  The  length  of  1,735  feet  below  Canterbury  Street  is 
9  feet  3  inches  by  10  feet  2  inches  in  diameter.  The  remaining  983 
feet  are  8  feet  9  inches  by  9  feet  8  inches.  The  entire  section  was 
completed  prior  to  September  29,  1900,  with  the  exception  of  45 
feet  of  the  larger  sewer  near  the  intersection  of  Ashland  and  Canter- 
bury streets.  The  character  of  the  work  was  described  on  page  63 
of  the  previous  report. 

Excavation  was  begun  November  20,  1899,  and  the  work  was 
completed  December  1,  1900,  showing  an  average  rate  of  progress 
of  51  feet  per  week.  A  maximum  of  120  feet  per  week  was  ac- 
complished. 

Two  branches  were  inserted  in  the  larger  sewer  at  Canterbury 
Street.  On  the  westerly  side  a  24-inch  brick  connection,  and  on 
the  easterly  side  a  12-inch  pipe,  were  provided  for  unsewered  Bos- 
ton areas. 

Section  69,  West  Roxbury. 

Division  Engineer  in  Charge.  —  C.  Barton  Pratt. 
Contractor.  —  Beckwith  &  Quackenbush,  Mohawk,  N.  Y. 

This  sewer,  8  feet  9  inches  by  9  feet  8  inches  in  diameter  and 
2,596  feet  in  length,  is  in  Hyde  Park  Avenue,  between  Hadwin 
Way  and  Larch  Place.  It  was  commenced  November  29,  1899,  and 
on  September  29,  1900,  a  length  of  1,990  feet  had  been  completed, 
as  detailed  on  page  63  of  the  previous  report. 

The  work  was  in  open  trench,  with  an  average  depth  of  26  feet. 
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For  a  length  of  900  feet  from  the  commencement  of  the  work,  in 
Hadwin  Way,  the  excavation  was  in  gravel  and  clay,  with  hard-pan 
and  some  ledge  in  the  bottom.  Between  stations  9+00  ^.nd  17  -|-  00 
it  was  in  sand,  very  fine  towards  the  bottom,  and  involving,  for  a 
length  of  300  feet  near  Mount  Hope  station,  the  use  of  tubular  wells 
to  secure  a  foundation.  From  Station  17  -f-  00  to  the  upper  end  of 
the  section  the  excavation  was  similar  to  the  first  900  feet. 

The  upper  length  of  609  feet,  constructed  during  the  period  now 
under  review,  was  in  sand,  clay  and  hard-pan,  in  open  trench  with 
an  average  depth  of  about  30  feet.  For  100  feet  near  Larch  Place, 
at  the  upper  end  of  the  section,  rock  was  found  in  the  bottom  of  the 
trench,  rising  to  an  average  height  of  6  feet  above  sewer  grade. 
The  section  was  completed  July  G,  1901.  This  indicates  a  rate  of 
progress,  for  the  entire  work,  of  30  feet  per  week,  with  a  maximum 
of  95  feet. 

A  12-inch  pipe  was  inserted  in  the  sewer,  near  Mount  Hope 
Street,  to  provide  for  un sewered  areas  of  the  city  of  Boston. 

Section  70^  West  Roxhury. 

Division  Engineer  in  Charge.  —  C.  Barton  Pratt. 
Contractor. —  Charles  Linehan,  Cambridge,  Mass. 

This  sewer  extends  from  Hyde  Park  Avenue,  through  Larch  Place, 
under  the  main  line  of  the  New  York,  New  Haven  &  Hartford  Rail- 
road, through  the  extension  of  Harrison  Street,  along  private  lands 
adjoining  the  railroad  and  Stony  Brook,  vunder  Washington  Street 
and  in  private  lands  to  South  Street,  at  Bussey  arch,  and  along 
South  Street  to  Bussey  Street.  The  total  length  of  the  section  is 
3,740  feet,  but  the  actual  length  of  sewer  included  in  the  contract 
is  230  feet  less,  owing  to  the  omission  of  two  lengths  in  the  line, 
referred  to  on  page  64  of  the  previous  report.  The  sewer  is  8  feet 
9  inches  by  9  feet  8  inches  in  diameter,  and  is  built  partly  in  open 
cut  and  partly  in  embankment.  At  the  date  of  the  previous  report 
1,230  feet  of  sewer  were  completed.  At  the  present  time  3,260  feet 
have  been  completed,  leaving  only  200  feet  in  Larch  Place  and  50 
feet  in  embankment  on  the  meadows  near  Stony  Brook  to  be  con- 
structed. This  indicates  an  average  rate  of  progress,  during  the  fif- 
teen months  under  review,  of  31  feet  per  week.  A  maximum  of  45 
feet  per  week  has  been  reached.  Under  the  railroad  location  the 
sewer  arch  has  been  reinforced  with  concrete  spandrels,  carried  up 
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to  6  inches  above  the  arch.  A  branch,  about  3  feet  in  diameter,  has 
been  provided  in  Harrison  Street  for  the  connection  of  a  main  sewer 
from  unsewered  areas  of  the  city  of  Boston. 

Section  71  ^  West  Roxbury. 

Division  Engineer  in  Charge.  —  C.  Barton  Pratt. 
Contractor.  —  Charles  F.  Taylor  &  Co.,  Syracuse,  N.  Y. 

Of  the  total  length  of  2,193  feet  of  8  feet  9  inches  by  9  feet  8 
inches  sewer  comprising  this  section,  188  feet  are  in  tunnel,  the  re- 
maining 2,005  feet  in  open  trench.  The  open  trench  extends  along 
South  Street,  from  Bussey  Street  to  the  entrance  to  Bussey  Woods, 
and  thence  through  private  lands  for  a  further  distance  of  1,000  feet. 
The  line  then  re-enters  South  Street  in  the  short  tunnel  which  com- 
pletes the  section. 

For  a  length  of  443  feet  in  private  lands  the  sewer  is  in  shallow 
open  cut,  finished  by  an  embankment  about  3  feet  above  the  outside 
of  the  sewer  arch,  extended  to  join  the  slope  of  the  hill  on  the  west. 

The  average  depth  of  excavation  in  the  open  trench  in  South 
Street  was  about  18  feet ;  in  the  open  cut  and  embankment  it  was 
about  8  feet.  The  tunnel  was  in  sand  and  gravel.  The  open  cut 
was  principally  in  sand  and  gravel,  with  some  clay.  Rock  was 
found  about  200  feet  from  the  beginning  of  the  section,  and  beds  of 
peat  extended  below  the  elevation  of  the  sewer  foundation  for  a 
length  of  175  feet  near  Station  15-[-00.  The  peat  was  removed  and 
replaced  by  concrete  filling.  A  maximum  volume  of  500,000  gal- 
lons of  ground  water  per  day  was  handled  by  the  pumps. 

At  the  close  of  the  last  report  about  1,100  feet,  including  the  tun- 
nel, had  been  completed.  The  remainder  of  the  section  was  com- 
pleted on  July  19,  1901.  The  average  rate  of  progress  per  week, 
over  the  entire  section,  was  8  feet  in  tunnel  and  33  feet  in  the 
remainder  of  the  work.  A  maximum  of  120  feet  per  week  was 
attained  in  open  cut  and  embankment. 

Section  72 y  West  Roxbury. 

Division  Engineer  in  Charge.  —  C.  Barton  Pratt. 
Contractor.  —  Jones  &  Meehan,  Boston,  Mass. 

This  8  feet  9  inches  by  9  feet  8  inches  sewer  is  3,010  feet  in 
length.  It  extends  from  near  the  Bussey  Institution,  along  South 
Street,  across  the  Arborway  and  still  along  South  Street  to  the 
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easterly  side  of  St.  Joseph  Street.  From  the  beginning  of  the 
section  to  the  northeasterly  margin  of  the  Arborway,  a  length  of 
1,140  feet,  the  sewer  is  in  tunnel,  at  an  average  depth  of  about  38 
feet.     The  remainder  is  in  trench,  averaging  20  feet  in  depth. 

Work  was  commenced  on  two  tunnel  shafts  and  the  open  cut 
October  8,  1900.  The  excavation  in  both  tunnel  and  open  cut  was 
mainly  in  sand  and  gravel,  with  a  small  amount  of  water.  Near  St. 
Joseph  Street,  for  a  length  of  300  feet,  the  lower  portion  of  the 
trench  was  in  fine  sand,  moving  under  a  head  of  water.  Three 
driven  wells  assisted  in  completing  the  trench  excavation  and 
securinof  a  stable  foundation  for  the  sewer  structure.  The  entire 
sewer  in  this  length  was  built  in  Portland  concrete  and  Portland 
brickwork.  Portland  concrete  spandrels  were  also  carried  up  to 
the  height  of  the  top  of  the  arch.  The  character  of  the  excavation 
in  this  300  feet  length  considerably  delayed  the  completion  of  the 
section.  Crossing  under  the  Goldsmith  Brook  conduit,  at  St.  Joseph 
Street,  the  arch  was  depressed  21/^  feet,  and  the  section  reinforced 
with  tie-rods  and  rolled  beams. 

The  open  cut  was  completed  October  1,  1901,  indicating  an 
average  rate  of  trench  excavation  of  39  feet  per  week,  with  a  maxi- 
mum of  150  feet.  The  whole  of  the  tunnel,  wdth  the  exception 
of  40  feet,  has  been  excavated  during  the  period  under  review. 
The  average  rate  of  excavation  in  tunnel  was  17  feet  per  week, 
with  a  maximum  of  46  feet. 

Section   73,  West  Roxhury. 

Division  Engineer  in  Charge,  —  C.  Barton  Pratt. 

Conirac^or.  —  National  Contracting  Company,  New  York,  N.  Y. 

This  9-foot  circular  sewer,  in  South  and  Centre  streets,  extends 
from  near  St.  Joseph  Street  to  near  Boylston  Street,  a  distance  of 
4,775  feet.  The  entire  length  is  designed  to  be  in  tunnel,  at  an 
average  depth  of  about  50  feet.  In  view  of  the  probable  use  of 
compressed  air  with  shields  in  the  whole  or  portions  of  the  work,  a 
circular  cross-section  is  adopted  in  place  of  the  usual  horse-shoe 
type  of  sewer. 

Of  the  total  length  of  4,775  feet,  about  1,400  feet  of  the  tunnel 
headings  will  be  in  Roxbury  pudding-stone,  and  the  remainder  in 
sand.  Two  shafts  have  been  sunk  to  grade,  one  near  Lakeville 
Place,  in  rock ;  the  other  at  Pond  Street,  in  sand.     The  excavation 
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at  the  former  was  begun  December  1,  1900,  and  completed  February 
7,  1901.  The  latter  was  begun  February  1  and  completed  May  1, 
1901.  To  date,  1,350  feet  of  rock  heading  have  been  excavated, 
located  about  equally  north  and  south  of  the  shaft  in  Lakeville  Place. 
About  100  feet  of  concrete  invert  have  been  built  in  this  length. 

At  the  Pond  Street  shaft  a  metallic  shield  and  air  compressors 
were  installed  Jul}^  1,  1901,  and  a  start  was  made  to  drive  a  south- 
erly heading  from  this  shaft  by  the  pneumatic  process.  To  date,  no 
substantial  progress  has  been  made  with  this  portion  of  the  section. 

Section   74,   West  Roxbury  and  Roxhury. 

Division  Engineer  in  Charge.  —  C.  Barton  Pratt. 
Contractor.  —  H.  P.  Nawn,  Boston,  Mass. 

Commencing  in  Centre  Street,  near  Boylston  Street,  in  West 
Roxbury,  this  sewer  extends  through  Centre  and  Day  streets  to 
near  Heath  Street,  in  Roxbury,  a  distance  of  2,985  feet,  at  an  aver- 
age depth  of  54  feet,  increasing  to  65  feet.  It  is  wholly  in  rock 
tunnel,  wath  the  exception  of  190  feet  of  open  cut,  in  sand  and 
gravel,  lietween  Hutchins  Avenue  and  INIinden  Street.  Of  the  total 
length,  the  lower  portion,  below  Perkins  Street,  nearly  1,000  feet 
in  length,  is  8  feet  3  inches  by  9  feet  2  inches  in  diameter.  A  re- 
duction in  size  to  6  feet  6  inches  by  7  feet  takes  place  in  a  bell-mouth 
junction  at  this  point,  from  which  the  main  line  of  the  high-level 
sewer  will  ultimately  be  extended  to  Newton  and  other  areas,  for 
the  relief  of  the  existing  low  level  sewers  in  the  Charles  River  valley. 
The  smaller  seAver  included  in  this  section  forms  the  lower  end 
of  the  branch  sewer  intended  mainly  for  the  reception  of  sewaare 
to  l)e  lifted  at  the  proposed  pumping  station  in  AYard  Street. 

Work  was  l)egun  September  26,  1900.  The  tunnel  excavation  is 
completed.  The  sewer  has  been  constructed  in  the  open  cut  and  in 
about  1,800  feet  of  the  tunnel  portion,  leaving  about  1,000  feet  of 
heading  in  which  the  masonry  has  yet  to  be  completed. 

The  rate  of  excavation  through  the  rock  tunnel  for  the  smaller 
sewer  has  averaged  31  feet  per  week,  with  a  maximum  of  60  feet. 
In  the  tunnel  for  the  larger  sewer  it  averaged  24  feet,  rising  to  a 
maximum  of  40  feet  per  week. 

Near  Grotto  Glen  an  18-inch  brick  connection  has  been  left  in 
the  easterly  side  of  the  sewer. 
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Section  75^  Roxbury. 

Division  Engineer  in  Charge.  —  C.  Barton  Pratt. 

Original  Contractor.  —  Shailer-Schniglau  Company,  Chicago,  111. 

Contractor  for  Parts  of  Section.  — "Ed.  W.  &  J.  J.  Everson,  Providence,  R.  I. 

This  is  a  tunnel  section,  largely  in  rock,  consisting  of  3,070  feet 
of  6  feet  6  inches  by  7  feet  sewer,  passing  under  Parker  Hill,  at  a 
maximum  depth  of  175  feet.  Commencing  at  the  junction  of  Day 
and  Heath  streets,  the  sewer  passes  under  private  lands  and  across 
intersecting  streets  for  a  distance  of  1,700  feet.  It  then  enters 
Calumet  Street  and  continues  along  St.  Alphonsus  Street  to  a  point 
about  midway  between  Tremont  and  Smith  streets.  It  wiU  end  at 
this  point  in  a  special  l)ell-mouth  structure,  designed  to  receive  the 
delivery  ends  of  the  two  48-inch  force  mains  from  the  Ward  Street 
pumping  station. 

Work  was  commenced  on  the  Day  Street  shaft  May  17,  1900. 
The  last  report,  pages  67  and  68,  contains  a  detailed  description  of 
the  peculiar  geological  formation  through  which  the  first  288  feet  of 
heading  were  driven. 

Between  September  29,  1900,  and  August  26,  1901,  a  further 
length  of  612  feet  was  driven  and  lined  with  masonry.  The  excava- 
tion has  been  largely  in  boulder  clay  or  hard-pan.  At  the  northerly 
end  of  the  heading,  for  a  length  of  50  feet,  the  conglomerate  or 
pudding-stone  gradually  rises  from  the  bed  of  the  tunnel  until  it 
occupies  the  whole  heading.  The  structure  in  the  greater  part  of 
this  length  is  reinforced  with  Portland  concrete,  and  the  arch  is  built 
in  Portland  brickwork.  On  December  22,  1900,  the  contractor 
began  to  sink  a  second  shaft,  65  feet  deep,  on  St.  Alphonsus  Street, 
near  Alleghany  Street.  This  shaft  is  entirely  in  Roxbury  pudding- 
stone,  which  rises  to  the  surface  at  this  point.  It  was  completed, 
and  work  started  on  the  headings  in  each  direction,  INIarch  6,  1901, 
when  work  at  this  shaft  was  suspended.  On  August  26  the  entire 
work  was  abandoned  by  the  contractor.  The  remainder  of  the  sec- 
tion was  advertised,  and  a  contract  for  it  awarded  to  Ed.  W.  &  J.  J. 
Everson  of  Providence,  R.  I.,  who  have  carried  on  the  work  since 
October  11.  From  that  date  until  December  18  the  contractor  was 
pumping  out  the  shaft,  erecting  machinery  and  preparing  for  work 
in  the  headings.  From  December  18  to  date  about  50  feet  of  head- 
ing have  been  driven. 
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Section  76,  JRoxbury. 
This  section  will  consist  of  two  lines  of  48-iuch  cast-iron  force 
main,  connecting  the  proposed  pumping  station  on  Ward  Street 
wfth  the  6  feet  6  inches  by  7  feet  sewer  on  St.  Alphonsus  Street. 
The  lines  will  aggregate  3,000  feet  in  length.  There  have  been 
purchased  from  the  water  works  division  and  delivered  on  the 
pumping  station  lot  480  feet  of  48-inch  pipe,  together  with  a  pipe 
derrick  and  appurtenances,  at  a  cost  of  $3,567.84. 

Section  77,  Roxhury. 
This  section  includes  the  pumping  station  and  connections  with 
the  suction  sewer  and  force  mains.  The  pumping  station  lot,  com- 
prising an  area  of  about  100,000  square  feet,  located  at  the  south- 
easterly angle  of  Ward  and  Vancouver  streets,  was  purchased 
January  19,  1900,  for  $61,300.20.  Studies  have  been  made  of 
foundations  for  engines  and  pumps,  and  the  connection  of  the  plant 
with  the  suction  sewer  and  force  mains.  A  contract  for  two 
50,000,000-gallon,  vertical,  triple-expansion,  60-inch  stroke  pump- 
ing engines,  with  boilers  and  other  appurtenances,  has  been  awarded 
to  the  Allis-Chalmers  Company  of  Milwaukee,  Wis.,  for  the  sum 
of  $204,000.  The  engines  are  to  be  erected,  ready  for  service, 
within  two  years.  The  temporary  buildings  on  the  pumping  station 
lot  have  been  removed,  and  the  lot  cleared  in  readiness  for  building 
operations. 

Cement  Testing.  » 

About  59,000  barrels  of  Portland  and  24,000  barrels  of  Rosendale 
cement  have  been  used  during  the  fifteen  months  under  review.  The 
cement  w^as  subjected  to  the  usual  careful  tests  for  fineness,  tensile 
strength,  specific  gravity,  checking,  cracking,  etc.  The  results  under 
the  first  two  heads  are  summarized  in  the  following  table  :  — 
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MAINTENANCE. 

ScorE  OF  Work  and  Force  Employed. 

In  addition  to  the  construction  already  described,  the  maintenance 
of  the  Metropolitan  sewerage  systems  involves  the  operation  of  5 
pumj)ing  stations,  with  about  82  miles  of  Metropolitan  sewers  re- 
ceiving sewage  discharged  into  them  at  240  points  by  830  miles  of 
town  and  city  sewers,  and  the  care  and  study  of  siphons  crossing 
under  rivers  and  tidal  creeks. 

At  the  present  time  there  is  a  total  maintenance  force  of  83  men. 
This  includes  45  engineers  and  other  employes  at  the  pumping 
stations,  and  38  men  who  care  for  pumping  station  grounds  and  82 
miles  of  Metropolitan  sewers  with  special  structures.  Five  teams 
are  also  employed. 

The  three  following  tables  show  in  detail  the  use  made  of  the 
completed  systems :  — 
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CAPACITY  AND   RESULTS. 

The  following  tables  summarize  the  pumping  station  records  for 
the  fifteen  months'  period  for  the  North  Metropolitan  stations  and 
for  nine  months  for  the  Quincy  station  :  — 


Deer  Island  Pumping  Station. 
At  this  station  are  three  submerged  centrifugal  pumps,  with  im- 
pellers or  wheels  8.25  feet  in  diameter,  driven  by  triple-expansion 
engines  of  the  Reynolds-Corliss  type  :  — 

Contract  capacity  of  pumps  :  45,000,000  gallons  each,  with  19-foot  lift. 

Average  duty  for  the  year :  54,500,000  foot-pounds. 

Average  quantity  raised  each  day :  52,000,000  gallons. 

Force  employed :  3  engineers,  3  firemen,  6  screenmen  and  1  reliefman. 

Coal  used :  first-quality  Cumberland,  costing  from  $3.79  to  $3.95  per  ton. 

Table  of  Approximate  Quantities,  Lifts  and  Duties  at  the  Dee)'  Islayid  Pumping 
Station  of  the  North  Metropolitan  System. 


Months. 

Total 
Pumpage 
(Gallons). 

Average 
per  Bay 
(Gallons). 

Minimum 

Day 
(Gallons). 

Mazimum 

Day 
(Gallons). 

j\.verage 

Lift 
(Feet). 

Average 

Duty  (ft. -lbs. 

per  100  lbs. 

Coal). 

1900-19 

October,     . 

01. 

1,394,400,000 

45,000,000 

35,700,000 

70,200,000 

11.48 

52,700,000 

November, 

1,386,100,000 

46,200,000 

34,300,000 

86,200,000 

11.31 

51,300,000 

December, 

1,626,100,000 

52,500,000 

38,300,000 

85,300,000 

11.44 

54,100,000 

January,    . 

1,389,600,000 

44,800,000 

33,900,000 

63,300,000 

11.64 

52,700,000 

February,  . 

1,197,900,000 

42,800,000 

38,300,000 

47,800,000 

11.85 

49,800,000 

March, 

1,835,200,000 

59,200,000 

39,300,000 

100,200,000 

11.84 

58,000,000 

April, 

2,507,500,000 

83,600,000 

62,500,000 

125,300,000 

12.49 

65,100,000 

May,  . 

2,318,000,000 

74,800,000 

58,100,000 

113,800,000 

12.20 

65,700,000 

June, . 

1,510,400,000 

50,300,000 

43,800,000 

68,400,000 

11.18 

52,200,000 

July,  . 

1,377,600,000 

44,400,000 

34,800,000 

67,600,000 

10.92 

52,700,000 

August, 

1,328,400,000 

42,800,000 

36,000,000 

68,700,000 

11.11 

48,800,000 

September, 

1,296,300,000 

43,200,000 

36,900,000 

55,100,000 

11.11 

62,500,000 

October,     . 

1,349,000,000 

43,500,000 

35,300,000 

66,400,000 

10.97 

52,700,000 

November, 

1,256,400,000 

41,900,000 

31,800,000 

83,400,000 

11.36 

48,700,000 

December, 

2,011,400,000 

64,900,000 

38,300,000 

120,300,000 

11.70 

61,000,000 

Total,  . 

23,782,300,000 

- 

- 

- 

- 

- 

Average, 

- 

52,000,000 

39,800,000 

81,500,000 

11.47 

54,500,000 
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East  Boston  Pibiping  Station. 
At  this  station  are  three  submerged  centrifugal  pumps,  with  im- 
pellers or  wheels  8.25  feet  in  diameter,  driven  by  triple-expansion 
engines  of  the  Reynolds-Corliss  type. 

Contract  capacity  of  pumps  :  46,000,000  gallons  each,  with  19-foot  lift. 

Average  duty  for  the  year :  57,800,000  foot-pounds. 

Average  quantity  raised  each  day,  49,200,000  gallons. 

Force  employed :  3  engineers,  3  firemen,  6  screenmen  and  1  reliefman. 

Coal  used :  first-quality  Cumberland,  costing  from  $3.95  to  $3.98  per  ton. 

Table  of  Approximate  Quantities,  Lifts  and  Duties  at  the  East  Boston  Pumping 
Station  of  the  North  Metropolitan  System. 


Months. 

Total 
Pumpage 
(Gallons). 

Average 
per  Day 
(Gallons). 

Minimum     Maximum 

Day               Day 
(Gallons).     (Gallons). 

Average 

Lift 
(Feet). 

Average 

Duty  (ft.. lbs. 

per  100  lbs. 

Coal) . 

1900-1901. 

October 

1,245,500,000 

40,200,000 

29,100,000 

70,100,000 

15.04 

54,500,000 

November, 

1,238,600,000 

41,300,000 

31,900,000 

84,200,000 

15.07 

54,100,000 

December, 

1,508,800,000 

48,700,000 

36,300,000 

83,300,000 

15.32 

54,800,000 

January,    . 

1,314,700,000 

42,400,000 

31,900,000 

61,300,000 

15.11 

54,400,000 

February, 

1,135,000,000 

40,500,000 

33,500,000 

47,600,000 

15.12 

57,200,000 

March, 

1,782,600,000 

57,500,000 

37,300,000 

98,200,000 

15.68 

64,400,000 

April, 

2,447,500,000 

81,600,000 

60,500,000 

123,300,000 

16.33 

68,900,000 

May,  . 

2,255,900,000 

72,800,000 

56,100,000 

111,800,000 

16.12 

65,000,000 

June,  . 

1,436,700,000 

47,900,000 

39,300,000 

66,400,000 

15.16 

68,700,000 

July,  . 

1,293,500,000 

41,700,000 

31,400,000 

65,600,000 

14.98 

55,800,000 

August, 

1,250,500,000 

40,300,000 

34,000,000 

66,700,000 

14.95 

55,500,000 

September, 

1,206,000,000 

40,200,000 

34,600,000 

53,100,000 

14.99 

55,500,000 

October,    . 

1,241,400,000 

40,000,000 

33,300,000 

64,400,000 

14.94 

55,300,000 

November, 

1,192,600,000 

39,800,000 

29,800,000 

81,400,000 

14.95 

52,600,000 

December, 

1,950,200,000 

62,900,000 

36,300,000 

118,300,000 

15.67 

60,600,000 

Total,  , 

22,498,500,000 

- 

- 

- 

- 

- 

Average, 

- 

49,200,000 

37,000,000 

79,700,000 

15.30 

57,800,000 
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CHARLESTO^^'N    PuMPES'G    StATIOX. 

At  this  station  are  three  submerged  centrifugal  pumps,  two  of 
them  having  impellers  or  wheels  7.5  feet  in  diameter,  the  other 
8.25  feet  in  diameter.  They  are  driven  by  triple-expansion  en- 
gines of  the  Reynolds-Corliss  type. 

Contract  capacity  of  pumps:   two,  22,000,000  gallons  each,  with  11-foot  lift;  one,  60,000,000 

gallons,  with  8-foot  lift. 
Average  duty  for  the  year :  53,500,000  foot-pounds. 
Average  quantity  raised  each  day  :  30,700,000  gallons. 
Force  employed :  3  engineers,  3  firemen,  6  screenmen  and  1  reliefman. 
Coal  used  :  first-quality  Cumberland,  costing  from  §3.95  to  $3.98  per  ton. 

Table  of  Approximate  Quantities,  Lifts  and  Duties  at  the  Charlestown  Pumping 
Station  of  the  North  Metropolitan  System, 


Total 
Months.                    Pumpage 
(Gallons). 

Average 
per  Day 
(Gallons). 

Minimum 

Day 
(Gallons). 

Maximum 

Day 
(Gallons). 

Average 

Lift 
(Feet). 

Average 

Duty  (ft.-lba. 

per  loo  lbs. 

Coal). 

1900-1901. 

October, 

916,200,000 

29,600,000 

24,100,000 

39,100,000 

7.75 

57,100,000 

November, 

851.000,000 

28,400,000 

20,400,000 

41,400,000 

7.76 

53,200,000 

December, . 

953,600,000 

30,800,000 

25,800,000 

40,700,000 

7.90 

59,800,000 

January,     . 

!      913,700,000 

29,500,000 

23,500,000 

38,300,000 

8.15 

60,100,000 

February,  . 

802,300,000 

28,600,000 

23,000,000 

32,600,000 

7.90 

54,000,000 

March, 

997,700,000 

32,200,000 

22,800,000 

45,500,000 

8.22 

56,600,000 

April, . 

1,185,800,000 

39,500,000 

28,800,000 

58,900,000 

8.69 

65,600,000 

May,    . 

1,146,100,000 

37,000,000 

28,300,000 

51,000,000 

8.37 

60,100,000 

June,  . 

904,000,000 

30,100,000 

23,900,000 

37,300,000 

8.00 

52,200,000 

July,  . 

874,200,000 

28,200,000 

22,400,000 

38,600,000 

7.88 

46,600,000 

August, 

896,500,000 

28,900,000 

25,900,000 

38,500,000 

7.96 

50,700,000 

September, 

857,200,000 

28,600,000 

24,200,000 

35,800,000 

7.89 

47,800,000 

October, 

852,400,000 

27,500,000 

21,100,000 

37,000,000 

7.65 

45,600,000 

November, 

801,600,000 

26,700,000 

18,200,000 

44,500,000 

7.65 

45,800,000 

December, . 

1,066,300,000 

34,400,000 

22,300,000 

53,600,000 

8.04 

47,400,000 

Total,  . 

14,018,600,000 

- 

- 

- 

- 

- 

Average, 

- 

30,700,000 

23,600,000 

42,200,000 

7.99 

53,500,000 
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Alewife  Brook  Pumping  Station. 
The  plant  at  this  station  consists  of  the  original  installation  of 
small  commercial  pumps  and  engines,  i.e..,  two  9-inch  Andrews 
vertical  centrifugal  pumps,  with  direct-connected  compound  marine 
engines,  together  with  the  recent  additions.  The  latter  consist  of  a 
specially  designed  engine  of  the  vertical  cross-compound  type,  hav- 
ing between  the  cylinders  a  centrifugal  pump  rotating  on  a  horizontal 
axis. 

Contract  capacity  of  the  two  original  pumps :  4,^00,000  gallons  each,  with  13-foot  lift. 

Contract  capacity  of  new  pump :  13,000,000  gallons,  with  13-foot  lift. 

Average  duty  for  the  year :  18,900,000  foot-pounds. 

Average  quantity  raised  each  day :  3,780,000  gallons. 

Force  employed :  2  engineers  and  1  laborer. 

Coal  used :  first-quality  Cumberland,  costing  from  $4.23  to  $4.45  per  ton. 

T(Me  of  Ajjproximate  Qicantities,  Lifts  and  Duties  at  the  Alewife  Brook  Pumping^ 
Station  of  the  North  Metropolitan  System. 


Months. 

Total 
Pumpage 
(Gallons). 

Average 
per  Day 
(Gallons). 

Minimum 

Day 
(Gallons). 

Maximum 

Day 
(Gallons). 

Average 

Lift 
(Feet). 

Average 

Duty  (ft.-lbB. 

per  100  lbs. 

Coal). 

1900-1901. 
October,     .        .        .        . 

87,699,000 

2,829,000 

1,784,000 

6,813,000 

13.30 

13,800,000 

November, 

87,487,000 

2,916,000 

1,580,000 

6,990,000 

13.06 

15,800,000 

December, 

115,189,000 

3,716,000 

2,414,000 

5,882,000 

13.04 

19,600,000 

January,    . 

90,051,000 

2,905,000 

2,330,000 

4,376,000 

13.26 

17,900,000 

February, . 

80,345,000 

2,869,000 

2,414,000 

3,279,000 

13.30 

17,200,000 

March, 

130,245,000 

4,202,000 

2,414,000 

7,462,000 

12.97 

21,300,000 

April, 

204,306,000 

6,810,000 

5,105,000 

9,350,000 

12.88 

30,200,000 

May,  . 

207,773,000 

6,702,000 

4,376,000 

8,229,000 

12.80 

28,200,000 

June,  . 

128,412,000 

4,280,000 

2,833,000 

6,076,000 

13.09 

19,800,000 

July,  . 

95,805,000 

3,090,000 

2,246,000 

6,400,000 

13.31 

15,600,000 

August, 

91,671,000 

2,957,000 

2,162,000 

5,882,000 

13.11 

14,000,000 

September, 

88,012,000 

2,934,000 

2,246,000 

4,376,000 

13.10 

14,500,000 

October,     . 

89,770,000 

2,896,000 

2,204,000 

5,300,000 

13.09 

15,000,000 

November, 

88,456,000 

2,948,000 

1,700,000 

6,076,000* 

12.97 

17,500,000 

December, 

144,201,000 

4,652,000 

2,228,000 

8,052,000 

13.08 

23,000,000 

Total,  . 

1,729,422,000 

- 

- 

- 

- 

- 

Average, 

- 

3,780,000 

2,536,000 

6,303,000 

13.09 

18,900,000 

*  Exclusive  of  days  when  tide  water  was  pumped  for  engine  testing  purposes. 
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QuiNCY  Pumping  Station. 

[Operated  by  the  Commonwealth  since  April  1,  1901.] 

At  this' station   are  two  compound  condensing  Deane  pumping 
engines. 

Contract  capacity  of  pumps  :  one,  3,000,000  gallons,  the  other,  5,000,000  gallons,  with  36-foot  lift. 

Average  duty  for  the  year:  26,900,000  foot-pounds. 

Average  quantity  raised  each  day ;  2,014,000  gallons. 

Force  employed :  3  engineers. 

Coal  used :  first-quality  Cumberland,  costing  from  $4.25  to  ^4.75  per  ton. 

Table  of  Approximate  Quantities,  Lifts  and  Duties  at  the  Quincy  Pumping  Station 
of  the  South  Metropolitan  System. 


Months. 


Total 
Pampage 

(Gallons). 


Average 
per  Day 

(Gallons). 


Minimum 

Day 
(Gallons). 


Maximum 

Day 
(Gallons). 


Average 
Lift 

(Feet). 


Average 

Duty  (ft. -lbs. 

per  loo  lbs. 

Coal). 


1901 

April, 
May,  . 
June,  . 
July,  . 
August, 
September, 
October, 
November, 
December, 

Total,  . 

Average, 


8.5,800,000 
81,489,000 
62,239,000 
53,819,000 
47,682,000 
45,842,000 
53,263,000 
49,945,000 
73,778,000 


553,857,000 


2,860,000 
2,629,000 
2,075,000 
1,736,000 
1,538,000 
1,528,000 
1,718,000 
1,665,000 
2,380,000 


2,327,000 
2,226,000 
1,668,000 
1,481,000 
1,.361,000 
1,313,000 
1,420,000 
1,381,000 
1,630,000 


3,743,000 
3,242,000 
2,585,000 
2,074,000 
1,785,000 
2,030,000 
2,207,000 
2,061,000 
4,348,000 


42.32 
41.06 
37.38 
33.68 
32.48 
32.23 
32.04 
33.45 
36.58 


2,014,000 


1,645,000 


33,000,000 
31,000,000 
29,300,000 
25,000,000 
23,400,000 
23,500,000 
24,700,000 
24,100,000 
28,000,000 


26,900,000 


In  the  following  tables  the  total  cost  of  pumping  and  the  rate  per 
million  foot-gallons  at  each  of  the  five  pumping  stations  are  shown 
in  detail :  — 

Average  Cost  per  Million  Foot-gallons  for  Puminng  at  the  Deer  Island  Station. 

Volume  (23,782.3  Million  Gallons)  x  Lift  (11.47  Feet)  =272,783  Million  Foot-gallons. 


Labor, 

Coal, 

Oil 

Waste, 

Water 

Packing 

Miscellaneous  supplies  and  renewals, 

Total 


$12,401  12 

7,553  61 

262  13 

32  91 

1,740  40 

85  41 

1,467  61 


$23,543  19 


$0.04547* 
.02769 
.00096 
.00012 
.00638 
.00031 
.00538 


$0.08631 


*  Includes  labor  at  screens;  deducting  this  item  gives  cost  of  labor  $0.03032.    Deducting  labor  at 
screens  gives  cost  of  pumping  $0.07116. 


210 


METROPOLITAN   WATER 


[Pub.  Doc. 


Average  Cost  per  Million  Foot-gallons  for  Pumping  at  the  East  Boston  Station. 

Volume  (22,498.5  Million  Gallons)  X  Lift  (15.3  Feet)  =344,227  Million  Foot-gallons. 


Items. 


Cost. 


Cost 
per  Million 
Foot-gallons. 


Labor 

Coal, 

Oil 

Waste, 

Water, 

Packing, 

Miscellaneous  supplies  and  renewals. 

Total, 


$11,969  67 

9,005  14 

202  30 

49  64 

1,042  30 

74  72 

1,845  04 


$24,188  81 


$0.03477* 
.02616 
.00059 
.00014 
.00303 
.00022 
.00536 


$0.07027 


*  Inclndes  labor  at  screens;  deducting  tliis  item  gives  cost  of  labor  $0.02351.    Deducting  labor  at 
screens  gives  cost  of  pumping  $0.05901. 


Average  Cost  per  Million  Foot-gallons  for  Pumping  at  the  Charlestown  Station. 

Volume  (14,018.6  Million  Gallons)  X  Lift  (7.99  Feet)  =  112,009  Million  Foot-gallons. 


Items. 


Cost. 


Cost 
per  Million 
Foot-gallons. 


Labor, 

Coal, 

Oil, 

Waste 

Water, 

Packing, 

Miscellaneous  supplies  and  renewals, 

Total 


$11,180  58 

3,433  19 

233  25 

86  24 

493  60 

199  72 

829  90 


$0.09981* 
.03065 
.00208 
.00077 
.00443 
.00178 
.00741 


$16,456  48 


$0.14693 


*  Includes  labor  at  screens;   deducting  this  item  gives  cost  of  labor  $0.06660.    Deducting  labor  at 
screens  gives  cost  of  pumping  $0.11372. 


Average  Cost  per  Million  Foot-gallons  for  Pumping  at  the  Alewife  Brook  Station. 

Volume  (1,729.4  Million  Gallons)  X  Lift  (13.09  Feet)  =  22,638  Million  Foot-gallons. 


Cost. 


Cost 
per  Million 
Foot-gallons. 


Labor, 

Coal 

Oil 

Waste, 

Water 

Packing, 

Miscellaneous  supplies  and  renewals, 

Total 


1,9.39  25 
228  61 

29  51 
358  98 

29  40 
178  84 


$6,455  48 


$0.16305 
.08567 
.01010 
.00130 
.01586 
.00130 
.00790 


$0.28518 
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Average  Cost  per  Million  Foot-gallons  for  Pumping  at  the  Quincy  Station. 

'C'olunie  (553.86  Million  gallons)  x  Lift  (35.69  Feet)  =19,767  Million  Foot-gallons. 


Items. 


Cost. 


Cost 

per  Million 

Foot-gallons. 


Labor, 

Coal, 

Oil 

Waste 

Water, 

Packing 

MiecellaDeous  supplies  and  renewals, 

Total 


$2,476  47 
1,268  73 
33  19 
6  22 
82  56 
21  46 
525  08 


$4,413  71 


$0.12528 
.06418 
.00168 
.00031 
.00418 
.00109 
.02656 


$0.22328 


Material  intercepted  at  the  Screens. 

At  the  three  main  line  stations  the  sewage,  before  reaching  the 
pumps,  is  passed  through  cages,  set  in  pairs  in  the  lower  sewer  and 
raised  or  lowered  by  steam  power. 

The  total  amount  of  material,  consisting  of  paper,  rags  and  other 
miscellaneous  matter,  intercepted  at  the  screens  of  the  main  line 
stations  of  the  North  Metropolitan  System,  during  the  fifteen  months 
under  review,  was  about  1,500  cubic  yards,  or  about  1.7  cubic  feet 
per  million  gallons  pumped  at  Deer  Island. 

Care  of  Special  Structures. 
Studies  of  the  flow  in  the  Metropolitan  sewers,  siphons  and  out- 
fall pipes  indicate  that  these  are  free  from  deposit  and  in  a  satisfac- 
tory condition. 

Respectfully  submitted. 


Boston,  December  31,  1901. 


WM.  M.  BROWN, 

Engineer,  Metropolitan  Sewerage  Works 
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Appendix   No  .   1 . 


Contracts  made  and  pending  during 
Contracts  relating  to  the 

[Note.  —  The  details  of  contracts  made  before 


1. 

Num- 
ber 
of  Con- 
tract. 

a. 

WORK. 

3. 

Num- 
ber of 
Bids. 

Amodmt  or  Bn). 

6. 

4. 

Next  to  Low- 
est. 

5. 

Lowest. 

Contractor. 

1 

2 
3 
4 

150t 
166 
183 
210 

Excavating  soil, 

Excavating  soil, 

Excavating  soil, 

Excavating  soil  from  Sec- 
tion 8  of  the  Wachusett 
Reservoir,  and  complet- 
ing the  westerly  portion 
of  the  North  Dike,  Clin- 
ton, Boylston  and  Ster- 
ling, Mass. 

9 
6 
5 
3 

$116,831  00 
1,248,400  00 
238,500  00* 
377,830  00 

$116,546  00* 

1,098,300  00* 

230,685  00 

360,870  00* 

Moulton  &  O'Mahoney, 

Nawn  &  Brock, 

Long  &  Little, 

Newell    &    Snowling 
Construction     Com- 
pany,   Uxbridge, 
Mass. 

Contracts  relating  to  the 


5 

195 

Wachusett  Dam, 

11 

$1,680,870  00 

$1,60'3,635  00* 

McArthur  Bros.  Com- 
pany. 

6 

223 

78  tons  special  castings,    . 

2 

7,416  65 

6,651  56* 

Camden  Iron  Works, 
Camden,  N.  J. 

7 

Special 
Order. 

Furnishing  8  24-inch  and 
4  48-lnch  flange-end  water 
valves  and  4  48  inch  bell- 
end  water  valves. 

2 

16,528  00 

14,512  00* 

Chapman  Valve  }ilanu- 
factnring  Company, 
Indian  Orchard, 
Maes. 

8 

Special 
Order. 

13.5  tons  special  castings. 

1 

1,014  00* 

Taunton  Locomotive 
Manufacturing  Com- 
pany, Taunton,  Mass. 

Contracts  relating  to  the 


3.M.t 
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Steel  stairway,  . 

Excavating  mud  and  earth 
from  that  portion  of  Lake 
Cochituate  known  as 
Snake  Brook  Meadow, 
in  Wayland  and  Natick, 
building  embankments 
and  facing  them  with 
gravel. 


Total, 


$1,498  00 
17,225  00 


$1,165  00* 
16,850  00* 


G.  P.  Bullard  &  Co.,      . 

Long  &  Little,  Leomin- 
ster, Mass. 


Contract  based  upon  this  bid. 


t  Contract  completed. 


No.  57.] 


AND   SEWERAGE  BOARD. 


215 


Appendix  No.   1 . 


THE  Year  1901 — Water  Works. 
Reservoir  Department. 

1901  have  been  given  in  previous  reports.] 


Date 
of  Contract. 


r, !„,!„„  „f  Date  of  Final 

^To'nt^rcr'     ^«"-«'- 


10. 


Prices  of  Principal  Items  of 
Contracts  made  in  1901. 


Amount  of 
Contract. 


Value  of 
Worli  done 
Dec.  31,1901. 


April  10,  '99, 
June  13,  '99, 
Dec.  12, '99, 
Aug.    l.'Ol, 


June  1,  '00, 

Dec.  1,  '02, 

July  1,  '03, 

Nov.  1,  04, 


Jan.  21, '01, 


For  clearing  and  grubbing, 
$55  per  acre;  for  soil  ex- 
cavation, $0.27,  $0.33,  $0.37 
and  $0.39  per  cu.  yd. ;  for 
earth  excavation ,  $0.22  and 
$0.18  per  cu.  yd. ;  for  gravel 
excavation,  $0.27  per  cu.  yd 


$157,130  37 

1,096,300  00 

238,500  00 

360,870  00 


$157,130  37 
727,900  00 
174,400  00 
39,700  00 


$1,852,800  37 


$1,099,130  37 


Dam 

and 

Aqueduct  Depar 

tment. 

Oct.     1 

'00, 

Nov.  15,  '04, 

- 

- 

$1,603,635  00 

$190,218  24 

5 

Nov.  25, 

'01, 

June    1,  '02, 

- 

$85.20  per  ton  of  2,000  lbs., 
delivered  at  Berlin,  Mass. 

6,651  56 

- 

6 

Nov.  27, 

'01, 

April  15,  '02, 

24-inch  valves,  $446  each ;  48- 
inch  flange-end  valves, 
$1,636  each;  48.inch  bell- 
end  valves,  $1,100  each. 

14,512  00 

" 

7 

Dec.  14, 

'01, 

April  15,  '02, 

$75  per  ton  of  2,000  lbs.,  de- 
livered  at  Berlin,  Mass. 

1,014  00 

- 

8 

$1,625,812  66 

$190,218  24 

Sudbury  Department. 


Oct.    19,  '00, 
Sept.  11, '01, 

Deo.     1,  '00, 
Dec.   15,  '01, 

April  18, '01, 

.          .          . 

For  mud  and  earth  excava- 
tion, $0.24  per  cu.  yd. ;  for 
gravel    excavation,    $0.25 
per  cu.  yd. 

$1,323  20 
14,000  00 

$1,323  20 
12,000  00 

9 
10 

$15,323  20 

$13,323  20 
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Contracts  made  and  pending  during  the 
Cot itr acts  relating  to  the 


1. 

Num- 
ber 
of  Con- 
tract. 


199 


2. 

WORK. 


Section  2,  Weston  Aque- 
duct, 3,700,feet  in  tunnel, 
4,755  feet  in  open  trench. 


Section  3,  Weston  Aque- 
duct, 2,150  feet  in  tunnel, 
3,350  feet  in  open  trench. 


Section  4,  Weston  Aque- 
duct, 4,155  feet  in  open 
trench. 


Num- 
ber of 
Bids. 


Amount  or  Bid. 


Next  to  Low- 
est. 


$234,581  50 


3. 

Lowest. 


$200,477  00* 


127,507  50* 


6. 

Contractor. 


Shanahan,  Casparie  & 
Co  ,  Louisville,  Ky., 
and  Columbus,  O. 


Shanahan,  Casparis  & 
Co.,  Louisville,  Ky. 
and  Columbus,  O. 


64,888  50* 


Patrick  McGovern,  Bos- 
ton, Mass. 


*  Contract  based  upon  this  bid. 
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Year  1901  —  Water  Works— Coiitimied. 
Weston  Aqueduct  Department. 


Date 


8. 

Date  for 


9. 


Date  of  Final 


ofC^nUact.  completion  Of—-- 


Contract. 


Prices  of  Principal  Items  of 
Contracts  made  In  1901. 


Amount  of 
Contract. 


Value  of 
\York  done 
Deo.  31, 1901 


May    9,  '01, 


Aug.  1,   '03, 


May    9,  '01,     Aug.    1,  '03, 


May    6,  '01, 


Aug.    1,  '03, 


For  earth  excavation,  $0.37 
per  cu.  yd. ;  for  rock  exca- 
vation, $1.40  per  cu.  yd.; 
for  excavation  from  tun- 
nels: No.  1,  $2.60  per  cu. 
yd.;  No,  2,  $5.25  per  cu. 
yd.;  for  brick  masonry, 
laid  in  natural  cement  mor- 
tar:  in  open  trench,  $11.75 
per  cu.  yd. ;  in  tunnel,  $12 
per  cu  yd.;  for  natural 
cement  concrete  masonry 
in  open  trench,  $4  per  cu. 
yd.;  for  Portland  cement 
concrete  masonrj' :  in  open 
trench,  S5.50  per  cu.yd.; 
lining  in  tunnel,  $6.25  and 
$5.75  per  cu.  yd. ;  for  di- 
mension stone  masonry, 
laid  in  mortar,  $37  per  cu. 
yd.;  for  face  dressing  of 
pointed  work,  $0  40persq. 
ft. ;  for  dry  rubble  stone 
masonry,  $3  per  cu.  yd.; 
for  dry  rubble  stone  pav- 
ing, SI. 90  per  cu.  yd. 

For  earth  excavation,  $0.32 
per  cu.  yd.;  for  rock  ex- 
cavation, $1.40  per  cu. yd. ; 
for  excavation  from  tun- 
nel, $5.25  per  cu.  yd.;  for 
brick  masonry,  laid  in  nat- 
ural cement  mortar,  $11.75 
per  cu.  yd.;  for  natural 
cement  concrete  masonry 
in  open  trench,  $4  per  cu. 
yd. ;  for  Portland  cement 
concrete  masonry  :  in  open 
trench,  $5. .50  per  cu.  yd.; 
lining  in  tunnel,  $6.25  and 
$5.75  per  cu.  yd.;  for 
dimension  stone  masonry 
laid  in  mortar,  $37  percu. 
yd.;  for  face  dressing  of 
pointed  work,  $0.40  per 
sq.  ft. ;  fordry  rubble  stone 
masonry,  $3  per  cu.  yd.; 
for  dry  rubble  stone  pav- 
ing, $1  90  per  cu.  yd. 

For  earth  excavation,  $0.27 
per  cu.  yd. ;  for  borrowed 
earth,  $0.23  per  cu.  yd.; 
for  rock  excavation,  $2.10 
per  cu.  yd. ;  for  brick  ma- 
sonry, laid  in  natural  ce- 
ment mortar,  $11.25  per 
cu.yd.;  for  natural  cement 
concrete  masonry,  $3.90 
per  cu.yd.;  for  Portland 
cement  concrete  masonry, 
$5.25  per  cu.  yd.;  for  di- 
mension stone  masonry, 
laid  in  mortar,  $60  per  cu. 
yd.;  for  face  dressing  of 
pointed  work,  $0.25  per 
sq.  ft. ;  for  dry  rubble  stone 
masonry,  $3.50  per  cu.  yd. ; 
for  dry  rubble  stone  pav- 
ing, $2  per  cu.  yd. 


$200,477  00 


$46,090  00 


127,507  50 


27,594  00 


64,888  50 


46,926  00 
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Contracts  made  and  pending  during 
Contracts  relating  to  the 


Nnm- 

ber 
of  Con- 
tract. 


S. 
WORK. 


Num- 
ber of 
Bids. 


202  I  Section  5,  Weston  Aque- 
duct, 3,295  feet  in  open 
trench,  including  a  rail- 
road crossing. 


Section  6,  Weston  Aque- 
duct, 4,520  feet  in  opeu 
trench,  including  siphon 
chamber. 


Amount  of  Bid. 


4. 

Next  to  Low- 


5. 

Lowest. 


$139,023  00 


Section  12,  Weston  Aque- 
duct, 6,500  feet  in  open 
trench. 


$137,526  50* 


120,646  50* 


Contractor. 


139,197  50 


Br.uno,    Salomone    Ss 
Petitti,  Boston,  Mass. 


Shanahan,  Casparis  & 
Co.,  Louisville,  Ky. 
and  Columbus,  0. 


Shanahan,  Casparis  8c 
Co.,  Louisville,  Ky., 
and  Uolumbua,  O. 


*  Contract  based  upon  this  bid. 
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THE  Year  1901  — Water  Works —  Continued. 
West07i  Aqueduct  Department — Continued. 


Date 
of  Contract. 


Date  for 

Completion  of 

Contract. 


Date  of  Final 
Estimate. 


lO. 


Prices  of  Principal  Items  of 
Contracts  made  in  1901. 


Amount  of 
Contract. 


Value  of 
Work  done 
Dec.  31, 1901, 


May    8,  '01, 


Aug.    1,  '03, 


May    9,  '01, 


Aug.    1,  '03, 


May    9,  '01, 


Aug.    1,  '03, 


For  earth  excavation,  $0.27 
per  cu.  yd. ;  for  borrowed 
earth,  $0.20  per  cu.  yd.; 
for  Tock  excavation,  $1 
per  cu.  yd. ;  for  brick  ma- 
sonry laid  in  natural  cement 
mortar,  $11.50 per  cu.  yd.; 
for  natural  cement  con- 
crete masonry,  $4.70  per 
cu.  yd.;  for  Portland  ce- 
ment concrete  masonry, 
$5.30  per  cu.  yd.;  for  di- 
mension stone  masonry, 
laid  in  mortar,  $20  per  cu. 
yd.;  for  face  dressing  of 
pointed  work,  $0.25  per 
sq.  ft.;  for  dry  rubble 
stone  masonry,  $4  per  en. 
yd.;  for  dry  rubble  stone 
paving,  $4  per  cu.  yd.; 
for  railroad  crossing,  $200. 

For  earth  excavation,  $0.35 
per  cu.yd.;  for  borrowed 
earth,  $0.25  per  cu.  yd.; 
for  rock  excavation,  §1.50 
per  cu.  yd.;  for  brick  ma- 
sonry, laid  in  natural  ce- 
ment mortar,  $11.50  per 
cu.yd.;  for  natural  cement 
concrete  masonry,  $4  per 
cu.  yd.;  for  Portland  ce- 
ment concrete  masonry, 
$5.50  per  cu.  yd.;  for  di- 
mension stone  masonry, 
laid  in  mortar,  $35  per  cu. 
yd.;  for  face  dressing  of 
pointed  work,  $0.40  per 
sq.  ft.;  for  dry  rubble 
stone  masonry,  $3  per  cu. 
yd.;  for  dry  rubble  stone 
paving,  $1.90  per  cu.  yd. 

For  earth  excavation,  $0.24 
per  cu.  yd.;  for  borrowed 
earth,  $0.19  per  cu.  yd.; 
for  rock  excavation,  $1.50 
per  cu.yd.;  for  brick  ma- 
sonry, laid  in  natural  ce- 
ment mortar,  $11.25  per 
cu.  yd  ;  for  natural  cement 
concrete  masonry,  $3.55 
per  cu.  yd.;  for  Portand 
cement  concrete  masonry, 
$5.10  per  cu.yd.;  for  di- 
mension stone  masonry, 
laid  in  mortar,  $38  per  cu. 
yd.;  for  face  dressing  of 
pointed  work,  $0.40  per 
sq.  ft.;  for  dry  rubble 
stone  masonry,  $3  per  cu. 
yd.;  for  dry  rubble  stone 
paving,  $1.90  per  cu.  yd. 


$137,526  50 


120,648  60 


$51,480  00 


24,151  00 


134,096  50 


32,475  00 
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Contracts  made  and  pending  during 

Contracts  relating  to  the 


Nnm- 

ber 
of  Con- 
tract. 


211 


2. 

WORK. 


Section  13,  Weston  Aque- 
duct, 5,600  feet  in  tunuel, 
1,700  feet  in  open  trench. 


Num- 
ber of 
Bids. 


Castings  for  siphon  cham- 
ber. 

Sections  8  and  10,  Weston 
Aqueduct,  6,390  feet  in 
open  trench,  including 
3  siphon  chambers. 


Amocnt  of  Bid. 


Next  to  Low- 
est. 


$364,884  00 


11,340  00 
155,508  50 


S. 

Lowest. 


$346,290  00* 


10,908  00* 
146,139  00* 


Contractor. 


Michael  H.  Keefe,  Tonk- 
ers,  N.  Y.  Assigned 
on  Oct.  12, 1901,  to  Co- 
lumbus Construction 
Co.,  New  York,  N.T. 


Henry  R.  Worthington, 
New  York,  N.  Y. 

Winston  &  Co.,  Clinton, 
MasB. 


Contract  bailed  upon  this  bid. 
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THE  Year  1901 — "Water  Works  —  Continued. 
Weston  Aqueduct  Department  —  Continued. 


Date  'D&ie  for 

„f  AiwZ,.^t   Completion  of 
of  Contract.       Contract. 


Date  of  Final 
Estimate. 


Prices  of  Principal  Items  of 
Contracts  made  in  1901. 


11. 


Amount  of  J^l''5°i 
rnntrnrt  Work  dons 
contract.      ^ec.  31, 1901, 


May  20,  '01, 


Aug.    I,  '03, 


May   21,  '01,    April   1,  '02, 


Aug.  28,  '01,    Aug.     1,  '03, 


For  earth  excavation,  $0.60 
per  cu.  yd.;  for  borrowed 
earth,  $0.2.5  per  en.  yd.; 
for  rock  excavation  $0.80 
per  cu.  yd.;  for  excava- 
tion from  tuDDel,  $6  per 
cu.  yd. ;  for  brick  masonry 
in  open  trench,  laid  in 
natural  cement  mortar, 
$12  per  cu.  yd.;  for  nat- 
ural cement  concrete  ma- 
sonry, in  open  trench,  $5 
per  cu.  yd.;  for  Portland 
cement  concrete  masonry : 
in  open  trench,  $6  per  cu. 
yd.,  for  lining  in  tunnel, 
$6.25  and  $5  per  cu. 
yd.;  for  dimension  stone 
masonry,  laid  in  mortar, 
$30  per  cu.  yd.;  for  face 
dressing  of  pointed  work, 
S0.50  per  sq.  ft.;  for  dry 
rubble  stone  masonry, 
$2.50  per  cu.  yd.;  for  dry 
rubble  stone  paving,  $2 
per  cu.  yd. 

For  12  sets  castings,  $10,908, 


For  earth  excavation,  $0.30 
per  cu.  yd. ;  for  borrowed 
earth,  $0.18  per  cu.  yd.; 
for  rock  excavation,  $1.75 
per  cu.  yd.;  for  brick 
masonry,  laid  in  natural 
cement  mortar,  $11  per 
cu.  yd.;  for  natural  cement 
concrete  masonry,  $3.85 
per  cu.  yd.;  for  Portland 
cement  concrete  masonry, 
$5.30  per  cu  yd.;  for 
dimension  stone  masonry, 
laid  in  mortar,  $50  per 
cu.yd.;  for  face  dressing 
of  pointed  work,  $0.60  per 
sq.  ft. ;  for  dry  rubble 
stone  masonry,  $4  per  cu. 
yd. ;  for  dry  rubble  stone 
paving,  $4  per  cu.  yd. 


$346,290  00 


10,908  00 


$46,065  00 


2,730  00 


11,351  00 
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Contracts  made  and  pending  during 
Contracts  relating  to  the 


Num. 

ber 
of  Con- 
tract. 
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WORK. 


Section  11,  Weston  Aque- 
duct, 6,600  feet  in  trench . 


Section  15,  Weston  Aque- 
duct, 600  feet  in  tun- 
nel, 5,125  feet  in  open 
trench,  also  excavation 
from  portion  of  Weston 
Reservoir  and  construc- 
tion of  portion  of  dam 
and  drain. 


3ection  14,  Weston  Aque- 
duct, open  channel  and 
upper  portion  of  reser- 
voir. 


Num- 
ber of 
Bids. 


Amount  of  Bid. 


Next  to  Low- 
est. 


$157,270  00 


5. 

Lowest. 


$148,635  00* 


197,556  00  171,645  00* 


68,364  00 


6. 

Contractor. 


Winston  &  Co.,  Clinton, 
Mass. 


Winston  &  Co.,  Clinton, 
Mass. 


58,490  00*    Nawn  &  Brock,  Boston, 
Mass. 


*  Contract  based  upon  this  bid. 
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THE  Year  1901 — Water  Works — Continued. 
Weston  Aqueduct  Department  —  Continued. 


Date 
of  Contract. 


8. 

Date  for 

Completion  of 

Contract 


Date  of  Final 
Estimate. 


Prices  of  Principal  Items  of 
Contracts  made  in  1901. 


Amount  of 
Contract. 


12. 

Value  of 
Work  done 
Dec.  31, 1901, 


Aug.  28, '01, 


Aug.  28,  '01, 


Aug.    1, '03, 


Aug.    1,  '03, 


Nov.  26, '01, 


Aug.    1,  *03, 


For  earth  excavation,  $0.32 
per  cu.  yd.;  for  borrowed 
enrtli,  $0.25  por  cu.  yd.; 
for  rock  excavation,  Sl-oU 
per  cu.  yd.;  for  brick 
masonry,  laid  in  natural 
cement  mortar,  $11  per 
cu.yd.;  for  natural  cement 
concrete  masonry,  $3.80 
per  cu.  yd  ;  for  Portland 
cement  concrete  masonry, 
$5.30  per  cu.  yd.;  for 
dimension  stone  masonry, 
laid  in  mortar,  $50  per  cu. 
yd.;  for  face  dressing  of 
pointed  work,  $0.60  per 
sq.  ft.;  for  dry  rubble 
stone  masonry,  $4  per  cu. 
yd. ;  for  dry  rubble  stone 
paving,  $4  per  cu.  yd. 

For  earth  excavation :  in 
open  trench,  $0.42  per  cu. 
yd.,  in  reservoir,  $0.37 
per  cu.  yd. ;  for  borrowed 
earth,  $0.3'2  per  cu.  yd.; 
for  rock  excavation,  $1.40 
per  cu.  yd.;  for  excava- 
tion from  tunnel,  $5  per 
cu.yd.;  for  brick  masonry, 
in  open  trench,  laid  in 
natural  cement  mortar, 
$11  per  cu  yd.;  for  natu- 
ral cement  concrete  ma- 
sonry, in  open  trench, 
$3  80  per  cu.  yd.;  for 
Portland  cement  concrete 
masonry  :  in  open  trench, 
$5.10  per  cu.  yd.,  for  lin- 
ing in  tunnel,  $V  and  $6 
per  cu.  yd. ;  for  dimension 
stone  masonry,  laid  in 
mortar,  $30  per  cu.  yd.; 
for  face  dressing  of  pointed 
work,  $0.55  per  sq.  ft.; 
for  dry  rubble  stone  ma- 
sonry, $3  per  cu.  yd.;  for 
dry  rubble  stone  paving, 
$3  per  cu.  yd. 

For  earth  excavation,  $0.23 
per  cu.  yd.;  for  rock  ex- 
cavation ,  $1 .50  per  cu.yd.; 
for  riprap,  $1  per  cu.  yd.; 
for  elope  paving,  $2  per 
cu.  yd.;  for  Portland  ce- 
ment concrete  masonry, 
$5  and  $5.50  per  cu.  yd.; 
for  ashlar  masonry,  $18 
per  cu.  yd. ;  for  dimension 
stone  masonry,  $30  per 
cu.  yd.;  for  face  dressing 
of  pointed  work,  $0  40  per 
sq.  ft.;  for  laying  36-inch 
ca!!t-iron  pipe,"$l  per  lin.  f  t. 


$148,635  00 


171,645  00 


$4,384  00 


58,490  00 
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Contracts  made  and  pending  during 
Contracts  relating  to  the 


Num- 
ber 
of  Con- 
tract. 


219 


Special 
Order. t 


WORK. 


Section  1  of  the  Weston 
Reservoir,  central  por- 
tion. 


Section  2  of  the  Weston 
Reservoir,  lower  portion 
of  reservoir,  including 
dam  and  concrete  drain. 


19  tons  16-inch  and  12  tons 
12-inch  cast-iron  water 
pipe,  and  2  tons  special 
castings. 


Total, 


Num- 
ber of 
Bids. 


Amount  op  Bid. 


Next  to  Low- 
est. 


$64,971  25         $59,587  60* 


90,152  50 


777  00 


S. 

Lowest. . 


88,292  50* 


Contractor. 


Nawn  &  Brock,  Boston, 
Mass. 


Nawn  &  Brock,  Boston, 
Mass. 


United  States  Cast  Iron 
Pipe  and  Foundry 
Company, Philadelphia, 
Pa. 


Contracts  relating  to  the 


4 

72t 

5 

122t 

6 

126t 

7 

137t 

8 

171t 

9 

185t 

10 

192t 

11 

194t 

12 

196t| 

13 

1-M.tt 

14 

206 

3  pumping  engine?,   . 

Pumping  engine, 

Low-service  pumping  sta 
tion. 

Spot  Pond  pumping  sta 
tion. 

8  sluice  gates,     . 

Gate-house, 

Forbes  Hill  Reservoir, 

Forbes  Hill  standpipe, 

Tunnel    under    Mystic 
River. 

Tubular  boilers. 

Masonry  water  tower   on 
Forbes    Hill,     Quincy, 

Mass. 


$195,000  00 

64,000  00 

193,050  00 

110,822  50 

10,639  00 
10,399  00 
36,355  00 

4,498  00 

-§ 

6,550  00 
24,973  00 


$136,500  00* 

62,500  00* 

182,659  50* 

108,480  00* 

8,986  00* 

9,974  00* 

34,736  00* 

4,425  00* 

-§ 

4,900  00* 

24,790  00* 

Holly    Man  u  f  actu  ring 
Company. 

Holly    Manufacturing 
Company. 

Norcross  Bros  , 

McNeil  Bros., 

Tiie  Atlantic  Works,     , 

John  8. Jacobs  &  Son, 

Beckwith    &    Quacken- 
bush. 

Walsh's  Holyoke  Steam 
Boiler  Works. 

Charles  A,  Haskin, 

Lake    Erie    Boiler 
Works. 

J.   E.  McCoy,    Boston, 
Mass. 


Contract  based  upon  this  bid. 

This  contract  charged  to  maintenance. 


t  Contract  completed. 

§  Competitive  bids  were  not  received  on  ihis  contract. 
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THE  Year  1901  —  Water  Works — Continued. 
Weston  Aqueduct  Department  —  Concluded. 


Date        I      ^*'®  ^^"^ 
of  contract.  Comp'ftion  of 


Date  of  Final     PrlceB  of  Principal  Items  of 
Eetimate.  Contracte  made  in  1901. 


Amount  of 
Contract. 


Valne  of 
"VVork  done 
Dec.  81, 1901 


Nov.  26,  '01, 


Nov.  26,  '01, 


May   9,  '01, 


Aug.    1,  '03, 


Aug.    1,  '03, 


June  19,  '01, 


For  earth  excavation,  $0.25 
per  cu.  yd  ;  for  rock  ex- 
cavation, $1.50  per  cu.  yd.; 
for  riprap,  $1  per  cu.  yd.; 
for  furnishing  and  laying 
IS  and  20  inch  sewer  pipe 
for  drains  and  culvert, 
$2.50  per  lin.  ft. 

For  clearing  and  grubbing, 
$100  per  acre;  for  earth 
excavation,  $0.29,  $0.34 
and  $0.80  per  cu.  yd.;  for 
rock  excavation,  $1  30  and 
$2.50  per  cu.  yd.;  for  rip- 
rap, $1  per  cu.  yd.;  for 
slope  paving,  $2.50  per  cu. 
yd.;  for  Portland  cement 
concrete  masonry,  $5  and 
$0  50  per  cu.  yd.;  for  di- 
mension stone  masonry, 
$40  per  cu.  yd.;  for  face 
dressing  of  pointed  ^-ork, 
$0.50  per  sq.  ft.;  for  lay- 
ing 16inch  cast-iron  pipe, 
$d  75  per  liu.  ft. 

Pipes,  $21.90,  special  cast- 
ings, $45,  per  ton  of  2,000 
lbs. 


$59,587  50 


88,292  50 


792  23 


$1,815,921  73     $294,038  23 


$792  23 


Distribution  Dej^artment. 


Oct.   20,  '97, 

July 

20,  '99, 

Sept.  11,  '01, 

- 

$150,784  62 

$150,784  62 

4 

Sept.  20,  '98, 

Jan. 

20,  '00, 

Nov.     6, '01, 

- 

78,139  38 

78,139  38 

5 

Aug.  26,  '98, 

July 

15,  '99, 

May     2,  '01, 

- 

200,549  82 

200,549  82 

6 

Jan.     7,  '99, 

Dec. 

15,  '99, 

May    24,  '01, 

- 

122,181  08 

122,181  08 

7 

June  23,  '99, 

Jan. 

1,  '00, 

July  31,  '01, 

- 

9,262  00 

9,262  00 

8 

April  21,'  00, 

Oct. 

1,  '00, 

June    4,  '01, 

- 

9,974  00 

9,974  00 

9 

July    7,  '00, 

Dec. 

1,  '00, 

Dec.  24,  '01, 

- 

37,253  61 

37,253  61 

10 

July  20,  '00, 

Nov. 

1,  '00, 

Jan.    15,  '01, 

- 

4,529  72 

4,529  72 

11 

Aug.   2,  '00, 

Nov. 

1. '00, 

Mar.     6,  '01, 

- 

20,507  81 

20,507  81 

12 

Sept.  26,  '00, 

Nov. 

15,  '00, 

July  25,  '01, 

- 

4,900  00 

4,900  00 

13 

May  23, '01, 

Nov. 

1,  '01, 

- 

For  whole  work,  $24,790,    . 

24,790  00 

15,500  00 

14 
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Contracts  made  and  pending  during 
Contracts  relating  to  the 


1. 

Num- 
ber 
of  Con- 
tract. 

2. 

3. 

Num- 

Amount 

OP  Bid. 

6. 

4. 

5. 

WORK. 

ber  of 
Bids. 

Next  to  Low- 
est. 

Lowest. 

Contractor. 

1 

207t 

Laying    water    pipes    in 
Stoneham,    Mass.,   Sec- 
tion 29  of  the  distribu- 
tion system. 

6 

$22,646  10 

$20,907  50* 

The  C.  H.  Eglee  Com- 
pany, Boston,  Mass. 

2 

209 

Bear    Hill    Reservoir    in 
Stoneham,  Mass. 

6 

19,456  00* 

16,950  00 

The  C.  H.  Eglee  Com- 
pany, Boston,  Maes. 

3 

215t 

Connection    chamber     at 
Chestnut  Hill. 

3 

1,658  00 

1,552  00* 

Norcross  Bros.,  Boston, 
Mass. 

4 

216 

8,900  tons  cast-iron  water 

2 

48-inoh  pipes, 

48-inch  pipes, 

United  States  Cast  Iron 

pipes,  7,800  tons  48-inch, 

$25.80  per 

$22.87  per 

Pipe    and    Foundry 

1,100    tons   60.inch,   100 

ton;  spe- 

ton; spe- 

Company, New  York, 

tens  special  castings. 

cial  cast- 
ings, $60 
per  ton.J 

cial  cast- 
ings, $59 
per  ton.* 

N.  Y. 

5 

217 

8,950  tons  cast-iron  water 
pipes,  5,590  tons  48-inch, 
3,360    tons    OO-inoh,   100 
tons  special  castings  § 

1 

48-inch  pipe, 
$23.87  per 
ton  ;     60- 
inch  pipe, 
$26.90  per 
ton:  spe- 
nt a  I  cast- 
ings,   $  7  5 
per  ton.* 

United  States  Cast  Iron 
Pipe  and  Foundry 
Company,  New  York, 
N.  Y. 

6 

221 

39  water  valves,  10  36-inch, 
8  24-inch,  6  16-inch,   15 
12-inch. 

4 

12,650  00 

11,940  00* 

Geo.  F.  Blake  Manu- 
facturing Company, 
New  York,  N.  Y. 

7 

222 

284  tons  special  castings, § 

2 

23,727  64 

22,894  25* 

Geo.  F.  Blake  Manu- 
facturing Company, 
New  York,  N.  Y. 

8 

Special 
Order,  t 

50   tons  12-inch  cast-iron 
water  pipes. 

3 

1,080  00 

1,075  00* 

United  States  Cast  Iron 
Pipe  and  Foundry 
Company,  New  York, 
N.Y. 

9 

Special 
Order,  t 

5  20-inch  water  gates. 

2 

1,500  00 

1,075  00* 

Coffin  Valve  Company, 
Boston,  Mass. 

10 

Special 
Order,  t 

Hydraulic     cylinder     for 
36-inch    valve    and     16- 
inch  check  valve. 

1 

- 

1,099  00* 

Coffin  Valve  Company, 
Boston,  Mass. 

11 

Special 
Order. t 

Furnishing    and    erecting 
3    20-inch     sluice    gates 
and     1    12  inch    sluice 
gate. 

Total,   . 

2 

1,372  00 

1,010  00* 

Coffiu  Valve  Company, 
Boston,  Mass. 

*  Contract  based  upon  this  bid.  t  Contract  completed. 

X  Bid  did  not  conform  with  specifications  regarding  time  of  delivery,  and  was  informal. 

§  Includes  pipes  and  castings  supplied  to  other  departments. 
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THE  Year  1901  —  Water  Works — Continued. 
Distribution  Department  —  Concluded. 


7. 

8.                         9. 

10. 

11. 

12. 

Date 
of  Contract. 

Date  for 

Completion  of 

Contract. 

Date  of  Final 
Eetimate. 

Prices  of  Principal  Items  of 
Contracts  made  in  1901. 

Amount  of 
Contract. 

Value  of 
Work  done 
Dec. 31, 1901. 

June  22,  '01, 

Sept.  15,  '01, 

Dec.  11,  '01, 

For    laying  cast-iron   pipe; 
24-inch,  $1.30  per  lin.  ft., 
20.inch,  $1.08  per  lin.  ft.; 
for  laying  cable,  $0.05  per 
lin.  ft".;    for  rock  excava- 
tion, above  grade,  $3  per 
cu.  yd.;  for  brick  cham- 
bers :    for  20-inch  valves, 
$50  each ;  for  email  valves, 
$30  each. 

$20,450  12 

$20,450  12 

1 

July  16,  '01, 

Nov.  15,  '01, 

For  earth  excavation,  $0.40 
percu.yd  ;  for  roclj  exca- 
vation,  $1.95  percu.yd.; 
1      for  Portland  cement  con- 
1      Crete  masonry,  $7  per  cu. 
yd.;    for    paving    set    in 
mortar,  $3    per    cu.   yd.; 
for   riprap,  $1.50  per  cu. 
yd.;  for  granite  dimension 
stone  masonry,  $50  per  cu. 
yd. 

19,456  00 

17,720  21 

2 

July    5,  '01, 

- 

Oct.    24, '01,     For    building    complete, 
$1,552. 

1,552  00 

1,552  00 

3 

Nov.  21,  '01, 

Dec.     1,  '02, 

48-inch    pipe.    $22.87;     60- 
Inch  pipe,  $26.90;  special 
castings,    $59    per  ton   of 
2,000    Ibe.,    delivered     in 
Newton,  Mass. 

213,876  00 

4 

Nov.  21,  '01, 

Dec.     1,  '02, 

48-inch  pipe,  $23.87;  60-inch 
pipe,  $26.90;  special  cast- 
ings, $75  per  ton  of  2,000 
lbs.,    delivered    at    Glen- 
wood,    Newton,    Fayville 
and  Berlin,  Mass. 

231,317  30 

5 

Nov.  30,  '01, 

Aug.  30,  '02, 

- 

SOinch    valves,     $678;    24- 
inch  valves,  $273;  16-inch 
valves,    $161;     12-inch 
valves,  $134. 

11,940  00 

- 

6 

Nov.  25, '01, 

Sept.    1,  '02, 

$78  to  $88  per  ton  of  2,000 
lbs.,    delivered    at    Glen- 
wood,    Newton,    Fayville 
and  Berlin,  Mass. 

22,804  25 

7 

April  18, '01, 

May     1,  '01, 

June    5,  '01,     $21.50  per  ton  of  2,000  lbs.,  . 

1,075  00 

1,077  72 

8 

May   16,  '01, 

- 

Oct.      2,  '01,     $215  each 

1,075  00 

1,075  00 

9 

July   8,  '01, 

- 

Oct.    18, '01,     Hydraulic    cylinder,    $950; 
16-inch  checli  valve,  $149. 

1,099  00 

1,099  00 

10 

July  15,  '01, 

- 

Dec.     4,  '01, 

20-incb    sluice    gates,    $273 
each;  12-iDch  sluice  gate, 
$191. 

1,010  00 

1,010  00 

11 

$1,188,616  71  I  $697,566  09  i 
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Contracts  made  and  pending  during  the  Year  1901 — Water  Works 

—  Concluded. 

Summary  of  Contracts.* 


Approximate 
Amount  of 
Contracts, 


Value  of  Work 
done  Decem- 
ber 31,  1901. 


"Wachnsett  Reservoir,  4  contracts 

Wachusett  Dam,  2  contracts 

Sudbury  Department,  1  contract, 

"Weston  Aqueduct  and  Reservoir,  14  contracts,       .... 

Distribution  Department,  16  contracts, , 

Total  of  37  contracts  made  and  pending  during  the  year  1901, 
194  contracts  completed  in  1896,  1897,  1898,  1899  and  1900,      . 


Deduct  for  work  done  on  11  Sudbury  Reservoir  contracts  by  the  city 
of  Boston, 


Total  of  231  contracts, . 


$1,852,800  37 

1,610,286  56 

14,000  00 

1,815,129  50 

1,158,949  90 


$1,099,130  37 
190,218  24 
12,000  00 
293,246  00 
667,896  56 


$6,451,166  33 
6,862,991  67 


2,262,491  17 
5,862,991  67 


$13,314,158  00 
512,000  00 


9,125,482  84 
512,000  00 


$12,802,158  00 


$8,613,482  84 


*  In  this  summary,  contracts  charged  to  maintenance  are  excluded. 
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Appendix   No.   2. 


Cement  Tests. 
The  following  tables  contain  :  — 

1.  Long-time  tests  of  cements  used  by  the  Dam  and  Aqueduct  and  Res- 
ervoir departments  during  the  years  1896  to  1900,  inclusive.  The  tests  for 
shorter  periods  were  published  in  Appendix  No.  3  of  the  last  annual  report 
of  the  Metropolitan  Water  Board,  and  are  omitted  this  year. 

2.  All  tests  of  cement  used  in  the  construction  of  the  Wachusett  Dam 
during  the  year  1901. 

3.  Tests  of  all  cements  used  in  the  construction  of  the  Weston  Aqueduct 
during  the  year  1901. 

The  methods  of  testing  were  the  same  as  described  in  Appendix  No.  3  of 
the  report  of  the  Metropolitan  Water  Board  for  the  year  1897. 


Tabulation  of  Cement  Tests  for  All  Brands  of  Natural  Cevient,  of  which 
Nine  Hundred  Barrels  or  More  were  used  on  Construction  Work  by  the 
Dam  and  Aqueduct  and  Reservoir  Departments  from  1896  to  1900, 
Inclusive. 
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3 
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3 
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O 

Z 

a 
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Beach, 

8,380 

I  Neat,      . 
j  1  to  1,     . 

64 

64 

467 
316 

50 
50 

482 
349 

;    - 

- 

Hoffman 

45,345 

5  Neat,      . 
)  1  to  1,     . 

106 
106 

467 
327 

82 
82 

497 
347 

•      13 
13 

518 
381 

Norton 

60,877 

*  Neat,      . 
/Itol,     . 

80 
60 

440 
296 

54 

54 

456 
314 

- 

- 

Union 

900 

S  Neat,      . 

ntoi,    . 

22 

22 

409 
570 

10 

10 

474 
617 

- 

- 

Total 

115,602 

j  Neat,      . 
j  1  to  1,     . 

252 
252 

456 
338 

!    196 

i     196 

480 
352 

13 

13 

518 
381 
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Tabulation  of  Cement  Tests  for  All  Brands  of  Portland  Cement^  of  which 
Nine  Hundred  Barrels  or  More  were  used  on  Construction  Work  by  the 
Dam  and  Aqueduct  and  Reservoir  Departments  from  1896  to  1900, 
Inclusive. 
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AtlaB,         .... 
Brooks-Shoobridge, 
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Iron  Clad,  .... 
Btettin-Girstow, 
West  Kent, 

18,509 
5,706 

15,394 

7,778 

979 

3,394 

( Neat,      . 
I  2  to  1,     . 

Neat,      . 
/  2  to  1,     . 

Neat,      . 
(  2  to  1,      . 

Neat,      . 
!2tol,     . 
\  Neat,      . 
)  2  to  1,     . 
\  Neat,      . 
(2  to],     . 

65 

65 

5 

5 

55 

55 

34 

34 

8 

8 

19 

19 

848 
324 
674 
521 
598 
426 
769 
396 
665 
370 
586 
522 

80 
80 
55 
55 
55 
55 
34 
34 
51 
53 
59 
59 

813 
325 
702 
447 
622 
422 
800 
394 
714 
340 
589 
434 

55 
55 
50 
50 
42 
42 
14 
14 
42 
42 
51 
51 

796 
340 
684 
458 
609 
418 
745 
419 
709 
332 
570 
424 

15 
15 

2 
2 
19 
19 

678 
469 

629 
278 
573 
399 

Total 

51,760 

(  Neat,      . 
;  2  to  1,     . 

186 
186 

721 
395 

334 
336 

707 
389 

264 

254 

680 
396 

36 
36 

620 
421 
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Table  No.  2.  —  Rainfall  in  Inches  at  Jefferson,  Mass.,  in  1901. 


DAY   OF  MONTH, 

e 

a 
a 

.a 

^ 

'^ 

o 

a 
s 

a 

1-5 

B 

< 

u 
o 

a 
s 

a. 

4) 

o 
« 

O 

o 
x> 
E 

I 

3 

p 

i 

<5 

1 

- 

- 

- 

- 

- 

- 

- 

0.71t 

- 

O.llt 

- 

2,     • 

- 

-      i  0.05t 

- 

* 

- 

0.08t 

- 

- 

0.75t 

- 

- 

3,     . 

- 

- 

* 

0.40t 

- 

- 

0.18t     - 

- 

- 

* 

4,     . 

- 

*         0.30t 

* 

- 

0.07t 

- 

O.lOf 

- 

- 

- 

2.9011 

5,      . 

- 

\.\bX    0.40J 

1 

2.41§     - 

- 

0.07t 

- 

- 

- 

- 

- 

6,     , 

- 

- 

*          _ 

- 

* 

* 

- 

0.14t 

- 

- 

7,  . 

8,  . 
9. 

- 

- 

- 

* 

- 

0.3ot 

0.55t 

1.75t 

- 

- 

- 

- 

0.12t 

- 

0.20t 

* 

. 

_ 

0.23t 

_ 

- 

- 

_ 

- 

10, 

* 

- 

* 

2.66t 

* 

- 

- 

- 

* 

J 

- 

0.77t 

11. 

* 

- 

2.25t 

- 

l.OOf 

- 

* 

- 

0.41t 

- 

* 

- 

12, 

1.1211 

- 

- 

- 

0.24t 

- 

0.75t 

0.06t 

0.22t 

* 

0.7011 

- 

13,      . 

- 

- 

* 

- 

- 

- 

- 

- 

- 

* 

- 

- 

14, 

* 

- 

* 

- 

- 

- 

- 

- 

* 

0.07t 

* 

15, 

* 

- 

* 

- 

- 

- 

- 

0.35t 

2.90t 

1.7ot 

16, 

* 

* 

0.25t 

0.14t 

- 

- 

- 

- 

- 

- 

- 

- 

17, 

0.08t 

0.09  J 

- 

- 

- 

0.90t 

* 

* 

* 

- 

* 

18, 

- 

- 

- 

- 

* 

- 

- 

0.30t 

* 

0.13§ 

- 

cut 

19,     . 

- 

- 

- 

- 

* 

- 

- 

0.13t 

0.80t 

0.04§ 

o.iot 

- 

20, 

* 

- 

- 

* 

1.851 

- 

- 

* 

- 

- 

- 

- 

21, 

O.Oot 

- 

1.35t 

* 

- 

* 

- 

0.15t 

- 

- 

- 

- 

22, 

- 

0.07t 

r- 

* 

0.14t 

1.03t 

0.06t 

- 

- 

- 

- 

- 

23. 

* 

* 

- 

* 

- 

0.80t 

- 

- 

- 

- 

* 

24, 

0.201T 

0.08t 

O.lTf 

* 

* 

- 

- 

* 

- 

- 

* 

0.6511 

25, 

- 

- 

3.90t 

1.60t 

- 

i.iot 

2.25t 

- 

- 

1.30§ 

O.Oot 

26, 

- 

- 

*      ' 

- 

- 

- 

- 

- 

- 

0.04t 

* 

27, 

* 

- 

1.05t     - 

* 

- 

- 

- 

- 

- 

- 

0.87t 

28, 

0.04]: 

- 

- 

* 

- 

* 

- 

- 

- 

- 

* 

29, 

- 

- 

1 

* 

- 

1.81t 

- 

* 

- 

- 

* 

30, 

* 

- 

- 

0.83t 

2.10t 

- 

- 

- 

0.44t 

- 

- 

2.25t 

31, 

0.30  J 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

1 

^otal 

3, 

1  1.91 

1.39 

6.02  i  9.44 

7.33 

2.25 

5.55 

4.92 

2.93 

3.96 

2.32 

9.35 

Total  for  the  year,  57.37  inches. 
*  Rainfall  included  in  that  of  following  day.  f  Rain. 

§  Rain  and  snow.  ||  Rain,  enow  and 


X  Snow, 
hail.  IT  Snow  and  hail. 
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Table  No.  3.  —  Rainfall  in  Inches  at  Framingham,  Mass.,  in  1901. 


DAY  OF  MONTH. 

a 

3 

a 
a 

6 

a 

9 

o 

< 

a 

9 

a 

3 

3 

3 
3 
< 

.a 

a 

2 

o 

o 

.a 
o 

O 

S 

1 

o 

s 

o 

1,     .        . 

. 

- 

- 

- 

- 

- 

0.04t 

- 

- 

0.24t 

- 

0.04t 

- 

2,      . 

- 

- 

0.13t 

0.02t 

0.70t 

- 

0.26t 

- 

0.02t 

* 

- 

* 

3,      . 

- 

- 

0.20t 

• 

- 

- 

- 

0.03t 

0.12t 

0.51t 

- 

1.77§ 

4,      . 

-^ 

* 

* 

* 

- 

- 

- 

0.06t 

- 

- 

- 

- 

5,     . 

- 

1.35t 

0.35§ 

1.93t 

- 

- 

0.19t 

- 

- 

0.09t 

- 

- 

6,     • 

- 

- 

- 

« 

- 

- 

0.21t 

* 

- 

O.ost 

- 

- 

7,      . 

- 

- 

- 

* 

- 

* 

0.02t 

1.34t 

- 

- 

- 

- 

8,      . 

0.02t 

- 

* 

* 

- 

0.42t 

- 

- 

- 

- 

- 

- 

9,      . 

- 

- 

0.33t 

* 

- 

- 

0.21t 

- 

- 

- 

- 

- 

10,     . 

0.50§ 

- 

* 

2.o0t 

* 

- 

- 

« 

- 

- 

1.09t 

11,      . 

* 

- 

2.26t 

- 

1.32t 

- 

1.29t 

0.06t 

0.69t 

- 

* 

- 

12,      . 

0.75§ 

0.02t 

- 

- 

- 

- 

- 

0.02t 

O.llf 

- 

0.35§ 

* 

13,      . 

- 

- 

- 

- 

0.27t 

- 

- 

0.02t 

O.oet 

0.02t 

- 

0.12t 

14,  . 

15,  . 

* 

- 

0.1211 
O.OIJ 

* 

- 

- 

- 

0.03t 

^, 

* 
1.85t 

- 

* 
3.02t 

16,      . 

0.14§ 

o.oit 

- 

0.55t 

- 

- 

- 

c 

>•- 

- 

- 

- 

17,      . 

o.iot 

- 

- 

- 

- 

- 

0.42t 

/^^ 

0.28t 

0.05t 

- 

•* 

18,  . 

19,  . 

- 

- 

: 

- 

* 
* 

- 

-     / 

o.oet 

* 
0.24t 

~ 

* 
0.21i 

0.12t 
0.02t 

20,      . 

- 

- 

* 

* 

2.47t 

O.Oo^ 

- 

O.oet 

- 

- 

- 

21,      . 

- 

o.oit 

- 

1.02t 

* 

- 

'o.ost 

- 

- 

- 

- 

-22,      . 

- 

- 

- 

* 

0.13t 

- 

- 

- 

- 

- 

23,      . 

* 

* 

- 

* 

-  A 

V.04t 

- 

- 

- 

- 

0.02t 

« 

24,      . 

0.12t 

O.llJ 

0.27t 

* 

0.74t 

0.02t 

* 

* 

- 

- 

* 

i.oot 

25,      . 

- 

- 

- 

2.74t 

- 

i.oot 

2.36t 

- 

- 

2.08f 

0.02t 

26,      . 

- 

- 

* 

- 

* 

- 

0.02t 

- 

_ 

- 

0.02t 

* 

27,      . 

- 

- 

1.72t 

- 

* 

- 

- 

- 

- 

- 

- 

o.ei§ 

28,      . 

- 

- 

- 

- 

* 

* 

- 

- 

- 

- 

- 

29,      . 

- 

- 

- 

- 

* 

- 

1.54t 

- 

0.52t 

- 

- 

*  ■ 

30,      . 

* 

- 

- 

0.26t 

1.37t 

- 

- 

- 

- 

- 

2.  sot 

31,      . 

0.22t 

- 

- 

- 

o.oit 

- 

- 

- 

- 

- 

- 

- 

Totale 

, 

1.86 

1 

1.49  j  6.41 

8.00 

7.01 

1.20 

5.19 

4.42 

2.96 

2.57 

2.72    10.87 

*  Rainfall  included  in 
§  Rain  and  enow. 


Total  for  the  year,  54.70  inches, 
that  of  following  day.  t  Rain. 

IT  8now  and  hall. 


X  Snow. 
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Table  No.  4.  — Rainfall  at  Chestnut  Hill  Reservoir  in  1901. 


DATE. 


Jan.  10, 
Jan.  11, 
Jan.  11, 
Jan.  12, 
Jan.  15, 
Jan.  17, 
Jan.  18, 
Jan.  30, 
Jan.  31, 
Total, 


0.53 

0.75 
0.09 
0.10 

•0.25 
1.72 


Duration. 


Snow. 


Rain  and 
snow. 


Snowand 
rain. 


Snow. 


Snow. 


Feb.  4, 
Feb.  5, 
Feb.  23, 
Feb.  24, 
Total, 


Mar.  2, 
Mar.  4, 
Mar.  4, 
Mar.  5, 
Mar.  9, 
Mar.  10, 
Mar.  10, 
Mar.  11, 
Mar.  14, 
Mar.  20, 
Mar.  21, 
Mar.  21, 
Mar.  24, 
Mar.  26, 
Mar.  27, 
Total, 


Apr.  3, 

Apr.  4, 

Apr.  6, 

Apr.  7, 


!»■ 


0.77 


0.17 
0.23 


0.44 

2.25 

0.13 

>0.14 

1.45 
0.16 


1.67 
0.16 


Snow. 


Snow. 


1.15  P.M.  to 

1.30  a.m. 
1.30  p.m.  to 

3.15  p.m. 
4.30  A.M.  to  3.00  p.m. 
6.30  P.M.  to 

2.00  A.M. 
3.15  P.M.  to 

10.00  P.M. 


DATE. 


6.00  A.M.  to 


11.00  P.M.  to 


7.00  a.m. 


9.30  A.M. 


Rain. 
Rain. 

Rain  and 
enow. 

Rain. 

Rain. 

Rain. 

Rain. 

Rain. 
Rain. 

Rain. 


Rain. 
Rain. 

Rain. 


9.00  a.m. 
1.45  A.M. 
9.00  p.m. 

4.00  a.m. 

11.30  p.m. 

1.30  A.M. 

6.45  P.M. 

10.00  a.m. 
2.00  P.M. 
3.00  A.M. 


to  2.00  P.M. 
to  4.30  A.M. 
to 

8.15  a.m. 
to 

8.30  P.M. 
to 

8.30  P.M. 
to  3.00  P.M. 
to 

4.00  a.m. 
to  10.30  P.M. 
to  10.00  P.M. 
to 

1.30  a.m. 


7.45  A.M.  to  9.30  P.M. 
9.00  A.M.  to  10.00  P.M. 
3.00  P.M.  to 

7.30  a.m. 


Apr.  8 
Apr.  9 
Apr.  10 
Apr.  15 
Apr.  16, 
Apr.  20 
Apr.  21 
Apr.  22 
Apr.  23 
Apr.  23 
Apr.  24 
Apr.  24 
Apr.  25 
Apr.  26, 
Apr.  30 
Total 


May  2 
May  3, 
May  10 
May  11 
May  13, 
May  18 
May  19 
May  20 
May  23 
May  24 
May  25 
May  27 
May  27, 
May  28 
May  29, 
June  1 
Total 


June  7 
June  8, 
June  21 


0.03 
0.15 
0.07 

0.78 


}0.b; 


0.28 


8.21 


Mist. 

Sliowers. 

Showers. 

Rain. 


Rain. 


Rain. 


Rain. 


Rain. 


J  0.92 

J  1.03 

0.27 


0.08 
83 
0.37 


V- 


0.86 


7.14 


0.50 
0.10 


Rain. 

Rain. 

Rain. 

Rain. 

Rain. 
Rain. 
Rain. 

Rain. 

Rain. 


Duration. 


During  day. 
During  day. 
During  day. 
4.15  P.M.  to 

1.30  P.M. 


7.00  a.m.  to 


.30  P.M. 


7.00  a.m. 


7.00  A.M. 
12.15  P.M.  to  11.30.  P.M. 


2.30  P.M.  to 

3.00  A.M. 
12.10  a.m.  to 

2.00  A.M. 
6.10  a.m.  to  9.10  a.m. 
1.00  P.M. 

to 

7.00  a.m. 
12.30  A.M.  to  2.00  a.m. 
4.40  P.M.  to 

7.15  A.M. 
12.30  A.M.  to  7.00  A.M. 
1.15  P.M. 

to 

7.00  A.M. 
2.00  A.M.  to     3.00  a.m. 


Rain. 
Rain. 


5.35  P.M.  to 

4.30  a.m. 
7.00  a.m.  to  12.20  P.M. 
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Table  No. 

4.  —  Rainfall  at  Chestnut  Hill  Reservoir  in  1901  —  Concluded. 

m 

1 

a 

In 

DATE. 

.a 

5g 

Duration. 

DATE. 

5i 

Duration. 

a 

-a. 

a 

1° 

June  22, 

0.63 

Rain. 

7.40  A.M.  to 

9.40  a.m. 

Sept.  20, 

0.16 

Rain. 

4.30  P.M.  to     8.30  P.M. 

Jane  22, 

jo.05 

Rain.     \ 

10.10  A.M.  to 

11.30  a.m. 

Sept.  29, 

0.71 

Rain. 

2.00  a.m.  to  11.30  p.m. 

June  23, 

0.03 

Rain. 

1.00  a.m.  to 

1.35  a.m. 

Total, 

3.25 

June  24, 

9.15  P.M.  to 

11.00  P.M. 

June  30, 

0.02 

Rain. 

1.05  a.m.  to 

1.25  a.m. 

Oct.     2, 
Oct.    3, 

|o.48 

Rain. 

10.00  P.M.  to 

Total, 

1.23 

2.00  a.m. 

Oct.     6, 
Oct.     6, 

0.12   Rain. 
0.01    Rain. 

2.00  A.M.  to     7.00  A.M. 

July    5, 

0.21 

Rain. 

12.30  A.M.  to 

2.00  A.M.  '[ 

9.30  A.M.  to     5.00  P.M. 

July    6, 

0.06 

Rain. 

2.00  A.M.  to 

4.30  A.M. 

Oct.  14, 

2.36   Rain. 

2.00  A.M.  to   11.00  P.M. 

July    6, 

0.32 

Rain. 

9.00  A.M.  to 

9.60  A.M. 

Oct.  17, 

0.04   Rain. 

1.50  P.M.  to     5.20  P.M. 

July    6, 

0.02 

Shower. 

During  evening. 

Total, 

3.01 

July    9, 

0.11 

Rain. 

8.10  A.M.  to     "  "" 

i.au  P.M. 

Nov.  11, 

1 

4.16  p.m. 

July  11, 

) 

4.20  P.M.  to 

1 

}2.15 

Rain. 

Nov.  12, 

^0.47 

Snowand 

to 

July  12, 

) 

1.00  A.M. 

Nov.  13, 

1 
J 

rain. 

1.30  a.m. 

July  17, 

0.46 

Rain. 

1.10  P.M.  to 

3.30  P.M. 

Nov.  19, 

0.11 

Snow. 

1.30  a.m.  to     7.15  p.m. 

July  22, 

0.03 

Rain. 

12.45  A.M.  to 

1.15  a.m. 

Nov.  24, 

) 

8.45  A.M.  to 

July  25, 

0.95 

Rain. 

1.30  A.M.  to 

6.15  a.m. 

Nov.  25, 

^2.21 

Rain. 

5.30  P.M. 

July  29, 

2.10 

Rain. 

12.30  a.m.  to 

6.00  A.M. 

Total, 

6.40 

Nov.  26, 
Total, 

0.04 

Snow. 

4.30  A.M.  to     9.30  a.m. 

2.83 

0.13 

Rain. 

2.15  P.M.  to 

9.30  P.M. 

Aug.   4, 

Dec.    3, 

) 

3.30  A.M.  to 

Aug.   7, 

1.46 

Rain. 

3.30  a.m.  to 

2.15  p.m. 

Dec.    4, 

|l.53 

Rain  and 
snow. 

2.00  a.m. 

Aug.  11, 

0.10 

Rain. 

3.05  A.M.  to 

3.45  a.m. 

Dec.    9, 

) 

10.00  p.m.  to 

Aug.  18, 

|o.34 

Rain. 

10.15  P.M.  to 

Dec.  10, 

1.02 

Rain. 

9.20  A.M. 

Aug.  19, 

) 

3.40  A.M. 

Dec.  10, 

0.03 

Rain. 

10.00  a.m.  to  10.45  a.m. 

Aug.  25, 

L,. 

6.30  P.M.  to 

[2.10 

Rain. 

Dec.  13, 

0.08 

Rain. 

6.16  p.m.  to     7.30  p.m. 

Aug.  26, 

) 

12.45  a.m. 

Dec.  14, 

) 

9.30  p.m.  to 

Sept.   1, 

0.03 

Rain. 

1.15  a.m.  to 

7.00  A.JI. 

|l.65 

Rain. 

Dec.  15, 

5.30  p.m. 

Total, 

4.15 

Dec.  17, 

0.12 

Snow. 

10.00  A.M.  to 

Sept.  1, 

0.37 

Rain. 

7.00  a.m.  to 

4.00  P.M. 

Dec.  18, 

9.30  a.m. 

8ept.ll, 

0.67 

Rain. 

3.30  A.M.  to 

11.40  A.M. 

Dec.  24, 

0.78 

Rain. 

2.00  a.m.  to  10.30  a.m. 

8ept.ll, 

0.10 

Rain. 

5.50  P.M.  to 

7.S0  P.M. 

Dec.  26, 

|o.86 

Snowand 

8.30  P.M.  to 

Sept.  12, 

0.15 

Rain. 

2.00  P.M.  to 

8.30  p.m. 

Dec.  27, 

) 

rain. 

2.00  p.m. 

Sept.  15, 

0.29 

Rain. 

8.80  P.M.  to 

9.45  P.M. 

Dec.  29, 

I2.I8 

Rain. 

5.00  A.M.  to 

Sept.  17, 

0.45 

Rain. 

11.10  A.M    to 
10.00  A.M.  to 

5.10  P.M. 

Dec.  30, 

Total, 

) 

8.30  p.m. 

Sept.  18, 

8.25 

0.36 

Rain. 

Sept.  19, 

7.00  a.m. 

Total  rainfall  for  the  year,  54.21  inches. 


238 


METEOPOLITAN   WATER 


[Pub.  Doc. 


OitCT^W^lXfr^-OCC-^-^CDOt^lCO^MM-^^O^QOr-liaT— I 


-*IOOa:'*rtrH-^l-r-llCOI-'*Oi  OICOJC 


■  O  t-  "-I  CC  C^  as  rH 


•^ 


^ 


o 


- -^  iC  "^  CO  "^  CO  CO '^  ■<* -^  ■**  »c -^  »c -^ '^ -^  CO  »o '^ -^  »c  OT  o  »c   Jin      '•t 


•OOO-^rMXCOCCrHiC^N 


^(Mt^t-'i*cooo»cr ,,     _,_.,,. 

O5COQ0COCO3DC5C0»Cr-Ht-a:Xt"*i— ICOCOt— IGCG&COi— IC^'Tit^l-' 
OCOOCO'^(?JCOS^CO»OC^'^COOCOt^COi-H-^-^COC^iJr:COrH'?ici 


O^OOrf^QOGOOSlCrHLCOS'^t^iriOiOasOOCOCO^OCOCOOO 


^COtOrMCO«2CO:DtDi?Jin(N 


■<'M'>»'— <-S'iOt-OXiai-»!fCOaiif^r- iCOt^t— '»*CCCDIr-r-l35CO'M 


1!^-^'.        -  ,         ,    -         -         -     -  , -.  -  , ,         _ 

oc'riir:'*xii-'a:0':D'<tO'Mxas(rnca;i-Hocoot^"^t--:Dcc'X 
'^c-iac;oococ^c^utc^iOcO'ri-^-«^ocorH'^ii::ocoococ^co^ 


CO(><'MOiGOO<M'^O^i«COO'5^a5  00aO'*-^COO'M-<*(N»OCOO 
•<ti;0C0C^00CC'<:St'»OCi0-^0SC0»C^OC000t-^C0tr>03i:D0SC0C0 


CO'^Oi—ir- ti— I^MQOr- iOrH^r-tXi'<ti;0?N'Mi— IfMfl^t'tMfMCOCOCO 


CCC^X'^*rHi-H:0t-C0»CX'OQ0!?lX't-?0'^rHWi0O'-Hl—  cO^Ot— 


t-'C0'Ct--C0t^»Ct^Xt-C0t-Oi— i-^tOOiCOt^CD'^i— (-^tOl-T^C-li— t 

coa5(^i(>ioo;DrNr-i(?ico^cocoi-Hxc-5cO"^c^co»C(r^ir:-»tcoc->iC 


'^M<COXOlT(*a5:DO'^l:'t--iO-^OCOt-5COOiCt-'MtDOO!— (OSOC 
fNO'»tXit-rHC0'X'^'^'X'^;DiCiXOt—  t^COi— IffM'^-^iCOiCO 

CD(N^C0C0G^lCrHG^C0C^rHC^<5^iriG^IC0irii^rHG^C0-<*'?^(?^C'irH 


CO^DO^X-^i— ll~-C5t^XO:C'M»ftfHr-l(; 


•t-i??  iCfM  CO 


coG-iccOr-'rHcoiO'*i<cococor^-«!f'ri»ir:rNir;;£-r^c^c^'*^^^r-^'r^t-^ 


CO'^COiC'^COC^i-HrH'^fOC^-^C^CO'T^COOCOCOiCrHC^-^rHC^GC 


3O?0  3:'^— l3*^^rHO'^^l 


'■*COCCiO'«*rHCO»OX'Ml:-i-HO(nt-COXCr>t^COX-^':DOi— I 

i"r*HcoO'-Hcot-':ct--t-'0=DG5ocot"^o^'^a:(NX"^" 
cot--X"<*<»ncoicc^rH-»t'-HCO'^(:ro<t^;D'^coi--'?^»ccoc^ 


5  CO  to 


CCM"OtOCOCO-**''^COCDCO:CM'COrHrOiCCOXCO^t^^'^'^C;r4 


c-j  CO  (?■*  CO  X  t-'  :d  »c  1— I  'O:  ^  (»  o  »c  t'  CO  (M  »o  -yi  Oi  :o  j:  o  CO  X  X"M 

-<*<XC^CJ-^»OiOa5XOt--CO(Mi-ICOiCOXCiOOCOOXfH^X 

c^rHco»CincoiCiOtnir;'<tcoiC"^iC(Mt^tn'?^-^'^G^'«*:£'«*-<!^rH 


OS         '^t 


lO<Xit'X050rH(riCOT*<iOCDI:--X050i— "(TlCi^^iCCDIr-XOiO-H 
l-t-t-l>>t-XXXXXXaOXXX05C5ai350C:iC:C5OT0500 
XXXXXXXXXXXXXXXXXXXXXXXXXCSOi 


H     <1 


«    c3   X 


^    Oj    *-    ^ 


a   >, 


be 


o  "^ 

O  o 

s  ""-  ^  "3 

.y  o  i-i  B 

«  E^  ? 

M  r-    ^  r^ 

CO  tT  if  . 

25  -^  g  S 

„  S  S  '-' 


o  _= 


a 


s   aj 


o  •  -  x  S 

=  s  "S  ^ 


s  a  -P  S 

3  ^  .2  „r 


5 1  \  1 

^  III 

CO    ^     ^    — 

'^-  -a'  S  " 


<3 

<!  S  *"  p 

■w  T-  oD  a 

^    3    00  — 

"^  w  ^  2 

h  £P  i  a 

S  o  2  p 

a    Jh    rt  Sh 

2     O   1-5  fa 


•2  £  p.  5 
•^  5  ffi   o 


a -a 


■^f: 


o  o 


o  tc  a 

^  0.'  ci 

a  ^  a  a 

f    O  r^  = 

W  tC  |i<  t^ 


No.  57.] 


AND    SEWERAGE   BOARD. 


239 


00 


o 


Cm 


05 


■^ 


i 


o 

» 

H 


g 

g 

g 

s 

S 

g 

2 

g 

s 

g 

1 

5 

g 

g 

DC 

•^ 

o^ 

o 

c 

o^ 

w^ 

^^ 

o 

o 

o^ 

on 

cc 

o 

X 

i 

oT 

co" 

OD 

s 

"1 

S3 

R 

Ol 

r^ 

CO 

13 

£ 

I'. 

3 

1 

i 

M 

'"' 

^ 

CO 

t?^ 

" 

" 

'"' 

(?r 

CO 

ri 

j^ 

i 

S 

i 

1 

i 

§ 

i 

i 

§ 

§ 

T 

i 

1 

p4 

K 

Sj 

-S 

in 

m" 

CO 

•cf 

g 

« 

1 

s 

co" 

3 

3" 

s 

o_ 

QC^ 

3C 

^ 

o_ 

■* 

f~' 

>— ' 

^ 

r^ 

^ 

^T 

»> 

0^ 

" 

"" 

ffi 

I 

1 

'i 

i 

i 

= 

1 

1 

i 

5 

2 

i 

X 

i 

9B 

cT 

l-^ 

o" 

co" 

•o" 

^s" 

co" 

3 

at) 
p4 

^ 

-* 

^ 

o 

-* 

l- 

?5 

X 

"^ 

x_ 

o_ 

en 

l- 

^ 

t-l 

'-^ 

co 

c_ 

o. 

n 

■^ 

■*" 

sT 

'"' 

" 

— ' 

o 

o 

o 

o 

o 

g 

o 

o 

""o"" 

~^r- 

o 

o 

o 

X 

o 

» 

o 

o 

s_ 

o_ 

so 

^ 

tC 

cc 

■M 

ac 

tc 

t- 

^ 

iD 

i 

'N 

CO 

o 

C5 

■75 

IR 

<» 

CO 

•^ 

CO 

s 

CO 

^ 

^'' 

-<■ 

r^ 

-'" 

— 

"' 

— 

o 

~o 

o 

o 

^ 

o 

(^ 

o 

— ; 

^ 

o 

~^ 

o 

o 

§ 

o 

f 

^^ 

o_ 

o^ 

^ 

o^ 

o_ 

s_ 

s 

o 

o^ 

o_ 

o 

5^ 

ac 

C? 

^ 

§ 

s 

o 

CO 

<s 

S! 

1? 

3" 

s 

i? 

oT 

g 

00 

1^ 

»_ 

o_ 

o5 

& 

fN 

i?r 

CO 

5^ 

-h" 

o 

c 

o 

o 

o 

o 

o 

M 

o_ 

o 

o 

o 

« 

iC: 

co" 

c" 

o 

»o 

OD 

M 

C<3 

•c; 

t- 

X 

CO 

"^ 

ro 

o_ 

cc 

CO 

c: 

CO 

'"I 

->< 

rH 

lO 

"" 

'-'" 

" 

~o~ 

o 

o 

o 

o 

o 

o 

o 

^ 

o 

^ 

o 

o 

^ 

o 

o 

o 

o 

o 

o 

9J 

o 

o 

o 

o 

o 

o_ 

1        X 

CO 

t- 

c: 

CO 

IC 

g 

C5 

X 

o 

OS 

X. 

o 

^^ 

30 

<N 

lO 

M 

§ 

CO 

X 

^ 

'-" 

^ 

©l" 

O 

o 

o 

o 

o 

^ 

o 

5_ 

o. 

s_ 

o 

X 

«c 

x~ 

t^ 

cT 

X 

m 

■* 

s 

8. 

t 

^ 

« 

0^ 

3 

35 

X 

s 

t^ 

t 

s? 

o 

o 

~o~ 

g 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

e 

o 

o^ 

o_ 

o 

X 

o" 

-* 

05 

■* 

ic 

0^ 

X 

CO 

X 

'M 

oc 

t- 

:o 

X) 

o 

l-^ 

t^ 

■># 

CO 

U5 

fiN 

'h" 

^" 

" 

o 

o 

o 

o 

? 

5_ 

s_ 

t^ 

o 

o 

«o 

'* 

CO 

!£ 

cc 

-H** 

o 

X 

o 

CO 

•* 

o 

s 

M 

r^ 

CO 

r-( 

55 

-5 

X 

<M 

VN 

co" 

-" 

o 

o 

o 

o 

o 

o 

o 

X 

o_ 

o 

o_ 

o_ 

o 

I^ 

o 

»« 

cs 

■^ 

oT 

CD 

t-^ 

.  :>> 

Ijf 

X 

:» 

o 

l>> 

m 

o* 

t~ 

cc 

o5 

o 

CO 

oc 

-* 

»c 

o 

CO 

■* 

o 

CD 

■d^ 

lO 

^ 

" 

-^ 

CO 

'-' 

-~ 

'-' 

CO 

"-I 

o 

o 

^ 

^ 

^ 

^ 

^ 

^ 

o 

^ 

(3 

~~^ 

-^ 

^ 

g 

t. 

c;_ 

o 

t^ 

oa 

■>» 

o5 

o 

X 

o 

-^ 

01 

X 

■* 

03 

M 

o 

05 

00 

CO 

cc 

"<*' 

-N 

s 

" 

-*' 

«<" 

r-T 

~o~ 

o 

o 

o 

o 

X 

o 

e 

o 

O 

o_ 

o_ 

{<• 

JO 

in 

X 

■^ 

'^ 

X 

"» 

c^ 

o; 

to 

2^ 

00 

X 

^2 

is 

CO 

X 

» 

« 

•* 

SJ 

5^ 

^ 

■M 

•* 

OT 

F^ 

"" 

■* 

co" 

"* 

-<* 

r-^" 

o 

o 

g 

o 

"^~ 

o 

o 

o 

■o"" 

o 

o 

o 

o 

c 

o 

o 

o 

o 

n 

o 

o 

o_ 

o 

o_ 

o 

t« 

^ 

eg 

C5 

OID 

o" 

aT 

cc 

^ 

X 

■3" 

30 

o> 

a: 

3 

X 

^_ 

o 

00 

CO 

CO 

u- 

o 

F4 

-" 

CO* 

- 

- 

2 

a 

o 

CD 

OS 

_, 

"?? 

a 

^ 

6 

H 

^ 

'^ 

^ 

■^ 

TJ 

O 

^4 
o 

s 

5 

f 

:=- 

>% 

, 

^. 

5< 

1 

o 

1 

> 

OS 

< 

1) 

< 

;£ 

s 

■< 

s 

^ 

~ 

< 

1) 

c 

o 
>5 

s 

p 

1 

CO  a  ■♦" 
«)     . 

.    S 


s   V 


X    a> 


(U 


«  S  OS 

»  S  OJ 

®  a  3 

.a  .S  ■" 

^  «  .2 

nj  a 

*-  i<  "S 

o  »  = 

C  5> 

3  "^  .2 

fU  CO  '" 

^'  -» I 

i;  X  a 


.2  53:: 
■S  a  OS 


3  3  5 

QQ  0/  ;h 

t,  O  0) 

&  <-  i. 

*±  <lt  o 

OS  p,  Si 


bo 


.2.2-5 
S  "5  o 


t.     m     « 

S  2   =0 


5  >>  " 


~  «  "  S 


240 


METROPOLITAN   WATER 


[Pab.  Doc. 


'6 

-  -i 

o 

o 

o 

o 

o 

^ 

^ 

o 

^ 

o 

o 

^ 

o 

g 

o 

o 

o 

o 

g 

o 

o 

o 

3 

o 

"^ 

(V 

^2* 

_    OS     i 

a  2 

o 

o^ 

o 

o_ 

o 

o 

o_ 

o_ 

o 

o 

^3 

Oi 

co" 

irT 

co" 

cT 

•^ 

otT 

••r" 

in 

J-^ 

I-T 

S 

o 

<N 

<o 

00 

a 

o 

CO 

IN 

o 

00 

■^ 

IN_ 

CO, 

°i 

o. 

»-^ 

^ 

CO 

IN 

in 

OS 

•^ 

o 

^ 

a 

6 

" 

" 

cf 

ci" 

"" 

o 

o 

— ^ — 

o 

o 

— Q — 

o 

o 

^ 

o 

o 

o 

"o" 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

IM 

o 

o^ 

o 

o 

o 

o 

o_ 

o^ 

o^ 

o 

o 

e 

U5 

•w 

■*" 

CO 

to" 

■*" 

ei" 

^'" 

IN 

$ 

1 

CO 

o 

lO 

in 

o 

IN 

o 

s 

^- 

^ 

" 

cf 

in" 

CO 

•* 

CO 

■* 

•* 

to 

" 

o 

o 

o 

o 

o 

o 

~o~~ 

o 

o 

o 

o 

o 

Oi 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

9 

o. 

o_ 

o 

o 

o_ 

t3 

o_ 

<5_ 

o_ 

o_ 

o_ 

o 

■"H 

•^ 

o" 

i!" 

o" 

IN 

to- 

oo" 

•* 

55 

ja 

to 

S2" 

•^ 

a 

Ol 

o 

ira 

f-H 

CO 

to 

00 

to 

OS 

92 

OS 

O 

t^ 

°°-, 

CO 

CO 

co 

1 

1 

to 

o_ 

o_ 

r-t 

»o 

m 

n 

n 

1 

1 

'-''" 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

00 

o 

^ 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o_ 

o^ 

o_ 

1^ 

o 

o_ 

o 
in 

co" 

co" 

^H 

00 

o 

(N 

to 

CO 

o> 

o 

(N 

OS 

(T^ 

eo_ 

c^ 

>ra 

1 

CO 

c^ 

OS 

FN 

I 

o 

el' 

"^ 

T 

(N 

o 

Q 

o 

o 

o 

o 

^ 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

.5^ 

o^ 

o^ 

o 

o_ 

o. 

o_ 

o. 

o_ 

o^ 

o_ 

o 

'^v 

CO 

cJ" 

T»" 

oT 

CO* 

cT 

^ 

oT 

o" 

tcT 

OS- 

cT 

t^ 

CO 

IN 

o 

CO 

CO 

o 

to 

to 

OS 

* 

CO 

o 

to 

IN 

in 

C4 

CO 

°l. 

t-;_ 

•* 

*N 

^ 

^ 

CO 

(N 

•^ 

■"I 

'-' 

'-' 

'"' 

'"' 

IH 

s 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o_ 

o 

o 

o_ 

o_ 

o_ 

o^ 

o^ 

o 

o 

o_ 

lO 

tc 

Ift" 

<a 

in 

<n" 

0^ 

^ 

cT 

"^ 

oT 

-* 

t-T 

^f 

-* 

tc 

as 

to 

OS 

00 

OJ 

o 

OS 

to 

« 

00 

o_ 

ift 

iO_ 

o> 

a> 

<s 

in 

OS 

in_ 

OS 

m 

s 

«N 

oT 

o  " 

o 

o 

^ 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

Crn 

« 

o 

o 

o 

o^ 

o_ 

o_ 

o_ 

o_ 

o 

o_ 

o^ 

o. 

cs_ 

ca_ 

2Q 

a 

TlT 

to- 

"* 

oT 

us" 

oo" 

CS 

oT 

■"SI- 

00 

CO 

OS 

OS 

a> 

05 

in 

o 

co 

■V 

CO 

CO 

lO 

to 

to 

o 

CO 

^ 

V 

.  ^ 

cf 

CO 

'^" 

a. 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

§^ 

n 

o_ 

o_ 

o_ 

o_ 

o^ 

o^ 

o 

o 

o_ 

o_ 

o^ 

o^ 

o^ 

<^^ 

a 

•^ 

o" 

o 

"* 

ro 

oT 

oT 

in" 

"^3 

s 

CO 

'i^ 

CO 

CO 

IN 

in 

to 

c^ 

o 

s 

to 

fH 

(N 

Ol 

co_ 

IN 

i-T 

^- 

■* 

5^ 

o 

o 

o 

o 

o 

o 

~o~~ 

o 

o 

o 

o 

?5h 

o 

o 

o 

o 

o 

o 

o 

o 

o 

>* 
a 

co' 

o. 

00* 

cT 

oT 

o_ 

oT 

<3_ 

o" 

5- 

to" 

to- 

ts 

o 
tcT 

05 

OS 

Oi 

CO 

^# 

to 

o 

t- 

CO 

s 

(XI 

« 

o> 

w 

to 

00 

-* 

IN 

co 

00 

CO 

^ 

m 

cT 

^ 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

M 

a 

"<* 

o 

o_ 

co" 

cT 

t3 

00 

o 

o 

00 

o 

IN 

o 

OS- 

o^ 

■* 

■<* 

c^ 

00 

■^ 

o 

(N 

OS 

CO 

£!2 

ao 

■<* 

<M 

r-l 

CO 

■* 

l-l 

<N 

CO 

o 

c^ 

_g 

p< 

rn" 

CO 

eT 

IN 

•^ 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

-ts 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

a 

s 

o 

o 

o_ 

o_ 

o_ 

o 

o 

o 

o_ 

o 

o 

^ 

cT 

CO* 

^ 

Oi' 

00 

^ 

o" 

oT 

to" 

tc 

in 

r-T 

tJ* 

xO 

t^ 

Ofl 

IN 

IN 

CO 

53 

05 

K 

00 

en 

°i. 

00 

IN 

T* 

N 

IN 

IN 

to 

■* 

CO 

^ 

*« 

.-;' 

r-^" 

o 

o 

Q 

o 

o 

o 

o 

o 

~o 

o 

o 

o 

o 

o 

1 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

a 

oo" 

o 

« 

o_ 

o_ 

CO 

o 
oT 

co" 

CO 

o* 

5" 

c^ 

o 
oT 

00 

lO 

Oi 

to 

o 

o 

^ 

ac 

o^ 

t. 

"* 

CO 

in 

t)< 

IN 

IN 

CO 

in 

CO 

IN 

r^ 

PI 

co" 

CO 

TT 

in" 

-^ 

S 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

e 
a 

o 

o 
oT 

CO* 

o_ 

o_ 

o_ 

°- 

o_ 

o 

IN 

in" 

o 

o_ 

o_ 

s 

<N 

t- 

to 

to 

o 

CO 

in 

OS 

9R 

9!) 

Cfl 

s 

<D 

oo 

CO 

l-t 

•» 

(N_ 

IN_ 

OS 

IN^ 

2Q 

w* 

CO 

'^ 

rH 

in" 

"^ 

■-<" 

^ 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

.«* 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o^ 

o 

o 

o_ 

o_ 

o 

o 

o 

o_ 

o 

o^ 

HO 

a 

c^ 

co' 

ocT 

<^ 

o* 

CO 

^ 

<N 

CO 

o 

r^ 

CO 

■>» 

^ 

o> 

CO 

CO 

IN 

CO 

•* 

■^ 

°5 

oc 

t-^ 

CO 

■^ 

OO 

to 

to 

•^^ 

00 

*1 

OS_ 

<N_ 

CO 

OS 

FN 

cT 

»-l 

cf 

;« 
'« 

, 

. 

- 

1 

• 

• 

a 
o 

a 

to 

to 

QQ 

CS 

6 

O 

. 

• 

OS 

>> 

•a 

^ 

5 

»4 

o 

a 

**H 

««-* 

m 

^ 

fcT 

c 

0) 

6B 

ij 

>> 

•- 

^ 

^^ 

^ 

Ji 

<3 

es 

< 

CS 

D 

a 

33 

•-5 

CS 

a. 

>> 

a 

a 

a 

3 
1-5 

3 

s 

p. 

4) 

o 

o 

a 

> 
o 

a 
2 

> 

< 

•s  H 


Hh 

to 

•a 

a 

^ 

CS 

ST  -  a 


«3   « 

1-1    »H 


IS 

a 
« 

J3 

•o 

, 

•o 

s> 

^ 

o 

a 

o 
eo 

2 

2<  OJ  3 


CS  S 

TS  -i^  CS 

*'  O  fe 

3  3  B 


S    a    ai 

^     O     lU 


^      OS 

2  ■" 


>•  &■  2 
b  ^   a 

3  OS 

J3  -a  tj 
s   S   « 

(Egg 

=  52 

o  ^  « 

III 

<«  5.  * 
#    »  S 


No.  57.] 


AND    SEWERAGE   BOARD. 


241 


^     " 


w  a 

Si  p 

I  = 

5..  =: 

'W  g 


^ 


s 

^ 


o 


II    . 

—  "d 

Percen 

age  of 

Rainfal 

collecte 

,_ 

t_ 

oo 

-i< 

o» 

,_ 

to 

>a 

O 

^ 

eo 

to 

M 

e< 

^ 

•^ 

-i^ 

r« 

^ 

a 

to 

<o 

to 

00 

<» 

'   d 

CO 

o> 

IN 

o 

—  •a^ 

a  «  g 

o> 

CO 

IN 

o> 

o> 

to 

o 

•3=§ 

o 

to 

o> 

-.* 

lO 

C4 

eo 

o 

o 

c; 

1-- 

O 

«3 

00 

ei 

" 

00 

l«§G- 

IN 

"a  ? 

« 

CJ 

^ 

o 

eo 

00 

„ 

^ 

o 

^ 

o 

Ol 

_ 

£■2 

0*^ 

*'^ 

•o 

to 

e^ 

CO 

^- 

o 

eo 

oo 

o> 

<o 

f~t 

1— 1 

,— t 

<D 

00 

t- 

^ 

xj 

'ii 

CO 

IN 

c^ 

^ 

<6      ' 

"3  a 

>o 

»5ti 

—  o  t.  a  >> 

o 

(-, 

O 

o 

o 

o 

O 

Q 

o 

o 

o 

^ 

o 

o 

o 

o 

o 

o 

O 

o 

o 

o 

o 

o 

o 

o_ 

o_ 

o_ 

o^ 

o 

o 

c>_ 

c5         cj   O  rt 

Tot; 
Flow 

(Gall 
per  D. 

in 

® 

*n 

o" 

oT 

or 

1       o" 

CO 

US 

IM 

o 

o> 

'S" 

■^ 

CO 

'          CO 

^ 

»o 

•^ 

^^ 

»~^ 

to^ 

oi_ 

00_ 

a>^ 

o> 

to_ 

CO 

"l 

SJ 

cT 

to 

cf 

of 

ei" 

o" 

(m" 

o" 

CO 

e< 

o 

e< 

■o 

<N 

CO 

c^ 

eo 

CO 

o 

o 

(M 

eo 

e< 

c^ 

_1 

o 

Q 

o 

o 

^ 

o 

o 

o 

eS  u 

o 

o 

o 

o 

o 

o 

*s.^ 

o^ 

^ 

o 

o_ 

o_ 

o_ 

o_ 

cT 

c^ 

eo' 

eo" 

o" 

_  "  a 

a 

o> 

H 

0.2 

o" 

to^ 

CO 

^ 

oT 

oo" 

■*. 

IN 

•< 
K 

J 

" 

■* 

c< 

IN 

'^ 

o 

o 

o 

o 

o 

o 

F- 

a  u 

o 

o 

o 

o 

o 

M 

S-s; 

, 

o 

o 

o_ 

o 

o_ 

■ 

1 

o' 

o" 

o" 

1 

1       t*" 

a  o" 

(M 

CO 

M* 

'       o 

-^ 

e^ 

CJ" 

c>" 

o~ 

2h 

^ 

CO 

O  2 J  5  o^ 

^ 

o 

O 

o 

o 

^ 

^ 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

^"^  «  ^  a  S- 

o 

o_ 

o^ 

o_ 

o_ 

oT 

o_ 

o 

o 

o^ 

o^ 

1       cf 

o 

I3> 

IN 

•* 

■^ 

OS 

'     ^ 

Quan 
Water 
into  R 

low  1 

Dam  ( 

per: 

■^ 

-* 

m 

^ 

"3^ 

■^ 

o>_ 

in" 

ao" 

eo* 

oo" 

oo" 

otT 

eo" 

o" 

oT 

o" 

_^ 

Tf 

CO 

<N 

c^ 

IN 

CO 

c^ 

CO 

IM 

73 

Quantity  of 
Water  diverte 
from  Water- 
shed by 
Sewers,  etc. 
(Gallons  per 
Day). 

o 

o 

o 

o 

o 

o 

o 

O 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 
eo" 

o^ 

o_ 

o" 

M 

o^ 

o_ 

o* 

o^ 

o^ 

o 
1      ^" 

o 

c» 

o 

o 

CO 

o> 

ta 

■* 

" 

cf 

in" 

o> 

IN 

•^ 

■* 

CO 

CO 

co^ 

o> 

>,^         m 

Quantity  of 
Water  used  b 
Fraraingham 
Water  Com- 
pany (Galloni 
per  Day). 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o_ 

o^ 

oo" 

o" 

eo" 

o_ 

o 

oo* 

o 

eo" 

o^ 

1     <= 

(» 

o 

lO 

00 

to 

■^ 

CO 

•* 

CO 

eo 

tC 

la 

m 

T 

■* 

■>»• 

■^ 

■w 

y  of 

dis- 

ed 

Sud- 

educt 

!  per 

1. 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o_ 

o_ 

o_ 

o^ 

o_ 

o_ 

o_ 

o_ 

o^ 

o^ 

o_ 

o^ 

CJ, 

Quantlt 

Water 

chargi 

through 

ury  Aqu 

(Gallons 

Day) 

TiT 

co" 

eo" 

ejT 

eo" 

cT 

in" 

o" 

oT 

1— 

o 

f 

eo 

•* 

<M 

'    s 

im" 

c^" 

CO^ 

(m" 

^ 

oT 

(N 

eo" 

to_ 

^. 

in" 

eo" 

■^ 

o 

o 

o 

o 

00 

00 

o 

at 

o 

a 

'"' 

" 

'"' 

■° 

■a   .    ,  „ 

Quantity  of 

Water  receive 

tlirough  Wa 

chuselt  A  que 

duct  (Galloni 

per  Day). 

o 

o 

o 

o 

o 

o 

o 

Q 

Q 

g 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o_ 

o 

o_ 

o_ 

<=l 

<a 

o^ 

o 

o 

^ 

\Si 

to" 

o" 

oT 

tJ" 

t-^ 

■.1^ 

o" 

o" 

to 

to 

eo 

CO 

a> 

>a 

CO 

5~ 

en 

co_ 

io" 

eo_ 

to 
tn" 

"t 

to 

00 

■*>, 

■^ 

eo 

•a 

-i« 

•^ 

*o 

CO 

o 

•     c 

a 

a> 

, 

, 

, 

.       >> 

GO 

fc. 

o 

H 

• 

• 

o 

O 

a 

s 
a 
a 

•-5 

3 

a 
2 

<1 

a 

a 

3 
1-5 

3 
SI 
3 
< 

& 

a. 

02 

a» 
o 
o 

o 

o 

e 

> 
o 
!5 

S      a 
o       «► 

H     <3 

242 


METROPOLITAN  WATER 


[Pul).  Doc. 


CS5 


O 

2Q 


1 

_« 

a 

"^ 

2 

a 

s 

3 

o 

(^ 

*. 

^ 

II 

e 
^ 


a 


o 

oa 
< 


1  i 

CO 

to 

00 

oi 

to 

o 

eo 

CO 
CO 

to 
i2 

■* 

s 

00 

Perc 

age 
Rait 
coUe 

o 

CO 

to 

to 

a> 

<M 

CO 

TJI 

03 

•^ 

•^ 

— -o^ 

CO 

»o 

■^ 

t— 

o 

CO 

o> 

o> 

o> 

-* 

•n 

CO 

to 

CO 

to 

CM 

'l" 

o 

a> 

rH 

a 

c^ 

r-* 

c^ 

^ 

o 

o 

-* 

lo 

■* 

^ 

o 

'"' 

'^ 

'"' 

■^ 

■<* 

t^j     ' 

If 

lO 

o 

o 

s 

CO 

to 

^_ 

00 

^ 

CO 

CO 

00 

to 

OD 

CO 

en 

<M 

to 

-# 

r^ 

CO 

o 

>o 

•^ 

a  p 

'^ 

'^ 

to 

►^ 

ui 

^ 

to 

■^ 

CO 

eJ 

CO 

" 

f^S. 

o 

o 

^ 

o 

o 

^ 

o 

o 

^ 

o 

o 

o 

^ 

o 

o 

o 

<z> 

o 

o 

o 

o 

o 

o 

.■s  j-i-i  oT  ■ 

o 

o 

o^ 

o 

o 

o 

o 

o^ 

o 

o 

" 

ant 
ate 
lin 

lay 

^ 

co' 

•** 

to- 

CO 

o" 

CO 

CO 

'          CR 

CO 

Oi 

t— 

IM 

to 

ol 

•^ 

"^ 

CD 

cx> 

to 

^ 

to_ 

** 

eo 

(M_ 

to_ 

3  b»  -O  —  O 

o 

ttT 

to 

lo" 

e<r 

oT 

co" 

cq" 

CO 

c<r 

■*" 

CO 

■* 

■* 

'"' 

■"I 

'"' 

rH 

•^ 

c» 

o_2  --^ 

B 

o 

o 

^ 

o 

o 

o 

S  o  a 

o 

o 

o 

o 

o 

o 

o 

o. 

o 

o_ 

<^^fi 

' 

CO 

' 

■' 

1 

o* 

o 

05 

-* 

^ 

"^^S 

Cfl^ 

1M_ 

oo 

to_ 

CO_ 

o 

o' 

o" 

eo" 

o" 

■^P. 

o 

o 

o 

o 

o 

g 

3°? 

o 

o 

o 

o 

o 

o 

o 

<=_ 

o 

CD 

. 

1 

. 

1 

1 

1 

o 

,    5- 

S'i*^ 

1 

OS 

o 
o 

■^ 

n 

•* 

O  2  t. 

0^ 

to 

CO* 

>ra 

us" 

ci 

^p. 

CO 

(M 

Ol 

o 

~ 

o 

o 

o 

i2    m    0> 

o 

o 

o 

>>«—    B      • 

o 

o_ 

o 

1 

t 

' 

'* 

^ 

o 

co" 

1 

1 

' 

1 

1 

CO 

'          CO 

M 

o 

CO 

"5. 

Qua 

Wate 

at( 

(Gal 

o" 

oT 

to" 

^'' 

o" 

o> 

CO 

"O        CO* 

o  "  i;  1)  a    • 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

ntity  ( 
'  diver 

Wate 
y  Sew 
Gallo 

Day) 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o_ 

o 

o 

o 

o 

o_ 

o 

o 

o_ 

o_ 

o 

o 

1           * 

fO 

t^ 

to 

CO* 

o" 

o* 

o* 

to 

o" 

o 

a> 

ot 

Oi 

o 

CO 

(M 

CO 

o> 

■^ 

SJ 

>o 

CO 

oa 

OS 

So 

'»«' 

■^ 

•O" 

eo 

CO 

o 

c  «  S  ?>  s  ^ 

r^ 

.r-T 

^■"•i  *" 

■w  -1- 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

Quantity 
Water  dive 

from 
Snake  Bro 
(Gallon 
per  Day 

1 

1 

1 

1 

1 

1 

1 

1 

o 

co" 

co" 

o 

'  1 

<M 

Q 

ei" 

to 

s- 

Ol 

S       m 

**-"   1      ja  •  3    . 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

O  to  _^  o  CJ  o  ^ 

CD 

o 

o 

o 

g 

o 

o 

o 

o 

o 

o 

o 

o 

o^ 
^ 

o 
to" 

CO* 

o_ 

q_ 

<3" 

o 

o 

-  s- 

Quanti 
Water 
char; 
rough 
uate  A 
uct  (G 
per  D 

CO 

<o" 

to 

eo" 

CD 

to_ 

oT 

1 

co" 

s 

o" 

Ti; 

rH 

r^ 

c^ 

IN 

o< 

'"' 

1— 1 

■5 

•a 

O  i  3  >,-  g. 

o 
o 

o 

o 

o 
o 

Quantity 
Water  i 

eived  thr 
Sudbui 
Aquedu 

(Gallons 
Day). 

o_ 

o 

o 

o 

CO 

•o 

1 

oT 

00_ 

1 

1 

1 

1 

1 

1 

o 

_^ 

. 

. 

, 

, 

, 

. 

h 

C3 

« 

CD 

. 

. 

. 

. 

. 

. 

• 

<2 

W 

Eh 

« 

^ 

^ 

Z 

>> 

• 

(O 

<ii 

o 

>; 

^ 

§ 

u 

J= 

Xl 

.2      « 

1^ 

C9 

3 

□ 

cS 

ja 

C3 

*c 

p. 

^ 

3 
3 
*-5 

3 

l-= 

3 
M 
3 

o 

a 

o 

§ 

o 

s 

< 

a 

<1 

OQ 

o 

\^ 

Q 

No.  57.] 


AND   SEWERAGE   BOARD. 


243 


Table  No.  9.  —  Nashua  River.  —  Statistics  of  Flow  of  Water,   Storage 
and  Rainfall,  July,  1896,  to  December,  1901,  inclusive.* 

[ WaterBhed  ^  119.00  equare  miles.] 


^j)  ^_i 

I.  I.  « 

^   X 

1     . 

2  M2a 

a  3  S<+! 

»  o  c 

a.£:o 

Storage. J 

_  o 

a 

y    of    W 
rged  thro 
iisett     Ai 
Million  < 
Br  l)ay).t 

y    of   ^V 
d  into  H 
on      Gal 

ay). 

1 

°  o  a 

I 

a 

o 
o 

aj 

MONTHS. 

as  . 

Is . 

—  _gj3      a. 
= -3  ?^  -o  .2 

nantit 
waste 
(Milli 
per  1 ) 

=  e^ 

B  03  CS 

a  a  a 

fe.  =  P 

«2 

a 
"3 

c 

=  8 

Q? 

G" 

o 

t^ 

b> 

tf 

C£ 

rH 

1896. 

July,  .       . 

. 

- 

39.941 

- 

- 

39.941 

4.74 

0.599 

12.6 

August, 

- 

35.959 

- 

- 

35.959 

2.62 

0.539 

20.6 

September, 

- 

54.340 

- 

- 

54.340 

7.31 

0.788 

:    10.8 

October,     . 

- 

94.451 

- 

- 

94.451 

3.72 

1.415 

38.1 

November, 

- 

108.442 

- 

- 

108.442 

2.99 

1..572 

52.6 

December, 

- 

111.265 

- 

- 

111.265 

2,22 

1.668 

74.9 

Totals, 

- 

- 

- 

- 

23.60 

6.581 

- 

Average,  6  months,    . 

- 

73.987 

- 

- 

73.987 

- 

- 

27.9 

1897. 

January,    . 

.        . 

- 

94.736 

- 

- 

94.736 

3.46 

1.420 

41.0 

February,  . 

- 

110.742 

- 

- 

110.742 

2.86 

l.oOO 

52.5 

Itlarcb, 

- 

328.480 

- 

- 

328.480 

4.01 

4.922 

122.9 

April, 

- 

194.189 

- 

- 

194.189 

2.32 

2.818 

121.5 

May,  . 

- 

144.442 

- 

6.000 

138.442 

5.06 

2.075 

41.0 

June,  . 

- 

143.657 

- 

3.100 

140.557 

5.11 

2.039 

39.9 

July,  . 

- 

169.008 

2.613 

_ 

171.621 

8.65 

2.572 

29.7 

August, 

- 

116.027 

- 

9.387 

106.640 

3.47 

1.599 

46.1 

September, 

- 

57.404 

- 

12.200 

45.204 

1.93 

0.666 

33.9 

October,     . 

- 

38.964 

- 

10.000 

28.964 

0.94 

0.434 

46.2 

November, 

- 

125.030 

27.600 

- 

152.630 

7.62 

2.214 

29.0 

December, 

— : — 

261.362 

9.419 

- 

270.781 

6.41 

4.059 

63.3 

Totals, 

- 

~ 

- 

51.84 

26.308 

- 

Average  for  year, 

- 

149.186 

- 

0.123 

149.063 

- 

- 

50.7 

1898. 

January,     .        ... 

- 

184.640 

1.323 

- 

185.963 

6.65 

2.787 

41.9 

February,  . 

- 

194.609 

_ 

_ 

194.609 

3.30 

2.635 

79.8 

March, 

87.148 

280. 3S1 

- 

- 

367.529 

2.27 

5.509 

242.7 

April, 

99.210 

142.046 

_ 

~ 

241.256 

4.43 

3.500 

79.0 

May,  . 

53.42.3 

119.545 

_ 

7.548 

165.420 

3.38 

2.480 

73.4 

June,  . 

47.437 

62.926 

_ 

11.843 

98.520 

3.11 

1.429 

46.0 

July,  . 

24.629 

21.132 

- 

6.193 

39.568 

3.01 

0.593 

19.7 

August, 

0.006 

149.807 

T.806 

_ 

157.619 

10.61 

2.36:3 

22.3 

September, 

53.880 

30.436 

- 

3.933 

80.383 

3.15 

1.166 

37.0 

October, 

14.844 

154.456 

10.226 

- 

179.526 

7.21 

2.691 

37.3 

November, 

12.927 

243.703 

1.633 

_ 

258.263 

6.81 

3.748 

55.0 

December, 

89.803 

154.607 

0.839 

- 

245.249 

3.99 

3.676 

92.2 

Totals,         .        .        .   1 

~~- 

- 

- 

! 

- 

97.92 

32.575 

- 

Average  for 

year 

•       • 

40.464 

144.723 

- 

0.615  j 

184.572 

- 

- 

56.2 

*  The  gagings  of  the  Nashua  River  (South  Branch)  at  Clinton  are  here  published  for  the  first  time. 
Attention  is  called  to  a  description  of  the  method  of  gaging,  given  on  page  94. 
t  Including  small  quantities  wasted  in  cleaning  aqueduct. 
t  In  ponds  and  mill  reservoirs. 
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Table  No.  9.  —  Nashua  River.  —  Statistics  of  Flow  of  Water,  Storage  and 
Rainfall,  July,  1896,  to  December,  1901,  inclusive  —  Concluded. 

[Watershed  ^  119.00  square  miles.] 


t.^  _.    ..       1 

u  ^  m           1 

U    00 

y    of   Wate 
rged  througl 
[isett     Aque 
Million   Gal 
er  Day).* 

y    of    Wate 
d  into  Rive 
on      Gallon 

Storage.! 

o 

S  o  a 

"a" 
.a 
a 

o 

a 

MONTHS. 

'S  a 

is  . 

O  » 

2o 

.•S  «.q       ft 

O    O   2  ^    00 

uautit 
waste 
(Milli 
per  D 

m  a  a    I 

gOfi 

fa  =  Q 

"a 
a 
'a 

"2 
a 
"S 

ai  — 

2-2 

^■cr"a- 

& 

o       1 

ij 

c-i 

^ 

oi 

1899. 

January,    . 

.        .   1 

117.136 

131.500 

0.290 

_ 

248.926 

2.93 

3.731 

127.2 

February,  . 

98.193 

31.561 

_ 

- 

129.754 

6.12 

1.757 

34.3 

March, 

104.500 

226.106 

- 

0.258 

330.348 

6.76 

4.962 

73.4 

April, 

86.643 

316.297 

_ 

1.133 

401.807 

1.94 

6.829 

300.8 

May,  . 

80.819 

28.045 

_ 

6.290 

102.574 

1.33 

1.638 

115.6 

June, . 

63.233 

3.764 

_ 

0.200 

66.797 

5.51 

0.969 

17.6 

July,  . 

44.807 

3.145 

- 

6.839 

42.113 

3.82 

0.631 

16.5 

August, 

28.952 

3.219 

- 

4.097 

28.074 

3.20 

0.421 

13.2 

September, 

29.507 

2.663 

- 

2.433 

29.737 

4.11 

0.431 

10.5 

October,     . 

24.848 

2.652 

1.677 

- 

29.177 

2.72 

0.437 

16.1 

November, 

42.920 

2.780 

5.467 

- 

61.167 

1.94 

0.742 

38.3 

December, 

37.345 

2.449 

_ 

2.903 

- 

42.697 

2.03 

0.640 

31.5 

Totals, 

: 

- 

- 

41.40 

22.078 

- 

Average  for  year. 

63.039 

62.903 

- 

0.847 

125.095 

- 

- 

53.3 

1900. 

January,    . 

63.894 

11.980 

18.903 

- 

94.777 

4.56 

1.420 

31.1 

February,  . 

81.635 

390.025 

10.822 

- 

482.482 

8.69 

6.632 

75.2 

March, 

100.100 

342.858 

- 

- 

442.958 

6.19 

6.639 

107.3 

April, 

83.237 

104.756 

- 

- 

187.993 

2.76 

2.727 

98.8 

May,  .        . 

61.803 

109.000 

- 

6.322 

164.481 

4.34 

2.467 

56.8 

June, . 

64.003 

15.047 

_ 

10.300 

68.750 

3.59 

0.998 

27.8 

July,  . 

35.042 

3.213 

_ 

12.387 

25.868 

3.20 

0.388 

12.1 

August, 

27.297 

3.268 

- 

7.162 

23.403 

3.18 

0.351 

11.0 

September, 

15.637 

3.166 

- 

3.633 

16.170 

3.46 

0.220 

6.4 

October,     . 

27.981 

3.687 

1.9.35 

_ 

33.603 

2.90 

0.504 

17.4 

November, 

59.230 

26.643 

18.267 

- 

104.140 

6.44 

1.610 

23.4 

December, 

107.081 

71.093 

8.678 

- 

186.852 

S.16 

2.800 

88.9 

Totals, 

I 

- 

- 

~ 

- 

52.46 

26.656 

- 

Average  for  year. 

60.461 

88.512 

1.496 

- 

150.469 

- 

- 

50.6 

1901. 

January,    . 

. 

75.168 

4.448 

_ 

17.871 

61.745 

1.75 

0.926 

52.9 

February,  . 

45.657 

4.222 

- 

7.500 

42.379 

1.13 

0.574 

50.8 

March, 

124.065 

165.164 

34.258 

_ 

323.487 

5.82 

4.849 

83.3 

April, 

39.894 

551.773 

1.500 

_ 

593.167 

9.64 

8.605 

89.3 

May,  . 

58.336 

267.939 

_ 

1.623 

324.752 

7.02 

4.867 

69.3 

June,  . 

75.120 

50.470 

_ 

8.333 

117.267 

1.51 

1.701 

112.3 

July,  . 

67.339 

7.235 

_ 

7.839 

56.735 

5.66 

0.851 

15.0 

August, 

59.687 

6.413 

_ 

5.194 

60.906 

4.58 

0.913 

19.9 

September, 

41.627 

4.943 

- 

8.500 

38.070 

3.10 

0.552 

17.8 

October,     . 

48.674 

20.203 

8.129 

- 

77.006 

3.70 

1.154 

31.2 

November, 

54.850 

5.136 

1.467 

_ 

61.453 

2.43 

0.892 

.36.7 

December, 

87.890 

276.171 

21.710 

- 

384.771 

9.36 

5.766 

61.6 

Totals, 

- 

- 

- 

__ 

- 

55.70 

31.650 

- 

Average  for  year. 

64.299 

114.068 

0.972 

- 

179.329 

- 

- 

56.8 

Including  small  quantities  wasted  in  cleaning  aqueduct. 


t  In  ponds  and  mill  reservoirs. 
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Table  No.  10. —  Yield  of  the  Nashua  River  (South  Branch)  in  Gallons 
per  Day  per  Square  Mile  *  from  1897  to  1901. 


MONTHS. 


January 

February 

March 

April 

May 

Jnne 

July, 

August 

September,         .... 

October 

November,         .... 
December,         .... 
Average  for  year. 

Average  for  driest  6  mouths, 


1897. 

1898. 

1899. 

1900. 

1901. 

Mean  for  5 

Years, 
1897-1901. 

796,000 

1,563,000 

2,092,000 

798,000 

519,000 

1,153,000 

931,000 

1,635,000 

1,090,000 

4,054,000 

356,000 

1,615,000 

2,760,000 

3,088,000 

2,776,000 

3,722,000 

2,718,000 

3,014,000 

1,632,000 

2,027,000 

3,376,000 

1,580,000 

4,986,000 

2,720,000 

1,163,000 

1,390,000 

862,000 

1,382,000 

2,729,000 

1,506,000 

1,181,000 

823,000 

561,000 

578,000 

985,000 

827,000 

1,442,000 

333,000 

354,000 

217,000 

477,000 

665,000 

896,000 

1,325,000 

236,000 

197,000 

512,000 

633,000 

380,000 

676,000 

250,000 

127,000 

320,000 

351,000 

243,000 

1,509,000 

245,000 

282,000 

647,000 

585,000 

1,283,000 

2,170,000 

430,000 

875,000 

517,000 

1,055,000 

2,275,000 

2,061,000 

359,000 

1,570,000 

3,234,000 

1,900,000 

1,253,000 

1,551,000 

1,051,000 

1,264,000 

1,507,000 

1,325,000 

886,000 

1,013,000 

312,000 

377,000 

576,000 

668,000 

*  The  area  of  the  watershed  used  in  making  up  these  records  includes  water  surfaces  amounting  to 
2.2  per  cent,  of  the  whole  area. 
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Table  No.  12.  —  Times  when  the  Sudbury  and  Cochituate  Aqueducts  have 
been  in  Service^  and  the  Sources  from  which  the  Supply  for  the  Sudbury 
Aqueduct  has  been  drawn. 

Sudbury  Aqueduct :  — 

From    7.00  a.m.  Jan.     1  to    9.45  a.m.  Feb.  18,  from  Framingham  Reservoir 

No.  3. 
From    9.45  a.m.  Feb.  18  to    2.20  p.m.  Mar.    8,  from  Framingham  Reservoirs 

Nos.  2  and  3. 
From    2.20  p.m.  Mar.    8  to  11.00  a.m.  Mar.  12,  from  Framingham  Reservoirs 

Nos.  1,  2  and  3. 
From  11.00  a.m.  Mar.  12  to  11.30  a.m.  Mar.  14,  from  Framingham  Reservoirs 

Nos.  1  and  3. 
From  11.30  a.m.  Mar.  14  to  11.35  a.m.  Mar.  23,  from  Framingham  Reservoirs 

Nos.  1,  2  and  3. 
From  11.35  a.m.  Mar.  23  to  12.00  p.m.  Apr.  11,  from  Framingham  Reservoir 

No.  3. 
From    6.00  p.m.  Apr.  12  to  10.30  p.m.  Apr.  17,  from  Framingham  Reservoir 

No.  3. 
From    4.30  p.m.  Apr.  18  to    8.30  p.m.  Apr.  24,  from  Framingham  Reservoir 

No.  3. 
From    3.00  p.m.  Apr.  25  to    8.30  p.m.  May     1,  from  Framingham  Reservoir 

No.  3. 
From    3.00  p.m.  May    2  to  11.00  a.m.  June  13,  from  Framingham  Reservoir 

No.  3. 
From  11.00  a.m.  June  13  to    9.30  a.m.  July    9,  from  Framingham  Reservoirs 

Nos.  2  and  3. 
From    9.30  a.m.  July    9  to    7.00  a.m.  July  26,  from  Framingham  Reservoirs 

Nos.  1,  2  and  3. 
From    7.00  a.m.  July  26  to  10.40  a.m.  Aug.    3,  from  Framingham  Reservoirs 

Nos.  2  and  3. 
From  10.40  a.m.  Aug.  3  to  7.00  a.m.  Jan.  1, 1902,  from  Framingham  Reservoir 

No.  3. 

Cochituate  Aqueduct :  — 
From  7.00  a.m.  Jan.  1  to  3.00  p.m.  May  7. 
From  5.15  p.m.  June  11  to  7.00  a.m.  Nov.  18. 
From  12.00  m.  Dec.  3  to  7.00  p.m.  Dec.  6. 
From  1.00  p.m.  Dec.  9  to  12.00  m.  Dec.  13. 
From  3.00  p.m.  Dec.  16  to  11.00  a.m.  Dec.  21. 
From  10.00  a.m.  Dec.  22  to  10.00  a.m.  Dec.  26. 
From  1.00  p.m.  Dec.  26  to  9.00  a.m.  Dec.  30. 
From  10.00  a.m.  Dec.  31  to    7.00  a.m.  Jan.     1,  1902. 
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Table  No.  13.  —  Average  Daily  Quantity  of  Water  flowing  through  Aque- 
ducts in  1901,  by  Months. 


Wachusett 
Aqueduct 
(Gallons). 

SDDBnET  AQOBDUOT. 

MONTHS. 

From 

Framingham 

Keservoir 

No.  3 
(GaUons). 

From 
Framingliam 

Reservoirs 
Nos.  1  and  2 

(Gallons). 

Total 
(Gallons). 

Cochituate 
Aqueduct 
(Gallons). 

January, 

75,168,000 

102,574,000 

- 

102,574,000 

14,739,000 

February, 

45,657,000 

92,378,000 

8,429,000 

100,807,000 

14,564,000 

March,  . 

124,065,000 

66,542,000 

34,771,000 

101,313,000 

16,536,000 

April,     . 

39,894,000 

82,637,000 

106,000 

82,743,000 

15,633,000 

May, 

58,336,000 

86,342,000 

97,000 

86,439,000 

3,825,000 

June, 

75,120,000 

91,866,000 

7,277,000 

99,143,000 

6,660,000 

July,      . 

57,339,000 

69,673,000 

13,576,000 

83,249,000 

19,442,000 

August, . 

59,687,000 

76,284,000 

348,000 

76,632,000 

23,800,000 

September,    . 

41,627,000 

71,447,000 

- 

71,447,000 

23,693,000 

October, 

48,674,000 

82,048,000 

- 

82,048,000 

21,500,000 

November,    . 

54,850,000 

93,970,000 

- 

93,970,000 

10,670,000 

December, 

87,890,000 . 

104,129,000 

- 

104,129,000 

!     7,490,000 

Averages, 

64,299,000 

84,930,000 

5,398,000 

90,328,000 

1  14,890,000 

Note. —  Slight  discrepancies  between  the  figures  for  flow  in  the  Wachusett  Aqueduct  in  this  table 
and  those  in  Table  No.  7  are  due  to  taking  account  of  quantities  wasted  in  cleaning  the  aqueduct  which 
were  not  discharged  into  Sudbury  Reservoir. 

The  Wachusett  Aqueduct  discharges  into  Sudbury  Reservoir,  wheirce  the  water  flows  into  Fram- 
ingham Reservoir  No.  3.  Of  the  total  quantity  flowing  through  the  Sudbury  Aqueduct,  an  average  of 
1,489,000  gallons  per  day  flowed  into  Lake  Cochituate,  leaving  an  average  of  88,839,000  gallons  per  day, 
which,  with  the  exception  of  a  small  quantity  wasted  in  cleaning  the  aqueduct,  was  discharged  into 
Chestnut  Hill  Reservoir. 


No.  57.] 


AND   SEWERAGE   BOARD. 


249- 


•SnnqSn 

JO  SapBajj  Jo;  aoij 

§ 

S 

o 

o 

o 

o 

O 

^ 

S 

o 

o 

o 

§        S 

-onp3(i    oa    'laam 

o 

o 

o 

o 

o 

o 

o 

o 

o 

-ao«|dBt(i    aaaunij 

.     1    s 

o 

s 

o 

o 

s 

o 

o 

o 

o 

o 

CO         a 

;o  8I9BJ1  no  'i«oo 

<M 

CO 

?< 

«o 

**, 

"^ 

'1      ^ 

}o  epaiioj  001  J^tl 

ee 

o> 

§ 

o 

o> 

■» 

-» 

a 

o 

g 

CO         -» 

spanod-iooj  ui  ^mCL 

10}  P9M0IIB   -jaao 

o 

s 

o 

o 

o 

o 
o 

s 

o 

cs 
o 

^ 

g  s 

Jaj  es-f-  '8a!iq3n 
'  JO  3aiji!an  jo;  uo}i 

'    ■   i 

o 

1 

o 

o 

§ 

o 

o 

o 

00 

es" 

o" 

o*     o* 

00 

^ 

ts 

JO  apnnoa  OOX  Jad 

-» 

iO 

■<* 

m 

CO         -^ 

Bpanod-joo^  ai  ^jtiQ 

to 

CO 

CO 

o 

tO 

eo      CO 

e^ 

00 

to 

c< 

■^ 

•(jaaa)  yiqagBjaAv 

'        '      « 

lO 

C4 

e< 

<D 

I" 

-* 

CO 

lO 

^ 

o 

-♦        00 

•(saoiiKQ)  3ui 

^ 

eo 

eo      00 

-iqSiq  JO  SuiiBSH 

M 

CJ 

<o 

•^ 

"* 

joj    uouonpaQ    oa 

,1        1      •* 

s 

00 

s 

a 

d 

Cl 

00 

00         I^ 
o        t- 

1  'iBOOjo  panoj  jad 

■>»• 

<s 

to 

00 

ipadcand    Aiiiai^n^ 

■^ 

" 

" 

" 

•sjaqaiio  puB 

.        1      °. 

•* 

to 

.- 

rH 

to 

CI 

c« 

o 

c» 

to 

I-       o 

saqsY  }o    yaaj  jaj 

<o 

s 

s 

*- 

a> 

o> 

o 

CO 

o> 

00 

00 

00         00 

1  -(spnuori)  eja}(a!i3 

,    ,   i 

g 

s 

CO 

CI 

CO 

s 

s 

<o 

00 

g 

o 

§  s 

puB  aaqe  V  }0  janooj  v 

M 

•>* 

<s> 

'^ 

to 

-- 

eo 

00       to 
c.      - 

•(spunoj)  lUBid: 

SniiqSii     oiJioaia: 
joi    tuBd);;'    paqgia 

1    1    1 

H^ 

CJ 

00 

CO 

, 

'O 

c* 

o" 

5 

-juj     os|B     qaiq/a 

c< 

CO 

CJ 

o 

1  'jaijog   a  A  jasa-jj 

1  Aq    paransuoD     iBog 

o 

o 

CO         to 

•(spunoj)  pacnns 

1    1   '^' 

00 

o 

CI 

s 

s 

i^ 

o 

lO 

g 

s 

^ 

2    S 

-noo  iBog  JO  innomv 

§ 

S! 

^ 

CO 

l- 

s 

c» 

•««• 

^ 

^ 

g  g 

• 

*« 

■^ 

•(snoriBO 

s 

« 

CO 

C» 

CI 

CO 

eo 

•a 

a> 

00 

J5 

5    3 

noiIUT?)      padmnd 

1    1 

^ 

^ 

^ 

00 

OO 

^      2 

lanoniY       Ibiox 

" 

'" 

t- 

^ 

ot 

§  § 

1           -(saoiiBf) 
„•    noiiim)      dilS 

o> 

•* 

to 

-* 

00        o 

.   1  JOJ     pa  Ai  0118 

o 

' 

' 

o 

o 

CO 

00         i-c 

o  ]  -jaa;)  jaj  Rj-t 
'^  I'paduiud  janocQV 

'"' 

X 

a 

,n 

o 

o 

>n       o 

2 

•atnix 

2  ,       ,       , 

, 

, 

Si 

1 

1 

■.* 

1 

1 

Saidtnnd    isjoj, 

m 

a* 

►- 

- 

■>1< 

o       eo 

u 

•(saoiiBQ 

^■ 

noiinK)      diis 

to 

CO 

to 

n 

§ 

d 

eo 

f: 

g 

Ol 

00 

C3 

«o       ^ 

JOJ    p  a  Ai  0  1 1 « 

'         '       ^ 

^ 

^ 

^^ 

^ 

CO 

00 

Cl 

?2     2 

o 

•jaaQjaj  gj-t 

'^ 

-" 

to 

'^ 

■^ 

■■" 

2     § 

'padtund  lanomv 

ri                  o 

in 

o 

t.O 

o 

o 

o 

o 

o 

S     2 

CO 

o 

o 

o 

I                   "aniix 

S   1        1 

^    Snidoind     ibiox 

2                  § 

ff< 

oo 

s 

to 

-* 

■^ 

•* 

c< 

CI 

c^ 

-*          T 

^ 

o      o 

>      > 

^  s 

tc 

• 

. 

o 

u 

5     = 

H 

. 

hi 

> 

u 

iz; 

" 

"eT 

> 

X 

CO 

o 

c 

> 

» 

.c 

J3 
an 

o 
p- 

a 

•        •      X 

o 

f 
:< 

J= 

~, 

c 
es 

"a 
o 

January, 
February, 
March  (hlg 

hi 

< 

a 

c 

.a 

>. 
s 
•-s 

a 

< 

o 

s 

o 

e 
CQ 

a 
» 

o 
CD 

o 

o 

o 

s 

> 
o 

i 
g 

250 


METROPOLITAN   WATER 


[Pub.  Doc. 


■SniiqStq  jo 

o 

o 

o 

o 

0 

0 

0 

0 

^ 

0 

0 

0         0 

SailBan    JOj  '  uoij 

o 

o 

o 
o 

o 

§ 

0 

0 
0 

i 

§ 

0 
0^ 

0 

§     0 

-onpad    on    'juaca 

o" 

o* 

t     "^ 

o~ 

0      1 

0" 

o" 

0 

^        1 

1    <=>^ 

0" 

0     «= 

-aoB[d8!(j   .laSnnij 

83 

o 

s 

oo 

0^ 

J2 

0 

o_ 

CD        ' 
CD 

0 

0 

JO    9l9Ba    UO    'IBOO 

s 

s 

1 

§ 

o5 

cT 

0 

oT 

C^ 

<e" 

CI 

00         CD* 

JO  spunoj  001  -lad 

•— ' 

1— ' 

I— 1 

ft 

spnnod-joo^  ui  iind 

•djig 

o 

o 

o 

^ 

0 

0 

0 

0 

0 

0 

0 

0         0 

joj    paMoiiB  -inao 

O 

o 

o 

o 

§ 

0 
0 

0 
0 

0 

0 

0 

o_ 

8 

0 
0 

0         0 
0         0 

•iStI  SO'8  'JianqSii 

JO     3nilE9Jf     JOJ 

cT 

I 

1    ' 

g 

•* 

1 

0*    , 

•   1 

s 

co_ 

nononpaQ  on  '[tJOQ 

1 

■o 

to" 

o 

CO 

00 

CO 

s" 

oo" 

00" 

(Tl' 

00" 

0"      eo 

JO  spanoj  001  J^d 

fH 

^H 

1— 1 

f-* 

f-1 

epnnod-ioojjni  &ia(j 

•* 

~^ 

(N 

~ 

0>     CO 

CO 

<o 

0 

0 

^^ 

^ 

i«       t- 

o 

0 

CO 

a 

C»        t' 

•(199.3)  Un  aSBJaAY 

<D 

'  2 

^ 

t-^   0 

^ 

in 

^ 

«  ' 

'  ^ 

•rfl 

»n      t^ 

M 

o 

(N 

<o    ■<* 

■0 

<N 

CO 

c^ 

(M 

ei 

C^         CO 

'"' 

•(snoiiBf))  3at 

^ 

TT 

•^ 

e^ 

~ 

t< 

CO 

eo 

0 

-iqSil  JO  SantJan 

00 

to 

.       -^ 

1 

c^ 

0 

CO 

1 

1       ^ 

CO 

eo      Oi 

JOj   QOTjonpaQ    oa 

<o 

o 
o 

22 

«D 

» 

CO 

s 

CI 

s 

<M 

0 

ei      00 

0      t- 

'l^oQ  JO  pnnoj  -od 

a> 

o_ 

"^ 

■* 

>o_ 

•-^ 

CO 

0 

'"^     ^ 

padiund    Xjijaenf) 

i-T 

" 

" 

" 

i-T 

I-^ 

'^ 

'•^ 

""^ 

11      i-( 

■sjaqniio  pnc 

m 

o 

la 

c 

'^     . 

«» 

00 

0 

CO 

1 

•c* 

N 

c<      eo 

saqsv  JO  -jaao  JSd; 

o 

d 

^ 

(M 

'^ 

0 

" 

CO 

OS 

0 

0      t-^ 

o 

^o~ 

^ 

t- 

(N 

CO 

"^ 

0 

„ 

OO 

j^ 

■^      0 

•(spanoj)  sjasiaiio 

U3 

o 

CO 

(31 

00^ 

CO 

CO 
(M 

t-     1 

1     eo_ 

s 

puB  BaqsY  Jo  lanoray 

o" 

tS 

f-^ 

CO 

co" 

CO 

CO 

-*" 

^ 

•^     oT 

*"* 

^~' 

'"' 

'"' 

CO 

eo 

Oi       ■* 

•(Bpanoj)  laoij 

3npq3iT^     oijjoaia; 

CO 

£ 

3 

CO 

00 

CO 

g 

CO        01 

joj    lUBaig    paqsin 

« 

"'. 

1      1M_, 

' 

^    1 

*1 

1 

1     1 

1     -*_ 

^ 

CO        -*_ 

-jnj      09|B      qoiqM 

CO 

US* 

t-^ 

3 

co' 

4 

co" 

■n 

M        •* 

'jajiog    aAjasay^ 

^q    patnnsnoo    [boq 

.o 

o 

^ 

>« 

■0 

Ol 

•0 

CO 

CO 

t-        ■* 

•* 

CO 

CO 

0 

0         — c 

•(spunod)  parans 

o_ 

» 

1     co_ 

o 

t^    1 

f^ 

0 

CO_       1 

r    -* 

OJ 

-aoo  [BOO  JO  lunooiY 

o 

o 

co" 

o 

0 

>o 

e-f 

CO 

CO- 
CO 

co" 

§" 

(M      eo 

CO 

eo 

OJ       •« 

•(saoiiBO  notii!K) 
d[|!^    JOJ     paAio( 

IN 

CO 

.    "^ 

17 

0    — 

CD     Oi 

0 

s 

0 
0 

CO 

05 

^ 

CO 

10        vO 

o 

^ 

£ 

00 

^     CO 

Oi 

'  2 

eo 

CD         10 

-IB    inao  Jaj  SQ-S 
'padrand    junotny 

•* 

s 

CO 

^ 

CO 

•^ 

eo 

0        CO 

PO 

"io~ 

^ 

0 

0    0 

0 

0 

0 

X5 

U5 

0 

U5         0 

CO 

»-• 

CO 

I-H      0 

■* 

0 

•^ 

>o 

CO 

eo      0 

•atntxSaidmnjiBiox 

„ 

u^ 

>n 

0     CO 

-:!< 

CO 

^__, 

^ 

00 

eo 

00      (_ 

CO 

0 

^ 

^      0 

K 

*"• 

'~' 

"^ 

C^ 

CO 

eo 

0      t— 

•  • 

•         • 

•        • 

•       • 

• 

• 

C3          Q 

I   i 

s    s 

CO 

Ml       ^ 

X3       2 

H 

^-— v-*-^ 

S3 

O 

^ 

<u 

« 

a; 
be 

^ 

JJ 

•   '» 

. 

I       • 

•  "E 

> 

cs 

t> 

u 

0/ 

a> 

<v 

)-i 

4> 

*> 

t» 

a) 

"? 

a) 

.    •'3 

J3 

sS 

^ 

'    aj 

> 

_M 

be 

■0 

_M 

J3 

0) 

so     . 

2 

5 

c 
a 

la 

an 

.a 

js    !^ 

•     ^ 

"^ 

« 

a 

3 

a 
a 

•-5 

C3 

s 

a 
a 

1    S 

0 

P.    cs 

0 

c 
p 

1-3 

2 

"5 

•-5 

■£  a 

0      0 
0    ^ 

01 

s 

Q 

5 
0 

No.  57.] 


AND   SEWERAGE   BOARD. 


251 


.*5 


O 


^ 


<§^ 
'S^ 


O 

< 


1     00 

•(9aoiiB{)noq 

m 

05 

CO 

CO 

CD 

^ 

.n 

o 

in 

\n 

,_ 

1  i-* 

"UW)  padnind 

O 

o 

00 

CO 

■* 

o 

I- 

c» 

£ 

t^ 

S 

:  'J  a 

lunoajy  aSs 

^ 

-^ 

00 

CD 

t. 

o> 

CO 

00 

o> 

-jaAy    XiiBQ 

C<5 

IN 

n 

IM 

M 

IN 

'' 

^^- 

•(snoiiBonoii 

n 

O 

s 

o 

o 
o 

ai 

3 

CO 

CO 

•a 
to 

CO 

o 

«-^ 

-\m)  diiS  JOJ 

iC> 

CO 

oo 

CO 

o 

00 

■M 

<3> 

CO 

(M 

CO 

apBui  aouBAiOi 

oi 

U3 

o 

o 

g 

OT 

m 

^ 

s 

"IV   'padtund 

n 

o 

innomy  ibjox 

'             -ganqgiT  JO 

o 

o 

o 

o 

o 

o 

o 

o 

gnpnaH    Joj    noij 
■onpaQ    on    'icgoi 
■9DB|d9tQ   aaSnnij 

o" 
to 

o 

o 

s 

17> 

CO 

o 

o 

<3> 

o" 
o 

o 

8 

o 

i 

c» 

JO   sissg;   uo  'i^of) 

Jj 

!^ 

M 

r; 

5 

C-l 

^ 

a> 

Ol 

■* 

;jo  spanoj  OOI  Jad 

l-H 

r-l 

r-i 

•-I 

■-I 

■-I 

•-' 

'-' 

r-l 

•"■ 

spnnod-^oo^  nj  j^itiQ 

I                   -diig 

o 

o 

o 

o 

^ 

O 

o 

g 

joj    paAioiiB    anao 

8 

o 

o 

O 

O 

o 

o 
o 

o 

o 

s 

o 

O 

o 

o 

■"3d  1ft  '3aiiq8t7 

o 

o 

O 

O 

C5 

o 

o 

o 

o 

R 

S 

g 

8 

JO    SanBail    -"OJ 

s 

00 

CO 

CO 

CO 

CD 

a> 

'-;, 

•-^ 

aoijanpsQ  on 'jBOf) 

■* 

fs 

25 

^ 

O 

•^ 

CD 

1* 

-9" 

■•* 

■er 

•* 

JO  gpnnoj  001  -lad 

f-l 

'-' 

'-' 

'"' 

'-' 

"^ 

"^ 

"^ 

'"' 

I  spanod-ioo^  nt  ;?in(j 

I 

lO 

^ 

^ 

CD 

OO 

CD 

w 

a> 

CO 

■* 

1  •  (»33.a)  Wn  aSBjaAy 

3 

<o 

H 

<N 

CO 

r-l 

s 

CO 

IN 

1-t 

t- 
d 

CO 
<N 

s 

CO 
<N 

•(aao[iBo)Sni 

CO 

Ol 

■* 

CO 

s§ 

3 

CO 

s 

■* 

o 

IN 

§ 

CO 
CO 

CO 

-jqSi^   JO  SanBOH 
joj    noijonpaQ   on 

CO 
CO 

a> 

CO 

00 

CO 
CO 

g? 

C4 

CO 

oo 

CO 

i 

OO 

CO 

o 
■^ 

CO 

PI 

CO 

i  'iBOf)  JO  pnnoj  J9d 

r1 

rH 

1-1 

I-l 

r- 

I-I 

t-l 

r-^ 

r-l 

r-l 

" 

'"' 

'-' 

p  a  d  m  n  d    jJiiju^f  & 

•aja^niio  pas 
eaqsy  jo  'jaao  ja<j 

OS 

°2 

00 

cs 

O 

o 

CO 

cs 

oJ 

00 

00 

oi 

"5 

f_ 

f_ 

^ 

■* 

o 

00 

TJI 

CO 

•(spunod)  Bja^mif) 

oo" 

t^ 

]^- 

*t 

•^ 

pnB  saqs  Y  jo  'janoui  y 

.o 

to 

•^ 

o 

£ 

lO 

CO 

o 

ir> 

^ 

s 

' 

^ 

^ 

^ 

_^ 

f. 

^ 

o 

oo 

,, 

o 

^ 

•(spanoj)  patnns 

=■1. 

CD 

o 

m- 

o_ 

CO 

iO_ 

oT 

o 

c» 

co" 

co" 

-aoo  iBOQ  JO  innoniy 

g 

•* 

to 

■2 

CO 

IS 

o 

la 

CO 

lO 

CO 

CO 

CO* 

1  -(saoiiBO  nojinw) 

t; 

(M 

U3 

CO 
03 

CO 

in 

o 

s 

X2 
CO 

o 

•* 

oS 

g 

s 

dqg    joj    paMoi 

00 

,_, 

c^ 

J^ 

\n 

(^ 

o 

s 

-IB   -laao  jaj  in 

00 

t2 

CD 

Ol 

00 

? 

t~ 

00 

•» 

>o 

'padtund    ianoray 

°m 

^ 

,n 

.n 

o 

o 

o 

o 

o 

kO 

o 

2^ 

o 

O 

•-' 

CO 

CO 

lO 

'^ 

•atniiSaidninjiBiox 

N 

^ 

at 

o 

CO 

CO 

s 

00 

-* 

j:: 

-* 

a 

^ 

• 

• 

• 

• 

1 

H 

2 

!z; 

• 

ID 

o 

d 

s 

• 

• 

iT 

: 

■a 

6 

a 

• 

1-, 

a 

(= 

s 

8 

o 

3 

a 

1-2 

s 

2 

in 

Q 

s 

3 

s 
as 

3 
< 

O 

6 

> 

H 

252 


METROPOLITAN   WATER 


[Pub.  Doc. 


•2 


s 

t^ 

Tr 

IP 

f^-l 

r*! 

o 

Oi 

l^H 

!k 

»rj 

« 

•5 

t^ 

'Si 

OB 
O 


o 

n 
■< 
H 


JO  gnnBaij  10}  aoii 
-onpaQ  oa  'jnaraaoBid 
-siQ  jaSanij  jo  Bissa 
uo  '|Boo  JO  gpanod'  ooi 
jad   Bpanod-iooj   Qi  itinq 


O>00eO'MCiO50<kOC^-*f 


<—         to         tr- 


«      (N      o      ro 


•diig  io}  p3M0(iB  jnaf) 
^^d  Se'l  'Saiiq^ii  JO 
Saijiiajj  joj  aoiiDnpafj 
oa  '{Bo^  }0  spuuoj  001 
jad  spaaod-)oo^  ni  XjtiQ 


CO         t~         CS  CO 


O         i-i         i-i         i-i 


o      ^      Ofl      (M 


CO      o      CO      eo 


H 

Si 

•I  -0^  amSua 

CO 

00 

CO 

0 

0 

■0 

CO 

§ 

0 
0 

CO 
•"3" 

0 
CO 

•9  -Oil  antSua 

i^ 

0 

CO 

0 
in 

CO 
•<* 

0 

OC 

to 

0 

to 

•■D 

to 

CI 
0 

I 

•9  'Oij  an^Saa 

CO 

to 

s 

0 

(N 

0 

0 

CD 

0 

tc 

to 

0 

CO 

to 
•0 

c5 

.  •(8aoi[B{))  gapqSi'j 
JO  Satjeajj  .loj  uoijaiip 
-a(j  oa  'i^of)  JO  ptinoj 
iad       padojQd       :f;(ia«n5 


a>      ^      I-i      i-H 


e4      in      00      in 


<5>         OJ        -!• 


O         ^         ^ 


cocococoeoco(Neo 


"sja^ajio 
puB  saqsv    jo    '1090 '  ja j 


O         •—         1-1 


oc       00       00       CO 


■(epanoj)  pamnsnoD 
IBOQ     JO    jnnomv    Ibioj, 


OS         CO         rH         I-I         03         r- 


in      to      in      CO 


"(saoj 
-IBf)     noiidPQ)     paduind 


•(saoKBJC)  uoHim) 
padoind     janom-y     imjoj, 


0     00 

S 

g 

^ 

01 
oc 

CO 

in 

to 

0 

n 

01 

0 

■^      to 

■n 

CO 

to 

tc 

to 

■*!• 

J; 

g 

0 

CO 

s 

o> 

n      CO 

CO 

0 

0 

?i 

■n 

1* 

C<l 

T 

in 

CO 

0 

0        (M 

<M 

lO 

to 

«- 

— 

t- 

in 

-* 

— 

■- 

CO        C-1        Ci        c^ 


eq      1-1      rn      i-i 


1-1         (N         0^ 


H 


•(Bao[ 
-IBonoiii!K)d!iSJOj 
paAio||B  jaaf)  jaj 
SQ'l  'padrand  innouiY 


■arajx  Saidoinj  ibiojl 


00      M      eo      I-I      — I 


00      in      to      t- 


in      in      CO      CO 


^       00       CO 


^      ^      o 


•(8a0[ 

<°  -IBonoiinn)diiS-'oj 
o  I  paAiOiiB  -laag  jaj 
^    go- 1  'padrand  innomy 


•araix  Snidranj  i«ioi 


CO 

to 

S 

§ 

uo 

CO 

s 

■* 

CO 

!» 

J:: 

5 

C-) 

s 

0 

00 

2 

s 

to 

0 

00 

» 
» 

to 

0 

1 

eq 

§ 

-^ 

i 

•1-1        O        I-I 


.t       N       o> 


in      in      in      in      in      in 


I-I         CO         (M 


•(snox 
-IBonoiiUK)  <Ji(gJOj 
paAiOiiB  "jaaQ  jaj 
es'l  'padtund  innocnY 


0>         00         I-I 


in  t-  c*  in  r-  --  00 
00  ^^  to  05  in  CO  CO 
i^   00   00   in   to   CO   00 


•araix  3a[dranj  ib;ox 


a  in 


in   in   in   in   in 

in   CO   in   CO   CO 


I-I   oa   CO 


»-   to   — 


3<i 


S  -  -  c  '■'  -s    -2  -2 

•gcscag—      sgi-SoSH 


No.  57.] 


AND   SEWERAGE   BOARD. 


253 


CO 

4 


2C 


O 


S3 
< 


joaaiinan  -loj  aon 
-onp3(i    ou    'instu 
-800|iiH!(i    jaSanij 
JO    sisog  QO   '\noQ 
JO  epunoa  001  -"sd 
Bpanod-}oOi[  ni  Aia(j 

88,850,000 
88,790,000 

105,920,000 
102,250,000 

§ 

o 
o" 

CO 

oT 

•dHS 
joj   paMOiie  'lUBO 
•I3J  oO'S  'SnnqSiq 
JO    S  a  1 1 «  9 II   JOJ 
nojionp'acj  oa  'iboo 
JO  spnnoj  OCT  -"ad 
Bpanod-joojj  ni^CjnQ 

87,060,000 
87,000,000 

103,780,000 
100,190,000 

o 
o 
o_ 

o" 

"(133^:)  IjnaSBjgAv 

115.77 
112.68 

114.63 
115.74 

•(snoiiBo)  Sai 
-jqSiq  JO  Sai^Bau 
JOJ  "aoiianpao:   oa 
'(BOf)  JO  pnnOj)  jad 
padcand    XjtinBn?) 

902.78 
926.84 

1,086.87 
1,039.14 

o 

s 

saqsv  JO  "iQao  i^d 

8.8 
10.5 

10.9 
9.8 

n 
o 

•(spnnoj) 
Bjaq  alio     POB 
saqsv    JO     junoniv 

2,597 
9,030 

16,173 
7,720 

CO 

•(epunoj)  parans 
-aoo  (BOO  JO  lanoniv 

29,542 

85,959 

148,638 
80,836 

CO 

•(eaoiiBonoinm) 
dns     JOJ     paAioi 
-IB    inaf)  jaj  SO'S 
'padcund    janoray 

26.67 
79.67 

161.55 
84.00 

CO 

•aroixSuidcanjiBjox 

lira.  Min. 

61    20 

184    00 

367     50 
190    40 

s 

2 

00 

OD 

H 
O 

i  1  1  -E 1  i  !■  H  1  1  i 

0) 

ail 

OS 

> 
<a 

T3 

a 
a 

"3 

1 

254 


METROPOLITAN   WATER 


[Pub.  Doc. 


^ 


O 


o 

Ci 


c 

^ 


o 

I-} 

n 

-< 


•Snnq8n 

1 

10  gnneaH  JOj  non 

!=^ 

o 

2     ■=> 

s 

o 

1  § 

■onparr    oa    Mnaiu 
-9DBidBiQ    jaSnnu 

o 

o_      o 

o 

^ 

^ 

o> 

i^ 

s    ° 

s 

S 

IM 

CO 

o 

JO    Btaea   no    jboo 

'»■' 

oo" 

^" 

CO 

o 

_,.* 

^ 

JO  spunoj  001  Jad 

o> 

o 

o 

o 

^ 

CO 

;:; 

Bpanod-}ooj[  uiXjnQ 

•diiS  -loj 

o 

o 

o 

o 

o 

o 

o     o 
o      o 

o 
o 

^ 

O 

o 
o 

E 

gg-t    'SanqSn    jo 

d" 

):< 

cT 

o" 

o" 

aancan    ■'Of    "op 

3 

s 

I* 

o 

^ 

s 

-onpsQ    on    'i^of) 

ta 

<M 

^ 

otT 

>ra 

o" 

jo  spanoj  OOI  •■^d 

o 

o 

o 

o 

;2 

!N 

CO        (N 

CO 

S 

CO 

" 

Bpnnod-aoo£  ni  ^ina 

^ 

^ 

nn 

to        lO 

o 

CO 

"M 

o 

o 

t^ 

a> 

O        to 

O 

•(ia3i[)5jn33BjaAV 

^ 

^ 

o 

to 

00 

00 

OJ         05 

o 

o 

c» 

t^ 

oi 

'-' 

'^ 

'^ 

" 

'- 

^ 

- 

■(snoiiBf))  3ni 

0^ 

t- 

CO 

(M 

O        t- 

o 

to 

-jqSiT  JO  Snij«3H 

■* 

o 

"^ 

joj     n  0  u  0  n  p  3  (J 

s 

§ 

to 

J£ 

c^ 

^ 

oa  'lEOf)  JO  panoj 

a> 

"^ 

". 

■^v 

^ 

■^ 

"■^ 

jad  padcund  ^ijiiaBti^ 

•BJ35inno  pn" 

<o 

o> 

CO 

(N 

(M 

M 

O         T 

^ 

co 

o 

00 

CD 

saqsY  Jo  'juao  -JScI 

'^ 

Ol 

!» 

-f 

so 

^ 

CO 

O 

-*        C^ 

IM 

on 

o 

J_ 

o 

•(8pano<i)9.ia^nnO 

S" 

IM 

rl 

IM 

^ 

^ 

to 

O 

Ol 

.n 

IM 

^ 

•(spnnoj)  patnns 

CO 

•^ 

a>_ 

H 

IN 

f-1 

c» 

CO 

I-l 

OJ 

55 

15    ^ 

" 

■^ 

?» 

<m"     j 

(•auoiiBO  noiiUW) 

to 

IM 

c» 

CO 

CO 
00 

CO 

o       >« 

o 

:; 

to 

CO 

ro 

dijg     JOJ      paAi0[ 

^ 

CO 

>a 

c^ 

e-i      CO 

-p 

^ 

Ol 

-r         ' 

-IB  -inao  Jad  89' I 

en 

t- 

C) 

'Pi 

c^ 

§      S 

'~ 

ss 

c^ 

^ 

•  p  a  d  ra  n  d  janocu  v 

IM           1 

1  1 

°o 

>ra 

.ra 

o 

U5 

in 

•a 

S° 

o 

o 

CO 

Tf 

^ 

r-i 

•amix  Suidranj  [bjox 

■<1* 

on 

^ 

r/1 

to       >-i 

05 

o 

O 

„ 

o        1 

£  2^ 

c^ 

e^ 

c^ 

CO 

CO        CO 

■^   I 

=>-    1 

CO 

nd 

■  1 

W 

H 

iz 

o 

:a 

OS 

> 

C3 

■a 

a 

03 

>, 

Z^ 

J5 

J2 

C3 

a 

a 
a 
a 

a 

3 

J3 

i 

1 

<5 

IB 

a 

D 
•-3 

1  ^ 

O 

02 

4) 

o 
O 

o 

i 
o 
o 

O 

No.  57.] 


AND    SE  AVER  AGE    BOARD. 


255 


Table  No.  20.  —  Average  Daily  Consumption  of  Water  in  Cities  and 
Towns  in  the  Metropolitan  Water  District  and  the  Toion  of  Sivampscott, 
supplied  xcholly  or  in  Part  by  the  Metropolitan  Water  Works  (1901). 


MONTHS. 


Supplied  by 

Metropolitan 

Worlis 

(Million 

Gallons). 


Supplied 

from  Local 

Sources 

(Million 

Gallons).* 


Total 
(Million      D       ... 
QallonB).    I  Population. 


Estimated 


Conaump- 

tion  per 

Inhabitant 

(Gallons). 


January, . 

February, 

March,     . 

April, 

May, 

June, 

July, 

August,  . 

September, 

October,  . 

November, 

December, 

For  the  year. 


107.930 
113.967 
101.509 
90.010 
91.844 
98.932 
102.410 
98.581 
98.088 
99.645 
98.336 
110.277 


.631 
.723 
1.213 
.561 
.566 
.672 
.782 
.700 
.726 
.481 


100.904 


.588 


108.561 
114.690 
102.722 
90.571 
92.410 
99.604 
103.192 
99.281 
98.814 
100.126 
98.336 
110.277 


834,200 
836,200 
838,200 
840,200 
842,200 
844,000 
845,900 
847,700 
849,500 
851,300 
853,200 
855,000 


130 
137 
123 
108 
110 

lis 

122 
117 
116 
118 
115 
129 


101.492 


844,800 


*  The  town  of  Stoneham  was  supplied  by  the  Wakefield  Water  Company  until  October  21,  and 
a  portion  of  the  supply  of  the  city  of  Medford  was  taken  from  Wright's  Pond  from  February  25  to 
March  27. 


Table   No.    21.  —  Average  Daily  Consumption  of  Water  from  the  Low 

Service  (1901). 


Southern 
Low-service 

somerville,  chelsea,  everett, 

Malden,  Medford,  Charlestown,  East 

Boston,  Melrose  and  Arlington. 

Total 

MONTHS. 

of  Boston, 

excluding  East 

Boston  and     1 

Charlestown 

(Million  Gal-   ' 

Ions). 

fr^Ct^o-i^f-^^^Sup 

i^Z      '^'or^^riS 

f^lu^Z      •  Pond  (Million 

(Million         ,          rtallnnal 

Gallons),     i       tralions). 

Total  Northern 
Low-service 
Consumption 
(Million  Gal- 
lons). 

Low-service 
Consump- 
tion 
(Million 
Gallons). 

January, 

February, 

March, 

April, 

May,  . 

June, 

Jtfly, . 

August, 

September 

October, 

November 

December, 

. 

43.649 
46.017 
41.946 
38.460 
36.581 
37.434 
38.852 
37.104 
37.322 
38.580 
38.527 
44.947 

30.588 
33.372 
26.751 
20.238 
21.717 
25.694 
27.568 
25.881 
25.780 
26.276 
25.472 
28.373 

.099 
.594 

30.588 

33.471 

27.345 

20.238 

21.717 

25.694 

27.568          j 

25.881 

25.780 

26.276 

25.472 

28.373 

74.237 
79.488 
69.291 
58.698 
58.298 
63.128 
64.420 
62.985 
63.102 
64.856 
63.999 
73.320 

Forth 

i  yea 

r. 

39.754 

26.443                        .058                  26.501 

66.255 
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Table  No.  22.  —  Average  Daily  Consumption  of  Water  from  the  Southern 

High  Service  {1901). 


MONTHS. 


January, 
February, 
March,  . 
April,  . 
May, 
June,  . 
July,      . 


Pumped  at 
Chestnut  Hill 
High-service  Sta- 
tion for  the 
Supply  of  Boston, 
Quincy,  Water- 
town  and  Belmont 
(Million 
Gallons).* 


26.577 
26.646 
25.433 
24.751 
25.253 
27.018 
27.806 


MONTHS. 


August, 
September, , 
October, 
November, 
December, 


For  the  year. 


Pumped  at 
Chestnut  Hill 
High-service  Sta- 
tion for  the 
Supply  of  Boston, 
Quincy,  Water- 
town  and  Belmont 
(Million 
Gallons)  * 


26.456 
26.479 
26.655 
26.382 
28.460 


26.496 


*  This  does  not  include  water  pumped   from  southern  high-service  mains  for  southern  extra  high- 
service,  at  the  West  Roxbury  pumping  station. 


Table  No.  23.  —  Average  Daily  Consumjytion  of  Water,  in  Million  Gallons, 
from  the  Northern  High  Service,  supplying  Revere,  Winthrop,  Swamp- 
scott,  Nahant,  Stoneham  and  Breed's  Island,  and  the  Higher  Portions  of 
Chelsea,  Everett,  Maiden,  Medford,  Melrose  and  Somerville  {1901). 


MONTHS. 


B.SP 


[z-a  3 


January,     . 

February,   . 
March, 
April, . 
May,    . 
June,  . 
July,   . 
August, 
September, 
October, 
November, 
December, . 


For  the  year, 


.631 
.624 
.619 
.561 
.568 
.672 
.782 
.700 
.726 
.481 


.055 
.070 
.060 
.058 
.053 
.037 


.027 


6.411 

7.064 
6.653 
5.846 
7.437 
8.746 
9.419 
8.488 
7.852 
7.529 
7.389 
8.049 


7.097 
7.768 
7.332 
6.465 
8.056 
9.455 
10.201 
9.188 
8.578 
8.010 
7.389 
8.049 


+  .062 
+  .073 

—  024 
+.044 
+  .215 

—  .760 

—  .041 
+  .001 
+.025 
+  .010 
+  .019 

—  .084 


7.579 


8.136 


—  .038 


7.159 
7.831 
7.308 
6.509 
8.271 
8.695 
10.160 
9.189 
8.603 
8.020 
7.408 
7.965 


.098 


Stoneham  connected  with  Metropolitan  Water  Works  mains  October  21,  at  10.15  a.m. 
East  Boston  station  discontinued  June  20,  at  8.30  p.m. 


Pumping  at 
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Table  No.  24.  —  Average  Daily  Coyisumption  of  Water  from  the  Southern 
Extra  High  Service  in  West  Roxhnry  and  the  Northern  Extra  High 
Service  in  Arlington  (1901). 


MONTHS. 


Southern 

Extra  Hitjh 

Service, 

West  Roxbury 

(Gallons). 


Northern 

Extra  High 

Service, 

Arlington 

(aallons). 


January, 
February, 
March,  . 
April,    . 
May,      . 
June, 
July,      . 
August, 
September,   . 
October, 
November,    . 
December,    . 

For  the  year. 


325,000 
433,000 
430,000 
381,000 
319,000 
383,000 
381,000 
284,000 
296,000 
272,000 
258,000 
261,000 


334,000 


263,000 
292,000 
260,000 
232,000 
269,000 
379,000 
426,000 
367,000 
334,000 
323,000 
289,000 
271,000 


309,000 


Table  No.  25.  —  Consumption  of  Water  in  the  Metropolitan  Water  Dis- 
trict, as  constituted  December  31,  1901,  and  the  Town  of  Swampscott, 
1S93-1901. 

[Gallons  per  Day.] 


MONTHS. 


1S93. 


January, 

February, 

March 

April, 

May 

June 

July, 

August, 

September,         .        .        .        . 

October 

November,          .        .        .        . 
December, 

Average  for  the  year. 
Population,        .        .        .        . 
Consumption  per  inhabitant,  . 


74,997,000 
71,638,000 
67,410,000 
62,048,000 
60,743,000 
63,025,000 
68,939,000 
66,619,000 
64,315,000 
63,443,000 
60,900,000 
66,454,000 


67,282,000 
68,699,000 
62,460,000 
57,432,000 
60,338,000 
67,981,000 
73,241,000 
67,632,000 
66,795,000 
62,423,000 
61,949,000 
64,856,000 


65,867,000 
714,623 
92.2 


65,078,000 
734,512 


68,730,000 
80,119,000 
69,296,000 
62,636,000 
64,886,000 
69,511,000 
69,265,000 
71,819,000 
73,339,000 
66,707,000 
64,596,000 
70,200,000 


69,188,000 
754,401 
91.7 


82,677,000 
86,750,000 
85,869,000 
77,229,000 
73,026,000 
77,218,000 
79,563,000 
78,138,000 
73,824,000 
71,423,000 
71,641,000 
79,199,000 


78,032,000 
776,947 
100.4 


85,143,000 
83,695,000 
82,486,000 
79,639,000 
76,451,000 
77,567,000 
85,104,000 
83,725,000 
83,900,000 
79,202,000 
72,471,000 
76,344,000 


80,474,000 
799,493 
100.7 
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Table  No.  25  —  Concluded. 


MONTHS. 


1898. 


1901. 


January 

February,     .... 

March, 

April, 

May, 

June 

July, 

August 

Beptember 

October,        .... 

November 

December 

Average  for  the  year,  . 
Population,  .... 
Consumption  per  inhabitant, 


83,628,000 
87,211,000 
85,172,000 
76,269.000 
76,304,000 
83,024,000 
87,762,000 
87,096,000 
87,862,000 
81,452,000 
77,898,000 
86,073,000 


83,303,000 
822,039 
101.3 


96,200,000 
103,204,000 
89,920,000 
86,185,000 
89,041,000 
97,237,000 
96,393,000 
91,662,000 
91,092,000 
89.264,000 
86,432,000 
85,558,000 


91,773,000 
844,585 
108.7 


99,806,000 
98,684,000 
97,474,000 
89,145,000 
87,433,000 
98,059,000 
107,186,000 
102,153,000 
103,038,000 
97,958,000 
93,302,000 
97,539,000 


97,659,000 
867,131 
112.6 


111,008,000 
117,172,000 
105,187,000 
92,968,000 
95,212,000 
102,857,000 
106,256,000 
102,116,000 
101,467,000 
102,856,000 
100,867,000 
112,829,000 


104,179,000 
890,700 
117.0 


Table  No.  26.  —  Consumption  of  Water  in  the  Metropolitan  Water  District 
and  Sivampscott,  1890-1901. 


TEAR. 


Water 

ConBumption 

(Gallons 

per  Day). 


Population. 


Consumption 

per  Inhabitant 

(Gallons 

per  Day) . 


1890, 
1891, 
1892, 
1893, 
1894, 
1895, 
1896, 
1897, 
1898, 
1899, 
1900, 
1901, 


47,824,000 
52,947,000 
57,987,000 
65,867,000 
65,078,000 
69,188,000 
78,032,000 
80,474,000 
83,303,000 
91,773,000 
97.659,000 
104,185,000 


654,957 
674,846 
694,735 
714,623 
734,512 
754,401 
776,947 
799,493 
822,039 
844,585 
867,131 
890,700 


73.0 

78.5 

83.5 

92.2 

88.6 

91.7 

100.4 

100.7 

101.3 

108.7 

112.6 

117.0 


Increase  in  decade  from  1891  to  1901 :  — 

In  population, 

In  consumption  per  inhabitant. 
In  total  consumption, 


32  per  cent. 
49  per  cent. 
97  per  cent. 


Note  relating  to  Chemical  Examinations  of  Water,  Tables  Nos.  27-33. 

The  chemical  examinations  contained  in  the  tables  were  made  by  the 
State  Board  of  Health.  Colors  have  been  determined  by  the  Nessler 
standard,  but  the  corresponding  values  by  the  platinum  standard  are  also 
given,  for  the  purpose  of  comparison  with  colors  determined  in  the  labora- 
tory of  the  Metropolitan  "Water  and  Sewerage  Board,  as  given  in  subsequent 
tables.  The  odor  recorded  is  taken  in  such  a  way  that  it  is  a  much  stronger 
odor  than  would  be  noticed  in  samples  drawn  directly  from  a  tap  or  collected 
directly  from  a  reservoir.  In  nearly  all  cases  the  samples  are  collected  and 
examined  monthly  ;  in  the  case  of  the  Sudbury  Reservoir,  however,  they 
are  made  weekly. 
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Table   No.  33.  —  Chemical   Examinations  of  Water  from   a  Faucet  in 
Boston,  from  188S  to  1901. 

[Part8  per  100,000.] 


Color. 

;    Residue  on 
Evaporation. 

Ammonia. 

Nitrogen 

AS 

•6 

3 

□ 

TEARS. 

■E 

•6 

d 
o 

ALBUMINOID. 

3  a 
as 

o 

•  O   so 

6 

"5 

9 

■d 

o 

a 

2 

a 

i 

a 

23 

hH 

Eh 

Eci 

H 

-H 

=  D. 

Q 

S 

25 

o 

M 

1888, . 

.38 

.38 

4.94 

1.53 

.0012 

.0215 

.40 

.0183 

.0002 

1889, 

.51 

.46 

4.71 

1.43 

.0005 

.0199 

.0176 

.0023 

.42 

.0272 

.0002 

- 

- 

1890, 

.35 

.36 

4.70 

1.25 

.0003 

.0169 

.0148 

.0021 

.42 

.0241 

.0001 

- 

2.2 

1891, 

.37 

..S8 

4.39 

1.63 

.0005 

.0161 

.0136 

.0025 

.37 

.0227 

.0001 

- 

1.7 

1892, 

.37 

.37 

4.70 

1.67 

.0007 

.0168 

.0138 

.0030 

.41 

.0210 

.0001 

- 

1.9 

1893, 

.61 

.53 

4.64 

1.84 

.0010 

.0174 

.0147 

.0027 

.38 

.0143 

.0001 

.60 

1.8 

1894, 

.69 

..^8 

4.64 

1.83 

.0006 

.0169 

.0150 

.0019 

.41 

.0106 

.0001 

.63 

1.7 

1895, 

.72 

.59 

4.90 

2.02 

.0006 

.0197 

.0175 

.0022 

.40 

.0171 

.0001 

.69 

0.7 

1896, 

.49 

.45 

4.29 

1.67 

.0005 

.0165 

.0142 

.0023 

.37 

.0155 

.0001 

.56 

1.4 

1897, 

.65 

.55 

4.82 

1.84 

.0009 

.0193 

.0177 

.0018 

.40  ! 

.0137 

.0001 

.64 

1.6 

1898, 

.41 

.40  1 

4.19 

1.60 

.0008 

.0152 

.0136 

.0016 

.29  , 

.0097 

.0001 

.44 

1.4 

1899, 

.23 

.28  1 

3.70 

1.30 

.0006 

.0136 

.0122 

.0014 

.24 

.0137 

.0001 

.35 

1.1 

1900, 

.24 

.29  1 

3.80 

1.20 

.0012 

.0157 

.0139 

.0018 

.25 

.0076 

.0001 

.38 

1.3 

1901, 

.24 

.29  i 

1 

4.43 

1.64 

.0013 

.0158 

.0142 

.0016 

.30 

.0173 

.0001 

.42 

1.7 

Table  No.  34. — Microscopical  Examinations  of  Water  from  Various 
Parts  of  the  Metropolitan  Water  Works,  1901  {Means  of  WeeUy 
Determinations) . 

Nashua  River  at  Head  of  Wachusett  Aqueduct. 

[Standard  units  per  cubic  centimeter.] 


Organisms. 

1  Amorphous. 

Principal  Organisms. 

MO 

MUS. 

Surface. 

Surface. 

January, 

38 

34 

Diatomaceae. 

February, 

19 

29 

Infusoria. 

March, 

51 

60 

Diatomacese.    Infusoria. 

April,  . 

32 

62 

Infusoria. 

May,     . 

88 

41 

Diatomaceae. 

June,    . 

July,     . 

96 
151 

44 

5S 

Diatomacese.    Infusoria. 

Rotifera.                                           ^ 
Diatomaceae.    Chlorophycese. 

Infusoria.    Rotifera. 

August,    • 

87 

64 

Rotifera. 

September, 
October, 

55 
96 

57 

56            1 

Infusoria.    Rotifera. 

Crenothrix. 
Infusoria.    Rotifera. 

i*ovember. 

30 

41 

Diatomaceae. 

December, 

40 

35 

Diatomaceae. 

Mean, 

65 

48 
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Table  No.  34  —  Continued. 
Sudbury  Reservoir,  1901. 

[Standard  units  per  cubic  centimeter.] 


Organisms. 

ASIOBPHOUS. 

MONTHS. 

5' 

0. 
0 
•3 
•6 

a 
0 

0 

pq 

a 

H 

•sg 

3 

.5 

ft 

•6 

i 

S 
0 

0 
P9 

a 
0   . 

OS 
"Si 

|5 

Principal  Organisnaa 
in  the  Reservoir. 

January,  . 

February, 

March,      . 

April, 

May, 

June, 

July, 

August,    . 

September, 

October,  . 

November, 

December, 

30 
119 
316 
223 
502 
102 
339 
1,159 
281 
295 
474 
206 

48 

22 

42 

158 

400 

71 

216 

937 

263 

309 

496 

292 

54 

21 

24 

141 

319 

79 

115 

708 

367 

276 

399 

196 

6 

20 

8 

26 

62 

107 

196 

113 

89 

51 

31 

20 

36 
22 
45 
42 
41 
26 
22 
31 
45 
27 
32 
20 

31 
24 
41 
41 
36 
27 
30 
33 
46 
28 
32 
25 

35 

32 

40 

46 

34 

25 

23    ' 

31 

50 

26 

34 

28 

34 
22 
53 
37 

32 
36 
38 
42 
59 
34 
34 
22 

Diatomaceae.    Infusoria.     Rotif- 
era. 
Infusoria.    Rotifera. 

Infusoria. 

Diatomaceas.    Infusoria.     Rotif- 
era. 

Diatomaceae.    Infusoria.     Rotif- 
era. 

Diatomaceae.    Chlorophyceae. 
Cyanophyceae. 

Diatomaceae.    Chlorophyceae. 
Cyanophyceae. 

Diatomaceae.    Cyanophyceae. 
Rotifera.' 

Diatomaceae.   Infusoria.    Cyano- 
phyceae.   Rotifera. 

Diatomaceae.   Infusoria.   Cyano- 
phyceae.   Rotifera. 

Diatomaceae.    Cyanophyceae. 

Diatomaceae.    Cyanophyceae. 
Rotifera. 

Mean, 

337 

271 

225 

61 

32 

33 

34 

37 

Framinghani  Reservoir  No.  3, 1901. 

[Standard  units  per  cubic  centimeter.] 


0RGA>fIS3IS. 

Amorphous. 

MONTHS. 

0 
a 

a 

32 

■a 

"3 

S 

a 
1 
0 

0 
a 

s 
m 

.a 

ft 
0 

-3 

■c 

i 

a 
2 
0 

p: 

Principal  Organisms. 

January, 
February, 
March,  . 
April,    . 
May,     . 
June,     . 
July,     . 
August, 
September, 
October, 
November, 
December, 

123 
40 
186 
417 
647 
285 
168 
610 
456 
407 
455 
237 

89 
53 
115 
344 
467 
271 
151 
425 
606 
476 
505 
165 

118 

42 
73 
242 
495 
320 
141 
389 
484 
390 
423 
244 

37 

24 

43 

45 

40 

27 

22 

33 

55 

.39    ■ 

32 

26 

39 

29 
45 
43 
37 
28 
27 
36 
66 
42 
42 
24 

39 

29 
43 
47 
41 
32 
29 
55 
57 
40 
44 
25 

Diatomaceae.    Infusoria. 

Rotifera. 
Diatomaceae.    Infusoria. 

Rotifera. 
Diatomaceae.    Infusoria. 

Rotifera. 
Dlatomacece.    Infusoria. 

Rotifera. 
Diatomaceae.    Infusoria. 

Rotifera. 
Diatomaceae.    Infusoria. 

Rotifera. 
Diatomaceae.    Chlorophyceae. 

Cyanophyceae. 
Diatomaceae.    Chlorophyceae. 

Cyanophyceae. 
Diatomacese.    Cyanophyceae. 

Chlorophyce*. 
Diatomaceae.    Infusoria. 

Cyanophyceae.    Crenothrix. 
Diatomaceae.    Infusoria. 

Diatomacese. 

Mean, 

336 

306 

280 

35 

38 

40 
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Table  No.  34  —  Continued. 
Whitehall  Reservoir,  1901. 

[Standard  units  per  cubic  centimeter.] 


MONTHS. 


January, 
February, 
March, 
April,  . 
May,     . 
June,    . 
July,     . 
August, 
September, 
October, 
November, 
December, 
Mean, 


Organisms. 


Surface. 


626 
1,082 
269 
705 
479 
641 
545 
725 
613 
484 
2,071 
217 
705 


Amorphous. 


Surface. 


46 
52 
40 
49 
43 
62 
40 
36 
28 
34 
25 


rrincipal  Organisms. 


Infusoria.  Rotifera. 

Infusoria.  Rotifera. 

Infusoria.  Rotifera. 

!  Infusoria.  Rotifera. 


Diatomaceae. 

Infusoria. 
Diatomacese. 

Infusoria. 
Diatomacese. 

anophyceae, 
Diatomacese. 

anophyceae. 
Diatomacese. 


Chlorophycese. 
Rotifera. 

Chlorophycese. 
Rotifera. 
Chlorophycese.  Cy- 

Infueoria.  Rotifera. 
Chlorophycese.  Cy- 
Infusoria.  Rotifera. 
Infusoria.  Rotifera. 


Infusoria.  Rotifera. 
Infusoria.  Rotifera. 
Dlatomaceae. 


Hopkinton  Reservoir,  1901. 

[Standard  units  per  cubic  centimeter.] 


Organisms. 

Amorphous. 

MONTHS. 

3 

m 

i 

S 
2. 
o 

n 

5 
a 

3 

m 

i 

S 

o 

o 

Principal  Organisms 
in  the  Reservoir. 

January,  . 

February, 

March, 

April,       . 

May, 

June, 

July, 

August,    . 

September, 

October,  . 

November, 

December, 

178 
313 
36 
358 
957 
1,123 
692 
417 
500 
454 
220 
154 

222 
162 

43 
237 
865 
451 
364 
221 
420 
304 
287 

85 

111 

280 
80 
184 
475 
357 
114 
217 
274 
328 
229 
116 

14 
39 
34 
95 
61 
60 
23 
27 
19 
26 
17 
17 

30 
21 
45 
40 
36 
29 
27 
34 
30 
21 
20 
25 

32 
23 
52 
35 
37 
30 
30 
28 
29 
21 
21 
26 

41 

22 
61 
41 
41 
30 
28 
37 
38 
23 
22 
27 

26 
21 
39 
33 
24 
22 
19 
28 
21 
16 
21 
27 

Diatomacese.    Infusoria. 
I 
1  Diatomacese.    Infusoria. 

Rotifera. 
'  Crenothrix. 

1  Diatomacese.     Infusoria. 
Rotifera. 
Diatomacese.    Infusoria. 

Diatomacese.    Cyanophycese. 

Infusoria..    Rotifera. 
Diatomacese.    Chlorophycese. 

Cyanophycere. 
Chlorophycese.    Cyanophyceae. 

Chlorophycese.    Cyanophyceae. 

Infusoria.     Rotifera. 
Cyanophyceae.    Infusoria. 

Cyanophyceas.    Infusoria. 

Cyanophycese.    Infusoria. 
Rotifera. 

Mean, 

450 

305 

230 

36 

30 

30 

34 

25 
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Table  No.  34 — Gonthmed. 
Ashland  Reservoir,  1901. 

[Standard  units  per  cubic  centimeter.] 


Organisms.            1 

Amorphous. 

MONTHS. 

6 

1 

D 
02 

■a 

s 

a 

o 

o 

M 

a 

3 

p. 

a 

o 

o 

— 

Principal  Organisms 
in  the  Reservoir. 

January,  . 

February, 

March,     . 

April,       . 

May, 

June, 

July, 

August,    . 
September, 
October,  . 
November, 
December, 

70 
105 

70 
161 
257 
669 
226 

503 
268 
256 
242 
104 

92 
105 

73 
157 
155 
265 

71 

123 
121 
220 
181 
146 

92 
98 
77 
82 
44 
62 
40 

56 
91 
158 
196 
169 

16 
22 
21 
53 
59 
49 
28 

32 
49 
26 
16 
46 

22 
21 
47 
42 
33 
28 
20 

32 
23 
18 
23 
25 

28 
21 
45 
42 
36 
30 
19 

36 
21 
17 

22 
22 

28 
30 
40 
43 
40 
30 
23 

30 
23 
16 

20 
22 

27 
23 
44 
38 
35 
34 
35 

31 
32 

17 
20 

24 

Diatomaceae. 

Diatomaceae.     Infusoria.    Rotif- 
era.   Crenothrix. 

Diatomaceae.     Infusoria.    Rotif- 
era.   Crenothrix. 

Diatomaceae.     Infusoria.     Rotif- 
era. 

Diatomaceae.     Infusoria.    Rotif- 
era. 

Diatomaceae.     Infusoria.    Rotif- 
era. 

Diatomaceae.    Ohlorophyceae. 
Cyanophyceae.       Infusoria. 
Rotifera. 

Diatomaceae.    Cyanophyceae. 

Diatomaceae.  Cyanophyceae.  In- 
fusoria.   Rotifera. 
Diatomaceae.    Cyanophyceae. 

Diatomaceae.    Cyanophyceae. 

Diatomaceae.    Cyanophyceae. 

Mean, 

244 

144 

97 

35 

28 

28 

29 

30 

Framingham  Reservoir  No.  2, 1901. 

[Standard  units  per  cubic  centimeter.] 


No.  57.] 


AND    SEWERAGE   BOARD. 


269 


34 —  Continued, 
oiiposite  Oate-house. 


Table  No. 

Lake  Cochiluate 

[Standard  unita  per  cubic  centimfter.] 


Organisjis. 

Amorphodb.         1 

MONTHS. 

o 

^" 

E 

o 

J3 

a 

Principal  Organisms. 

a 

■c 

■a 

^ 

•o 

■o 

M 

§ 

« 

t» 

1^ 

« 

January, 

1,139 

1,653 

1,576 

52 

52 

48 

Diatomaceae.    Cyanophycese. 

! 

Infusoria.    Uotifera. 

February, 

446 

525 

506 

48 

46    . 

58 

Diatomaccse.    Cyanophyceae. 
Infusoria.     Rotifera. 

March, 

253 

128 

154 

46 

42 

47 

Diatoraaceas.    Cyanophyceae. 
Infusoria.    Rotifera. 

April,  . 

574 

659 

403  ! 

45 

50 

55 

Diatomaceae.    Cyanophycese. 
Infusoria.    Rotifera. 

May,     . 

1,463 

538 

522 

51 

52 

42 

Diatomaceae.    Cyanophyceae. 
Infusoria. 

June,    . 

1,913 

348 

304 

46 

38 

75 

Diatomaceae.    Cyanophycese. 
Infusoria. 

July,    . 

582 

270 

368 

41 

51 

174 

Cyanophyceae. 

August, 

861 

392 

648 

43 

50 

306 

Cyanophyceae.    Crenothrlx. 

September, 

1,146 

249 

434 

49 

72 

364 

Cyanophyceae.  Infusoria.    Rotif- 
era.   Crenothrix. 

October, 

441 

457 

351 

38 

42 

237 

Cyanophyceae.  Infusoria.    Rotif- 
era.   Crenothrlx. 

November, 

1,508 

1,451 

1,097 

34 

36 

46 

Diatomaceae.   Cyanophyceae.   In- 
fusoria.   Rotifera.    Crenothrlx. 

December, 

1,572 

1,435 

2,056 

27 

26 

37 

Diatomaceae.    Cyanophyceae. 

Mean, 

992 

675 

702 

43 

46 

124 

Chestnut  Hill  Reservoir,  1901. 

[Standard  units  per  cubic  centimeter.] 


Organisms.       | 

Amorphous.       1 

>> 

a'^ 

>>  . 

3? 

MONTHS. 

6 

•a  1  o 

■a  p 

.a 

S 
o 

•C   3 

3-a 

Principal  Organisms 
in  the  Reservoir. 

3 

-a 

i 

o 

a 

a 

■a 

i 

a 

h- * 

S  a) 

5« 

January,    . 

_ 

- 

- 

126 

899 

- 

- 

- 

43 

42 

- 

- 

February, 

- 

- 

- 

190 

334 

- 

- 

- 

43 

42 

- 

- 

March, 

- 

- 

- 

155 

268 

- 

- 

- 

47 

43 

- 

- 

April, 

339 

206 

336 

238 

394 

45 

47 

47 

51 

40 

Diatomaceae. 

Infusoria.    Rotifera. 

May, . 

405 

451 

398 

594 

669 

44    52 

46 

46 

39 

Diatomaceae. 

Infusoria.    Rotifera. 

June, 

299 

266 

239 

420 

1,138 

37 

36 

36 

48 

52 

Diatomaceae. 
Rotifera. 

Chlorophyceae.    Infusoria. 

July, . 

311  216 

83 

117 

656 

32 

28 

32 

30 

42 

Diatomaceae. 

Chlorophycese.   Cyanophyceae. 

August,     . 

517  350 

138 

602 

746 

41 

51 

103 

41 

34 

Diatomaceae. 

Chlorophyceae.    Cyanophyceae. 

Infusoria. 

Rotifera.    Crenothrlx. 

September, 

971  852 

343 

560 

978 

56!  52 

240 

70 

49 

Diatomaceae 

Cyanophycea).    Infusoria. 

Rotifera. 

Crenothrlx. 

October,    . 

512  440 

612 

362 

656 

37 

42 

64 

39 

32 

Diatomaceae 
Infusoria. 

Chlorophyceae.    Cyanophyceae. 
Rotifera.    Crenothrix. 

November, 

572  516  409 

554 

928 

43   43 

36 

43 

36 

Diatomaceae 
Rotifera. 

Cyanophyceae.     Infusoria. 
Crenothrlx. 

December, 

-     -     - 

212 

- 

-     - 

- 

24 

- 

- 

- 

Mean, 

491J412320 

344 

697 

42.  44 

76 

44 

41 
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Table  No.  34  —  Continued. 
Outlet  from  Chestnut  Hill  Reservoir  and  Ta2:>s  in  Boston. 

[Standard  units  per  cubic  centimeter.] 


Organisms. 

Amorphous. 

gs 

=  1 

«| 

2s 

«| 

«§ 

p  a 

p  a 

a 

o  -s;  • 

p.  tc    . 

Qt'^ 

o  *-•    . 

CM    . 

a.u. 

Ho  2 

a  s   • 

a-a  o 

H  §"0 

«  3    • 
0)  cc  a 

MONTHS. 

«o£; 

pa  M 

^'^t 

a     *"' 

a       o 

o       o 

p     '"' 

0)          0) 

s    » 

OJ      ■  -2 

m    .  0) 

*    .  u 

0)     .— " 

IB     .   (U 

"?     .    O 

s  o:s 

J=  o  « 

a  oz: 

J3  O  * 

©:2;W 

M>2;1| 

m^K 

tio^S 

H 

iJ 

M 

w 

hJ 

E 

January,   . 

402 

353 

307 

44 

41 

41 

February, 

162 

220 

85 

40 

41 

43 

March, 

105 

72 

79 

46 

43 

39 

April, 

365 

148 

437 

48 

38 

58 

May,  . 

522 

365 

448 

38 

48 

44 

June, 

348 

155 

219 

30 

35 

41 

July, .        . 

277 

156 

114 

31 

27 

28 

August,     . 

561 

300 

265 

36 

37 

37 

September, 

920 

379 

433 

59 

54 

58 

October,    . 

509 

216 

288 

40 

32 

32 

November, 

451 

289 

349 

34 

36 

53 

December, 

332 

263 

340 

27 

28 

29 

Mean, 

413 

243 

280 

39 

38 

42 
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Table  No.  35. — Bacterial  Examinations  of  Water  from   Various  Parts 
of  the  Metropolitan    Water    Works^  1901    {Means  of   Weekly  Deter- 


minations) , 


[Number  of  bacteria  per  cubic  centimeter.] 


Chestnut 

Hill  Reservoir. 

«§ 

a  o 

« 

H|g 

■o  ^ 

w  ^-^ 

ca'^ 

CO  m 

MONTHS. 

C3 

a. 
■a 
•a 

c 
o 

0) 

J3  u 
a  3 

^1 

o  - 

s  ° 

00     .   v 

S<-  o 

m 

S 

P3 

w 

y^ 

K 

January 

_ 

_ 

_ 

_ 

_ 

_ 

February, 

- 

- 

- 

70 

53 

61 

66 

73 

March, 

- 

_ 

_ 

1,297 

669 

1,011 

749 

574 

April,  . 

186 

195 

221 

393 

81 

203 

105 

185 

May,     . 

84 

104 

81 

150 

94 

136 

67 

81 

June,    . 

26 

24 

32 

32 

45 

28 

79 

104 

July,     . 

31 

34 

21 

57 

37 

24 

167 

74 

August, 

28 

28 

28 

103 

289 

48 

74 

122 

September, 

45 

108 

69 

44 

47 

64 

87 

126 

October, 

97 

72 

38 

33 

52 

63 

102 

149 

November, 

114 

105 

82 

91 

127 

114 

111 

163 

December, 

- 

- 

- 

203 

- 

110 

170 

198 

Mean, 

76 

84 

72 

225 

149 

169 

162 

168 

Table  No.  3^. — Examinations  of   Water  from  Brooks  entering  Reser- 
«  voirs,  1901  {Means  of  Monthly  Determinations). 

Brooks  entering  Lake  Cochituate. 

[Temperature  in  degrees  Fahrenheit;  turbidity  by  Silica  standard ;  organisms  and  amorphous  matter  in 
standard  units  per  cubic  centimeter,  bacteria  in  number  per  cubic  centimeter,  and  color  by  plati- 
num standard.] 


Temperature. 
(Degrees.) 


Turbidity. 


Organisms. 


Amorphous. 


Bacteria. 


Beaver  Dam  Brook, .... 
Beaver  Dam  Brook  (last  culvert),  . 

Course  Brook 

Dug  Pond, 

Circular  dam  at  south  end  of  lake, 

Pegan  Brook, 

Snake  Brook, 


.51.8 
53.7 
53.5 
53.1 
53.7 
54.0 
53.1 


6.1 
3.0 
7.9 
4.3 
79.3 
10.2 


525 

287 
65 
718 
239 
220 
67 


47 
49 
28 
44 
38 
31 
112 


1,438 

2,459 

916 

826 

980 

5,019 

1,806 


Brooks  entering  Sudbury  Reservoir  and  Framingham  Reservoir  No.  3. 


Color. 

Turbidity. 

Organisms. 

Amorphous. 

Angelico  Brook, 

0.70 

1.7 

34 

18 

Brewer  Brook 

0.55 

2.3 

31 

18 

Deerfooi  Brook 

0.86 

3.8 

55 

23 

Rock  Meadow  Brook, 

0.95 

1.9 

34 

16 

Mowry  Brook,* 

0.49 

3.2 

53 

26 

Broad  Meadow  Brook, 

0.63 

2.6 

31 

22 

*  Formerly  called  Brown  Meadow  Brook. 
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Table  No.  37.  —  Turbidity  of  Water  from  Various  Parts  of  the  Metropol- 
itan Water  Works,  1901  {Means  of  Weekly  Determinations). 

[Silica  standard.] 


Nashua 
River. 

SUDBURT  ReSERTOIB. 

Framixgham      1 
Reservoir  No.  3.  j 

Whitehall 
Reservoir. 

MONTHS. 

S 

es 

m 

« 

« 

•a 
•a 
§ 

B 
o 

o 

a 

H 

•i  a 
o  a 

o 
o 

3 
02 

p. 
c 
•a 
•a 

a 

2 
o 

n 

s 

CD 

January,     . 
February^  . 
March, 
April, 
May,    . 
June,  . 
July,  .        . 
AngUBt, 
September, 
October,     . 
November, 
December, 

2.5 
2.8 
19.8 
9.3 
3.3 
4.0 
7.6 
3.5 
3.6 
3.5 
6.0 
8.3 

3.0 
2.0 
4.6 
3.0 
2.0 
2.5 
2.1 

i  1.9 
1.9 
1.9 

'••  4.5 
3.5 

3.5 
2.3 
2.4 
3.5 
2.0 
3.0 
1.9 
1.9 
2.4 
2.0 
4.8 
3.8 

3.8 
3.0 

2.4 
3.5 
2.1 
3.0 
2.4 
2.0 
2.3 
2.2 
5.1 
4.0 

3.8 

2.6 
15.8 
2.6 
2.6 
2.8 
3.0 
2.5 
3.0 
3.8 
7.3 
3.3 

2.3 
2.5 
2.8 
3.3 
2.1 
2.0 
1.9 
1.9 
2.1 
2.2 
3.5 
3.8 

3.5 

2.8 

3.0. 

4.0 

2.4 

2.0 

2.6 

2.1 

2.2 

2.2 

3.8 

4.0 

3.8 
2.8 
3.8 
4.0 
3.4 
2.3 
2.6 
2.8 
2.6 
2.4 
4.0 
4.3 

3.5 
1.9 
2.6 
1.9 
3.0 
2.1 
1.9 
2.1 
2.6 
2.4 
4.0 
3.0 

Mean,  . 

6.2 

j    2.7  j    2.8 

3.0 

4.4 

2.5 

2.9 

3.2 

2.6 

[Silica  standard. 


HOPKINTON 

Reservoir. 

Ashland  Reservoir. 

Framinsham 
Reservoir  No.  2. 

MONTHS. 

i 

s 

o 
•a 

i 

a 

o 

o 

P5 

% 

"3 

o 
o 

3 

f 

S 

a 

o 

o 

S 

C3 
3 

m 

i 

a 

o 

1 

"5 

January, 

2.5 

2.5 

5.5 

2.0 

2.0 

2.0 

2.8 

2.0 

2.0 

2.0 

2.0 

2.8 

February, 

1.8 

1.9 

3.3 

1.5 

1.5 

1.9 

2.1 

1.5 

1.8 

2.0 

1.8 

2.3 

March,    . 

2.1 

2.4 

3.6 

4.1 

2.4 

2.6 

2.9 

5.8 

6.6 

6.1 

6.1 

3.8 

April,      . 

1.9 

1.9 

1.9 

1.6 

1.6 

1.6 

1.5 

1.5 

1.8 

1.8 

2.0 

1.8 

May,       . 

1.7 

2.1 

2.0 

1.6 

1.6 

1.8 

1.7 

1.5 

1.6 

2.0 

2.3 

2.3 

June, 

1.6 

1.5 

1.6 

1.5 

1.5 

1.6 

1.9 

1.9 

1.8 

1.6 

1.8 

1.9 

July,       . 

1.4 

1.6 

1.8 

1.5 

1.4 

1.5 

1.7 

1.6 

1.7 

1.7 

1.8 

1.6 

AngUBt,  . 

1.8 

1.9 

2.0 

1.6 

1.6 

1.6 

1.9 

2.1 

1.8 

1.9 

2.6 

1.9 

September, 

1.9 

1.9 

3.1 

1.8 

1.8 

1.8 

1.9 

1.8 

2.4 

2.6 

2.9 

2.5 

October, 

1.6 

2.5 

3.3 

1.5 

1.6 

1.5 

1.6 

1.6 

1.8 

1.8 

1.8 

1.8 

November, 

3.0 

3.3 

3.5 

2.8 

2.1 

2.1 

2.1 

2.1 

1.9 

2.0 

2.3 

2.0 

December, 

2.8 

2.8 

2.8 

2.1 

2.0 

2.3 

2.5 

2.4 

2.3 

2.5 

3.0 

3.0 

Mean, 

2.0 

2.2 

2.9 

2.0 

1.8 

1.9 

2.1 

2.2 

'    2.3 

2.3 

2.5 

2.3 
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Table  No.  37 — Concluded. 

[Silica  standard.] 


Framingham 

Reservoir 

No.  1. 

Lake  Cochituate. 

Spot  Pond. 

Fells 
Reservoir. 

MONTHS. 

o 

•2 
a 
m 

a 

3 

•a 

a 

o 
o 

3 

a, 
•a 

s 

a 

2 
o 

B 

o 

go 

January,    . 
February, . 
March,       , 
April, 
May,  .        . 
June, . 
July,  . 
August,     . 
September, 
October,    . 
November, 
December, 

2.0 
2.5 
6.6 
1.6 
1.8 
2.3 
3.6 
2.5 
3.5 
2.6 
4.0 
2.3 

2.5 
1.8 
2.4 
2.3 
2.3 
2.1 
1.9 
1.9 
2.1 
1.9 
3.0 
2.3 

2.8 
2.1 
2.5 
2.5 
2.4 
2.5 
1.9 
2.0 
2.3 
1.9 
3.8 
2.8 

3.0 

2.4 

5.7 

2.8 

2.8 

5.8 

16.8 

19.5 

15.3 

3.9 

6.3 

4.3 

3.8 

2.0 
5.5 
2.3 
2.8 
2.5 
2.0 
2.0 
2.5 
1.8 
3.0 
2.5 

5.0 
2.0 
3.0 
3.0 
4.3 
2.9 
2.6 
2.3 
3.0 
2.3 
3.5 
3.0 

4.8 
2.3 
2.0 
3.8 
5.2 
3.5 
3.5 
2.3 
4.3 
3.4 
4.3 
4.8 

4.5 
2.0 
2.9 
2.1 
3.2 
3.0 
3.7 
2.0 
2.0 
2.1 
3.4 
2.9 

Mean, . 

2.9 

2.2 

2.5 

7.3 

2.7 

3.1 

3.7 

2.8 

[Silica  standard.] 


Chestnut 

Hill  Reservoir. 

Tap     at    No.    244 
Boylston  Street, 
Bosiou. 

"S  " 

MONTHS. 

<0 

•S 

a 
m 

•a 
•a 

a 

o 

o 

P3 

a  c 

•a  a 
a-a 

02  Q> 

|| 

2'^ 
a  d 
dJlzj 

—  a> 

=  2 

Tap  at  No.  1  A 
burton    Pla< 
Boston. 

January 

- 

- 

_ 

2.0 

2.0 

2.0 

2.0 

2.0 

February, 

- 

- 

- 

2.4 

1.6 

1.8 

1.0 

1.5 

March, 

- 

- 

- 

3.3 

1.8 

2.3 

2.1 

2.1 

April,  . 

2.3 

2.7 

3.0 

2.8 

1.6 

2.5 

1.9 

3.3 

May,     , 

2.2 

2.7 

2.5 

2.2 

2.8 

2.4 

1.7 

2.3 

Jane,   . 

2.5 

2.5 

2.8 

2.5 

1.8 

2.8 

1.8 

3.1 

July,    . 

2.1 

3.0 

3.8 

3.0 

1.8 

2.2 

1.9 

2.1 

August, 

1.8 

2.8 

10.6 

2.9 

2.6 

2.9 

2.0 

2.3 

September, 

2.4 

3.0 

6.8 

2.5 

2.5 

2.0 

2.1 

2.4 

October, 

2.0 

2.2 

3.7 

2.6 

1.9 

2.1 

1.9 

2.0 

November, 

3.0 

3.0 

3.0 

3.3 

4.0 

3.3 

1.9 

3.0 

December,  . 

- 

- 

- 

2.5 

- 

2.3 

2.5 

2.5 

Mean,    , 

2.3 

2.7 

4.5 

2.7 

2.2 

2.4 

2.0 

2.4 
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Table  No.  38. — 'Colors  of  Water  from  Various  Parts  of  the  Metropolitan 
Water  Works,  1901  {Means  of  Weekly  Determinations). 


[Platinum  standard.] 


Nashua 

RiVKR. 

Sudbury  Reservoir. 

Framingham 
Reservoir  No.  3. 

Whitehall 
Rkseuvoir. 

MONTHS. 

o 

•s 

3 

m 

El 

a 
•a 

i 

a 

o 

o 

M 

Is 

O    3 

a 
3 

a' 

ft 
•a 

13 

a 

8 
o 

o 

03 

• 

s 

January, 

0.39 

0.43 

0.47 

0.47 

0.37 

0.49 

0.48 

0.49 

0.63 

February, 

0.33 

0.37 

0.40 

0.40 

0.29 

0.40 

0.41 

0.41 

0.64 

March, 

0.56 

0.35 

0.34 

0.33 

0.52 

0.35 

0.35 

0.36 

0.63 

April, 

0.45 

0.34 

0.33 

0.34 

0.55 

0.34 

0.35 

0.36 

0.51 

May,    . 

0.55 

0.37 

0.36 

0.36 

0.64 

0.37 

0.38 

0.38 

0.59 

.Tune,  . 

0.50 

0.39 

0.40 

0.41 

0.56 

0.36 

0..^7 

0.40 

0.64 

.July,  . 

0.48 

0.31 

0.34 

0.35 

0.46 

0.28 

0.31 

0.35 

0.60 

August, 

0.57 

0.23 

0.23 

0.25 

0.53 

0.24 

0.24 

0.38 

0.57 

September, 

0.48 

0.24 

0.25 

0.26 

0.48 

0.25 

0.25 

0.28 

0.52 

October, 

0.54 

0.23 

0.22 

0.24 

0.56 

0.23 

0.23 

0.23 

0.52 

November, 

0.44 

0.24 

0.25 

0.27 

0.44 

0.24 

0.24 

0.24 

0.60 

December, 

0.53 

0.35 

0.35 

0.37 

0.50 

0.35 

0.35 

0.36 

0.52 

Mean,  . 

0.49 

0.32 

0.33 

0.34 

0.49 

0.33 

0.33 

0.35 

0.68 

[Platinum  standard.] 


HoPKiNTON  Reservoir. 

Ashland  Resebvoir. 

Re 

Framingham 
SERVOIR  No.  2. 

MONTHS. 

■2 

3 

p. 

0) 

■6 

i 

a 

o 

o 

M 

a 

3 

a. 

V 
■6 

a 

o 
o 

2 
□ 

1 

3 

V 

V 
•a 

5 

a 

o 

1 

_2 

a 

January, 

0.60 

0.61 

0.67 

1.03 

0.68 

0.59 

0.64 

1.05 

0.77 

0.84 

0.86 

0.69 

February, 

0.60 

0.66 

0.69 

1.05 

0.58 

0.62 

0.67 

0.89 

0.70 

0.76 

0.77 

0.64 

March,    . 

0.53 

0.66 

0.61 

0.87 

0.58 

0.59 

0.60 

0.75 

0.64 

0.64 

0.65 

0.64 

April,      . 

0.54 

0.55 

0.65 

1.03 

0.68 

0.58 

0.58 

0.86 

0.66 

0.67 

0.67 

0.70 

May,        . 

0.70 

0.68 

0.68 

1.54 

0.74 

0.73 

0.69 

1.46 

0.93 

0.93 

0.92 

1.00 

June, 

0.85 

0.75 

0.71 

2.01 

0.87 

0.83 

0.68 

1.58 

1.06 

1.06 

1.04 

1.20 

July,       . 

0.77 

0.68 

0.62 

2.26 

0.78 

0.75 

0.64 

1.70 

0.96 

0.97 

0.99 

1.20 

August,  . 

0.71 

0.65 

0.63 

2.30 

0.74 

0.75 

0.64 

1.85 

0.94 

0.93 

1.04 

1.21 

September, 

0.73 

0.68 

0.71 

2.28 

0.77 

0.76 

0.66 

2.33 

1.10 

1.09 

1.07 

1.24 

October, 

0.70 

0.67 

0.75 

1.93 

0.74 

0.72 

0.67 

1.84 

0.99 

0.96 

0.97 

1.12 

November, 

0.69 

0.64 

0.66 

1.34 

0.71 

0.71 

0.71 

1.26 

0.92 

0.91 

0.91 

0.80 

December, 

0.71 

0.70 

0.70 

1.27 

0.73 

0.70 

0.71 

1.14 

0.80 

0.82 

0.82 

0.81 

Mean, 

0.68 

0.65 

0.67 

1.57 

0.70 

0.69 

0.66 

1.39 

0.87 

0.88 

0.89 

0.94 
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Table  No.  38  —  Concluded. 

[Platinum  standard.] 


Framingham 

Reservoir 

No.  1. 

Lake  Cochituate. 

Spot  Pond. 

Fells 
Reservoir. 

MONTHS. 

o 
o 

a 

1 

s 

02 

•a 
2 

o 

o 
CD 

a 

CS 

tn 

1 
o 

11 
IS 

January 

0.86 

0.30 

0.31 

0.33 

0.62 

0.17 

0.19 

0.19 

0.24 

February, 

0.73 

0.29 

0.33 

0.32 

0.64 

0.21 

0.21 

0.21 

0.30 

March, 

0.61 

0.28 

0.31 

0.56 

0.73 

0.21 

0.23 

0.22 

0.31 

April, 

0.64 

0.34 

0.34 

0.34 

0.81 

0.20 

0.20 

0.21 

0.28 

May,   . 

0.86 

0.38 

0.33 

0.36 

1.04 

0.17 

0.18 

0.21 

0.22 

June,  . 

0.94 

0.45 

0.30 

0.59 

1.07 

0.16 

0.18 

0.18 

0.25 

July,  . 

0.81 

0.35 

0.28 

1.00 

1.10 

0.09 

0.13 

0.16 

0.15 

August, 

0.80 

0.36 

0.29 

1.96 

1.38 

0.10 

0.10 

0.13 

0.10 

September 

0.92 

0.33 

0.30 

2.23 

1.36 

0.11 

0.12 

0.15 

0.11 

October, 

0.78 

0.29 

0.28 

2.08 

1.04 

0.09 

0.10 

0.12 

0.09 

November, 

0.90 

0.33 

0.34 

0.72 

0.90 

0.11 

0.11 

0.12 

0.10 

December, 

0.83 

0.32 

0.31 

0.36 

0.89 

0.11 

0.13 

0.14 

0.23 

Mean, 

0.81 

0.33 

0.31 

0.90 

0.97 

0.14 

0.16 

0.17 

0.20 

*  The  colors  given  in  this  column  represent  the  combined  colors  of  the  water  of  the  four  principal 
feeders.  The  color  of  each  is  determined  monthly,  and  due  weight  is  given,  in  combining  the  results, 
to  the  sizes  of  the  streams. 


[Platinum  standard.] 


Chestnut 

Hill  Reservoir. 

Tap  at  No.  244  Boyl- 
Bton  Street,  Boston 
(Low-service). 

•5  i'^ 

MONTHS. 

1 

a 

03 

73 

s 

o 

•  P3 

5 

a 
o  s 

SI 

1—1 

<--5 

.  a  " 

c-.a 

C  ►"! 

a£" 

January, 

_ 

_ 

- 

0.48 

0.32 

0.45 

0.44 

0.43 

February,    . 

- 

- 

- 

0.45 

0.32 

0.41 

0.41 

0.41 

March, 

- 

- 

- 

0.44 

0.32 

0.44 

0.45 

0.41 

April,  . 

0.33 

0.33 

0.34 

0.35 

0.28 

0.31 

0.30 

0.33 

May,     . 

0.33 

0.33 

0.32 

0.36 

0.28 

0.32 

0.34 

0.33 

June,    . 

0.39 

0.39 

0.36 

0.42 

0.42 

0.39 

0.40 

0.43 

July,    . 

0.39 

0.40 

0.36 

0.43 

0.35 

0.40 

0.39 

0.38 

August, 

0.29 

0.28 

0.62 

0.29 

0.34 

0.28 

0.29 

0.31 

September, 

0.26 

0.26 

1.01 

0.24 

0.32 

0.26 

0.27 

0.29 

October, 

0.24 

0.25 

0.35 

0.22 

0.26 

0.24 

0.24 

0.25 

November, 

0.22 

0.22 

0.22 

0.24 

0.29 

0.22 

0.23 

0.23 

December, 

- 

- 

- 

0.32 

- 

0.28 

0.30 

0.27 

Mean, 

0.31 

0.31 

0.45 

0.35 

0.32 

0.33 

0.34 

0.34 
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Table  No.  39. —  Temperatures  of  Water  from  Various  Parts  of  the  Met- 
ropolitan Water  WorJcs^  1901  {Means  of  Weekly  Determinations) . 

[The  temperatures  are  taken  at  the  eame  places  and  times  as  the  samples  for  microscopical  ezamiDa- 
tlon;  the  depth  given  for  each  reservoir  is  the  depth  from  high-water  mark  where  the  temperatures 
are  taken.] 

[Degrees  Fahrenheit.] 


Sudbury  Reservoir 

Framixgham  Reser- 

HoPKiNTOx Reser- 

Nashtja 

(Depth  at  Place  of 

voir  Xo.  3  (Depth 

voir 

(Depth 

at 

River. 

Observation 

AT  I'lace  of  Obser- 

Place 

OF  Observa- 

54.5  Feet). 

vation  20.5  Feet). 

TioN  54.3  Feet). 

MONTHS. 

J3 

Li 

A 

.s 

o 

« 

3> 

s 

•S  2 

o 

<a 

S 

o 

a 

C3 

o 

o 

^o 

». 

o 

s 

o 

m 

m 

a 

CQ 

3 

tE 

a 

cq 

m 

s 

CQ 

January, 

32.6 

34.6 

37.2  :  38.7 

32.6 

33.8 

35.6 

36.5 

35.8 

37.2] 

38.7 

February, 

31.6 

33.2 

36.6  1  38.1 

32.2 

33.5 

34.6 

35.7 

36.3 

38.1  ! 

38.6 

March, . 

35.4 

35.4 

37.2     39.2 

34.6 

35.8 

36.6 

37.3 

41.5 

42.8  1 

42.9 

April,    . 

43.3 

44.2 

44.2     43.8 

42.6 

42.4 

42.1 

41.9 

40.8 

41.1  1 

41.0 

May,      . 

56.6 

61.1 

53.0      51.1 

54.7 

56.0 

54.7 

53.5 

55.8 

48.3  1 

46.9 

June,    . 

67.5 

68.1 

62.6  ,   61.1 

68.1 

68.7 

66.8 

64.6 

64.2 

53.9  , 

50.8 

July,     . 

77.5 

78.7 

71.2     68.1 

76.9 

77.7 

74.8 

71.0 

75.7 

59.8  i 

52.5 

August, 

73.8 

74.9 

74.0  1  73.2 

72.2 

75.5 

74.6 

73.1 

75.3 

53.4  1 

49.7 

September, 

69.8 

70.1 

69.8  1  69.1 

67.6 

69.7 

70.4 

70.6 

70.2 

52.7  1 

49.6 

October, 

57.0 

58.9 

58.5  I  57.8 

56.8 

57.8 

58.2 

58.5 

57.4 

53.4 

51.7 

November, 

39.0 

42.5 

42.8  I  42.3 

38.5 

42.1 

42.6 

42.9 

43.8 

44.3 

44.8 

December, 

33.1 

33.8 

34.5  ■  34.9 

32.9 

33.9 

34.5 

34.8 

36.5 

36.9 

37.3 

Mean, 

51.4 

53.0 

51.8 

51.4 

50.8 

52.2 

52.1 

51.7 

52.8 

46.7 

45.4 

[Degrees  Fahrenheit.] 


Ashland  Reservoir 

Frajiij 

GHAM   ReSER- 

Lake  Cochituate 

(Depth  at  Place 

voir  No.  2  (Depth 

(Depth  at  Place  op 

WniTEaALL 

OP  Observation  40.7 

AT  Place  of  Obser 

Observation  62.0 

Reservoir. 

Feet). 

VATioN  20.5  Feet). 

Feet). 

MONTHS. 

4= 

J3 

i 

ja 

a> 

o 

E 

o 

o. 

s 

1       * 

a. 

S 

g 

■a 

•a 

1        a 

o 

a 

o 

OQ 

i 

?5 

m 

a 

K 

1      OQ 

S 

n 

'           ac 

January, 

35.1 

38.1 

40.0 

33.9 

35.6 

36.8 

;    37.5 

38.0 

38.7 

1          36.6 

February,     . 

34.7 

38.7 

40.4 

33.0 

34.6 

36.0 

i     36.0 

37.6 

39.0 

33.6 

March, . 

39.5 

40.4 

40.7 

35.7 

36.4 

37.2 

1     37.0 

38.2 

39.5 

37.3 

April,    . 

41.7 

41.3 

41.3 

42.8 

42.5 

42.0 

42.0 

41.4 

41.0- 

43.9 

May,     . 

53.7 

50.7 

47.9 

56.6 

55.2 

54.3 

54.0 

46.5 

43.7 

55.4 

June,    . 

67.7 

56.5 

48.7 

71.2 

68.3 

65.5 

67.7 

46.5 

43.8 

66.8 

July,     . 

80.1 

58.4 

48.6 

78.8 

75.4 

71.7 

1     78.3 

48.4 

46.2 

78.2 

August, 

75.0 

59.3 

49.8 

75.3 

74.5 

73.2 

75.4 

49.0 

47.0 

74.8 

September,  . 

69.9 

60.6 

48.5 

69.3 

69.7 

69.5 

i     70.7 

47.1 

44.3 

>          69.1 

October, 

56.3 

54.3 

47.2 

57.5 

57.9 

58.2 

58.0 

48.0 

44.4 

j          57.3 

November,  . 

42.1 

43.4 

44.5 

40.5 

41.0 

41.4 

42.8 

42.6 

43.3 

I          37.0 

December,    . 

38.0 

37.5 

37.5 

33.7 

34.4 

34.8 

35.9 

36.9 

36.6 

34.0 

Mean,     . 

52.8 

48.3 

44.6 

52.4 

52.1 

51.7 

52.9 

43.4 

42.3 

52.0 
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Table  No.  39  —  Concluded. 

[Degrees  Fahrenheit.] 


Spot  Pond 
(Depth  at  Place 
OF  Observation 

28.0  Feet). 

Chestnut  Hill  Reservoir 
(Depth  at  Place  of  Observation 

26.0  Feet). 

a 
o 

1 

i    ^2 

'     ol 

a 
o 

s 
.o 

■5 

Months. 

1 

3 
02 

J3 

S 

a 

o 
o 

m 

6 

o 

3 
02 

Q. 

a 

T3 

5 

S 
o 

o 

>■ 

3     . 
■°^ 

a 
■w  3 
0)  C 

o 
a 

3  o 

o  3 

<!  . 

.a 

^   (0 

January,     . 

36.0 

37.1 

37.3 

_ 

^ 

_ 

37.1 

37.5 

36.1 

37.1 

39.2 

February,  . 

37.0 

38.3 

38.6 

- 

- 

- 

36.7 

38.4 

35.3 

86.5 

38,1 

March, 

37.8 

39.0 

39.5 

- 

- 

- 

38.3 

39.1 

37.8 

38.9 

39.4 

April, 

41.3 

41.5 

41.5 

40.9 

41.9 

42.3 

42.6 

42.7 

43.0 

44.4 

44.1 

May,    . 

53.3 

52.1 

50.1 

53.9 

51.8 

48.1 

53.2 

48.2 

63.3 

53.4 

54.1 

June,  . 

64.4 

63.4 

61.5 

64.3 

61.3 

48.6 

61.7 

63.1 

64.0 

63.0 

63.6 

July,  . 

76.2 

71.2 

61.0 

72.9 

67.7 

48.8 

70.3 

72.0 

73.7 

73.4 

73.8 

August, 

74.8 

75.0 

62.6 

75.7 

72.3 

54.9 

74.3 

74.4 

74.4 

73.5 

74.9 

September, 

71.1 

71.4 

64.3 

70.5 

71.6 

54.5 

71.4 

71.4 

71.3 

71.3 

71.8 

October, 

59.0 

59.4 

59.3 

59.9 

57.9 

55.2 

57.9 

57.9 

60.0 

60.8 

60.7 

November, 

44.6 

45.1 

45.3 

46.8 

45.6 

45.6 

45.1 

48.3 

45.4 

47.5 

48.4 

December,. 

33.3 

34.1 

34.2 

- 

- 

- 

35.6 

- 

35.6 

38.5 

38.8 

Mean,  . 

52.4 

52.3 

49.6 

60.6 

58.8 

49.8 

52.0 

53.9 

52.5 

53.2 

53.9 

Table  No.  40.  —  Temperatures  of  the  Air  at  Three  Stations  on  the  Metro- 
politan Water  Wo7-ks,  1901. 

[Degrees  Fahrenheit.] 


Chestnut  Hill 
Reservoir. 

Framingham. 

Clinton. 

MONTHS. 

S 

s 

a 

a 

3 

a 

'3 

i 

a 
g 

a 

3 

a 
g 

a 

3 

a 
S 

o 

0) 

1^ 

a 

3 

a 

ea 

a 

3 

a 

"3 

Q 

January 

48.0 

—6.0 

25.8 

48.0 

-7.0 

25.8 

47.0 

—7.0 

24.2 

February, 

45.5 

5.0 

22.4 

44.0 

6.0 

22.3 

38.5 

5.5 

20.9 

March, 

58.0 

5.0 

35.9 

53.0 

3.0 

35.2 

53.5 

4.5 

32.8 

April, 

80.0 

30.5 

44.0 

82.0 

31.0 

45.5 

82.0 

29.0 

43.9 

May,  . 

86.0 

30.0 

54.9 

86.0 

34.0 

56.5 

85.0 

35.0 

55.4 

June, 

99.0 

42.0 

68.2 

98.0 

44.0 

68.9 

95.0 

41.0 

68.0 

July, 

97.0 

52.0 

75.0 

99.0 

51.0 

74.5 

98.0 

48.0 

73.0 

August,     . 

90.5 

54.0 

72.0 

87.0 

52.0 

71.2 

85.0 

53.5 

70.0 

September, 

90.0 

38.0 

65.2 

89.0 

36.0 

64.5 

85.5 

32.5 

62.9 

October,    . 

75.5 

28.5 

53.4 

75.0 

27.0 

52.8 

75.0 

24.5 

51.0 

November, 

65.0 

8.0 

35.6 

64.0 

8.0 

35.4 

68.5 

8.0 

34.0 

December, 

63.5 

0.0 

30.7 
48.6 

61.0 

—5.0 

28.5 

60.0 

—10.5 

26.0 

Averages, 

- 

- 

48.4 

- 

- 

46.8 
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Table  No.  44. — Number  of  Service  Pipes,  Meters  and  Fire  Hydrants 
in  the  Several  Cities  and  Towns  supplied  by  the  Metropolitan  Water 
Works. 


CITY  OR  TOWN. 


Services. 


Meters. 


Fire 
Hydrants. 


Boston, 
fiomerville, 
Maiden, 
Chelsea, 
<5uincy, 
Everett, 
Medford,     . 
Melrose, 
Revere, 
Watertown, 
Winthrop,  . 
Belmont, 
Nahant, 
Arlington,  . 
Bwampscott, 
Stonehana,  . 
Totals, . 


88,647 
10,520 
6,604 
6,198 
4,480 
4,541 
3,967 
3,177 
2,220 
1,651 
1,663 
599 
446 
1,675 
1,004 
1,148 


138,540 


4,473 

224 

3,633 

113 

147 

44 

114 

82 

19 

1,475 

4 

699 

16 

73 


7,700 
927 
400 
263 
576 
468 
460 
266 
126 
272 
104 
140 

57 
333 
117 

70 


11,030 


12,279 


No.  57.]  AND   SEWERAGE   BOARD.  283 


Appendix   'No.  4. 


Report  upon  Official  Tests  of  Four  New  Pumping  Engines  at  the 
Chestnut   Hill    Low-service    and    Spot  Pond  Pumping  Stations, 
MADE  BY  Dexter  Brackett,  Engineer  of  Distribution  Department, 
AND  W.  J.  Sando,  M.E.,  representing  the  Holly  Manufacturing 
Company. 
The  official  test  of  the  three  engines  at  the  low-service  station  at  Chest- 
nut Hill  was  made  on  April  30  and  May  1,  and  of  the  engine  at  Spot 
Pond  on  June  4  and  5. 

Description  of  Pumping  Plants. 

The  engines  were  designed  and  built  by  the  Holly  Manufacturing  Com- 
pany of  Lockport,  N.  Y.  They  are  all  of  the  vertical  triple  expansion 
self-contained  type,  with  pump  plungers  directly  under  the  steam  cylinders 
and  rigidly  connected  with  the  steam  pistons.  The  pumps  are  of  a  new 
design,  each  engine  having  three  single  acting  outside  packed  plungers,  and 
six  suction  and  six  delivery  valve  chambers. 

The  engines  at  the  Chestnut  Hill  station  are  all  made  from  the  same 
patterns,  and  the  Spot  Pond  engine  is  of  the  same  general  design,  with 
larger  steam  cylinders  and  smaller  pump  plungers.  The  Chestnut  Hill 
engines  have  each  a  capacity  of  35,000,000  U.  S.  gallons  in  24  hours 
against  a  head  of  60  feet,  and  the  Spot  Pond  engine  has  a  capacity  of 
20,000,000  U.  S.  gallons  against  a  head  of  125  feet.  All  the  engines  have 
a  stroke  of  60  inches,  those  at  Chestnut  Hill  being  designed  to  make  30 
revolutions  and  the  engines  at  Spot  Pond  25  revolutions  per  minute. 

On  the  engines  at  the  Chestnut  Hill  station  the  steam  inlet  and  exhaust 
valves  for  the  high  and  intermediate-pressure  cylinders,  and  the  inlet  valves 
of  the  low-pressure  cylinders,  are  of  the  Corliss  type  ;  the  exhaust  valves 
for  the  low-pressure  cylinders  are  of  the  poppet  type.  At  Spot  Pond  the 
exhaust  valves  for  the  intermediate-pressure  cylinder  and  the  inlet  valves 
for  the  low-pressure  cylinder  are  also  of  the  poppet  type.  All  valves  receive 
their  motion  from  a  lay  shaft  which  is  driven  from  the  crank  shaft  by  means 
of  bevelled  gears.  The  cut-off  on  the  high-pressure  cylinder  of  each  engine 
is  controlled  by  an  automatic  centrifugal  governor,  and  is  also  adjustable 
by  hand.     On  the  Chestnut  Hill  engines  the  cut-offs  on  both  the  interme- 
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diate  and  low-pressure  cylinders  are  adjustable  by  hand.  On  the  Spot 
Pond  engine  the  cut-off  on  the  intermediate-pressure  cylinder  can  be  so 
adjusted. 

The  cylinders  are  jacketed  on  barrels  and  heads.  All  valves  are  placed 
in  the  cylinder  heads.  There  are  receivers  fitted  with  copper  reheating 
coils  between  the  high  and  intermediate-pressure  cylinders  and  between  the 
intermediate  and  low-pressure  cylinders.  The  volumes  are  respectively 
6|  times  and  2|  times  the  volumes  of  the  preceding  cylinders. 

The  system  of  steam  distribution  through  the  jackets  and  receiver  coils 
is  as  follows :  The  high-pressure  jacket  is  supplied  with  steam  from  the 
main  steam  pipe  at  the  same  pressure  as  the  steam  at  the  throttle  valve. 
The  first  receiver  coil  is  supplied  from  the  high-pressure  jacket  outlet,  and 
the  intermediate-pressure  jacket  is  supplied  at  a  reduced  pressure  from  the 
first  receiver  coil  outlet.  The  second  receiver  coil  is  supplied  from  the 
outlet  of  the  intermediate-pressure  jacket,  and  the  low-pressure  jacket  from 
the  outlet  of  the  second  receiver  coil  at  a  reduced  pressure.  The  low- 
pressure  jacket  drain  is  trapped  and  discharged  into  the  working  side  of 
the  second  receiver,  and  is  then  trapped  to  waste.  The  condensed  water 
from  the  first  and  second  receiver  coils  is  discharged  through  ^  inch  pipes 
into  the  intermediate  and  low-pressure  jackets.  Each  surface  condenser 
at  the  Chestnut  Hill  station  contains  725  square  feet  of  cooling  surface, 
and  that  at  the  Spot  Pond  station  785  square  feet.  The  circulating  water 
is  taken  from  and  returned  to  the  suction  main.  Directly  on  top  of  each 
condenser  there  is  an  exhaust  heater  which  contains  150  square  feet  of 
heating  surface.  The  boiler  feed  pumps  are  attached  to  and  driven  by  the 
main  engines.  An  air  compressor  for  charging  the  discharge  air  chambers 
is  attached  to  and  driven  by  each  of  the  engines. 

The  engine  bed-plates  are  supported  upon  the  valve  chamber  castings, 
and  also  upon  cast-iron  columns.  Each  engine  has  two  suction  and  two 
discharge  pipes,  and  six  valve  chambers,  three  of  which  are  located  on 
either  side  of  the  centre  line  of  the  plunger  chambers  to  which  they  are 
connected.  The  valve  chambers  are  also  connected  longitudinally  by  the 
suction  main  at  the  bottom  and  the  discharge  main  near  the  top.  The 
valves  are  of  rubber,  4y\  inches  in  diameter,  and  the  area  of  the  water  way 
through  each  set  of  suction  and  discharge  valves  is  200  per  cent,  of  the 
area  of  the  pump  plungers. 

Steam  at  both  stations  is  furnished  by  vertical  fire-tube  boilers  designed 
by  Dean  &  Main,  M.E.  At  the  Chestnut  Hill  station  each  boiler  is  98 
inches  in  diameter,  25  feet  high,  and  contains  384  2-iuch  tubes  15  feet  iu 
length.  At  Spot  Pond  each  boiler  is  92  inches  in  diameter,  25  feet  high, 
and  contains  256  2i-inch  tubes  15  feet  in  length.  At  both  stations  the 
feed  water,  before  entering  the  boilers,  passes  through  a  Green  fuel  econo- 
mizer containing  144  tubes  A-^(r  inches  in  diameter  and  9  feet  long,  around 
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which  the  escaping  gases  from  the  boilers  pass  on  the  way  to  the  chimney. 
The  boilers  at  the  Chestnut  Hill  station  were  built  by  the  Atlantic  Works 
of  East  Boston,  and  those  at  Spot  Pond  by  the  Lake  Erie  Boiler  Works  of 
Buffalo,  N.  Y. 

MetJiod  of  Conducting  Trials. 
The  contracts  provided  that  the  engines  should  fulfil  the  following  re- 
quirements :  — 


Chestnut  Hill 
Engines. 

Spot  Pond 
Engine. 

Maximum  plunger  speed  (feet  per  minute), 

300 

250 

Capacity  at  maximum  speed  (U.  8.  gallons  per  24  hours),     . 

35,000,000 

20,000,000 

Duty  in  foot-pounds  per  1,000  pounds  commercially  dry  steam,  . 

145,000,000 

150,000,000 

Head  to  be  pumped  against  (feet) 

45 

125 

Steam  pressure  at  throttle  valve  (pounds  per  square  inch),  . 

150 

150 

The  contracts  also  provided  that  the  trials  should  be  of  24  hours'  dura- 
tion ;  that  the  capacity  of  the  engines  should  be  determined  by  weir 
measurement,  or  some  other  method  satisfactory  to  the  conductors  of  the 
trials  ;  that  steam  containing  less  than  1^  per  cent,  of  entrained  water,  as 
determined  by  calorimeter  measurement,  should  be  considered  as  dry 
steam  ;  and  that  in  computing  the  duty  the  work  performed  by  the  engines 
should  be  based  upon  the  displacement  of  the  pump  plungers. 

The  contract  requirement  for  duty  at  both  stations  was  based  upon  the 
quantity  of  steam  used  by  the  engines,  and  for  this  reason  great  care  was 
taken  to  accurately  determine  the  quantity  used.  At  the  Chestnut  Hill 
station  all  of  the  boilers  were  used  to  supply  steam  to  the  engines,  so  that 
there  was  no  question  regarding  leakage  between  the  boilers.  At  the  Spot 
Pond  station  a  blank  flange  was  placed  in  the  connection  between  the 
boilers  used  during  the  trial  and  the  remaining  boiler,  which  was  used  to 
supply  steam  for  the  electric  light  engine  and  other  purposes.  At  both 
stations  all  pipes  from  which  there  was  a  possibility  of  leakage  were 
either  closed  by  blank  flanges  or  disconnected,  so  that  any  leakage  could 
be  discovered  and  measured.  At  the  Chestnut  Hill  station  a  leakage  test 
of  the  boilers  and  steam  piping  could  not  be  made,  on  account  of  the 
necessity  of  continuously  operating  the  machinery ;  but  at  the  Spot  Pond 
station  a  blank  flange  was  placed  in  the  main  steam  pipe  near  the  engine, 
and  a  pressure  of  150  pounds  was  maintained  on  the  boilers,  economizer 
and  piping  for  24  hours.  At  the  end  of  that  time  a  sufficient  quantity  of 
water  was  weighed  and  pumped  into  the  boilers  to  bring  the  water  level 
to  the  same  elevation  as  it  was  at  the  beginning  of  the  test,  and  it  was 
found  that  the  leakage  was  at  the  rate  of  36  pounds  per  hour.     At  the 
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Chestnut  Hill  station  the  quantity  of  steam  used  by  any  one  of  the  engines, 
as  determined  by  the  water  fed  to  the  boilers,  could  not  be  measured,  be- 
cause all  the  engines  are  supplied  with  steam  from  one  main  line  of  steam 
pipe,  and  it  was  absolutely  necessary  that  at  least  two  of  the  engines  should 
be  continually  operated  in  order  to  maintain  the  supply  of  water  to  the 
Metropolitan  District.  For  this  reason  all  of  the  engines  at  this  station 
were  tested  together. 

The  quantity  of  steam  used  by  each  engine  was  determined  in  the  fol- 
lowing manner :  The  condensed  steam  from  the  low-pressure  cylinder  was 
discharged  by  the  air  pump  into  a  wrought-iron  tank,  from  which  it  was 
drawn  into  a  weighing  tank.  Another  wrought-iron  tank,  resting  on  a 
platform  scale,  received  the  condensed  steam  from  the  low-pressure  jacket. 
A  wrought-iron  tank  received  the  condensed  steam  from  the  separators  on 
all  of  the  engines.  The  water  from  all  of  these  tanks,  after  being  carefully 
weighed,  was  discharged  into  a  suction  tank,  from  which  it  was  forced 
into  the  boilers  by  the  feed  pumps  attached  to  the  engines.  The  supply  to 
the  boilers  was  regulated  by  means  of  a  by-pass,  through  which  the  dis- 
charge from  the  feed  pumps  could  be  returned  to  the  suction  tank. 

During  the  trial  at  the  Chestnut  Hill  station  the  electric  light  and  econo- 
mizer engines  were  not  operated,  the  light  for  the  building  being  supplied 
from  the  plant  at  the  high-service  station.  At  the  Spot  Pond  station  steam 
for  operating  the  lighting  engine  was  supplied  from  a  separate  boiler,  which 
was  disconnected  from  the  boilers  supplying  steam  to  the  engine  tested. 

At  both  stations  the  steam  pressure  at  the  engine  was  determined  by  a 
mercurial  gage  connected  at  the  engine  throttle  valve.  The  vacuum  in  the 
condenser  was  also  determined  by  a  mercurial  gage,  and  readings  of  both 
steam  and  vacuum  gages  were  taken  every  20  minutes  of  the  trial  at  the 
Chestnut  Hill  station,  and  every  15  minutes  at  the  Spot  Pond  station.  The 
elevation  of  the  water  in  each  of  the  pump  wells  was  determined  from 
readings  of  float  gages  taken  every  15  minutes  during  the  test.  The  pres- 
sure of  water  in  the  force  mains  was  determined  from  the  average  of  read- 
ings taken  every  5  minutes  on  the  mercurial  gages  connected  with  the  force 
mains  of  each  engine.  The  revolutions  of  the  engines  were  observed  every 
20  minutes  at  Chestnut  Hill  and  every  15  minutes  at  Spot  Pond. 

The  condensed  steam  discharged  by  each  of  the  air  pumps  was  weighed 
every  20  minutes  at  Chestnut  Hill  and  every  15  minutes  at  Spot  Pond. 
The  condensed  steam  from  the  low-pressure  jacket  drains  was  weighed 
every  60  minutes  at  Chestnut  Hill  and  every  30  minutes  at  Spot  Pond. 
The  discharge  from  the  separator  drains  was  weighed  each  hour  at  both 
stations.  Observations  were  made  and  recorded  each  hour  during  the  trial 
at  each  station  of  the  steam  pressure  in  the  receivers  between  the  steam 
cylinders ;  the  temperature  of  steam  at  the  throttle  valve  at  the  inlet  of 
each  steam  cylinder  and  at  the  low-pressure  exhaust  of  all  the  engines  ; 
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the  temperatures  of  water  in  the  drains  from  the  low-pressure  jackets; 
temperatures  of  water  discharged  from  the  air  pumps,  of  water  entering 
and  leaving  the  condensers,  of  water  in  the  several  weighing  tanks  and  of 
air  in  the  engine  and  boiler  rooms.  In  the  boiler  room  records  were  made 
of  the  weight  of  coal  fed  to  each  boiler  during  every  hour.  The  level  of 
the  water  in  each  boiler,  the  steam  pressures  in  the  boilers,  the  amount  of 
draft,  the  temperature  of  the  feed  water  and  of  the  flue  gases  entering  and 
leaving  the  economizer,  and  the  counter  of  the  water  meter  on  t&e  boiler 
feed  pipe  were  observed  and  recorded  each  hour.  A  sample  of  the  flue 
gases  was  taken  and  analyzed  each  hour  during  both  trials. 

At  both  stations  the  condition  of  the  fires  at  the  beginning  and  end  of 
the  tests  was  as  nearly  the  same  as  could  be  determined  by  the  careful 
inspection  of  three  persons,  and  the  recorded  weight  very  closely  represents 
the  actual  quantity  burned  during  the  24  hours. 

All  scales  for  weighing  water  and  coal  were  tested  and  sealed  immediately 
before  each  trial.  All  indicator  springs  were  tested  and  calibrated  immedi- 
ately after  each  trial,  and  all  pump  valves  were  examined  and  tested  for 
leakage  and  found  to  be  practically  tight. 

Indicator  diagrams  from  all  the  steam  cylinders  were  taken  every  hour. 
The  indicators  on  all  the  steam  cylinders  of  each  engine  were  electrically 
connected  in  such  manner  that  six  diagrams  were  taken  simultaneously 
from  each  engine,  each  of  which  represented  the  average  pressure  in  the 
cylinder  for  1  minute.  The  pencil  friction  of  the  indicator  was  prevented 
by  a  current  breaker  which  gave  the  pencil  an  intermittent  instead  of  a 
constant  contact  with  the  paper,  and  formed  the  diagram  by  a  series  of 
dots.  At  the  Chestnut  Hill  station  the  pencil  made  30  revolutions  on  each 
diagram  and  at  the  Spot  Pond  station  25  revolutions,  so  that  each  diagram 
represents  the  average  pressure  in  the  cylinder  for  1  minute. 

While  the  indicator  diagrams  were  being  taken,  5-second  observations 
were  made  of  the  pressure  in  the  force  mains,  and  from  these  observations 
the  actual  horse-power  of  work  done  by  each  engine  while  the  diagrams 
were  being  made  was  determined. 

The  average  friction  of  each  engine  for  the  24  hours  of  the  trial  was 
determined  from  the  average  of  the  differences  between  indicated  horse- 
power and  the  actual  horse-power  of  work  done  during  times  while  the 
diagrams  were  being  taken. 

*  Calorimeter  measurements  of  the  quality  of  the  steam  were  made  during 
both  trials. 

The  coal  used  at  the  Chestnut  Hill  station  was  the  Loyal  Hanna  Sonman 
Shaft  coal,  and  at  the  Spot  Pond  station  Georges  Creek  Cumberland  coal,  — 
in  both  cases  the  coal  in  regular  use  at  the  stations.  The  number  of  thermal 
units  per  pound  of  coal  was  not  actually  determined,  and  the  quantities  used^ 
in  the  report  are  those  determined  for  the  same  kind  of  coal  on  previous  tests. 
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In  connection  with  the  test  of  the  engine  at  the  Spot  Pond  station  a  care- 
ful weir  measurement  was  jnade  of  the  water  pumped.  The  water  pumped 
by  the  engine  was  forced  through  a  36-inch  pipe  to  a  distributing  reservoir, 
where  it  was  delivered  into  a  masonry  chamber  20.5  feet  long,  6  feet  wide 
and  18.25  feet  deep.  The  water  entered  the  side  of  the  chamber  at  the  bot- 
tom near  one  end,  passed  through  a  screen,  and  then,  after  flowing  13  feet 
through  the  chamber,  passed  over  a  weir  5.991  feet  long,  having  a  brass 
edge  0.25  of  an  inch  wide,  finished  perfectly  level.  A  temporary  floor  was 
placed  in  the  chamber  between  the  screen  and  the  weir,  making  the  channel 
approaching  the  weir  6  feet  in  depth.  A  rectangular  brass  plate,  8  inches 
long  by  6  inches  high,  with  a  hole  lyV  inches  in  diameter  in  the  centre,  was 
set  flush  with  the  side  of  the  channel,  with  centre  of  the  hole  6  feet  back 
from  the  weir  and  .790  of  a  foot  below  the  crest.  The  hole  in  the  center 
of  the  plate^was  connected  by  a  1-inch  pipe  with  a  can  in  which  the  water 
level  was  observed  every  2  minutes  during  the  entire  24  hours.  The  quan- 
tity delivered  was  determined  by  three  different  formulae,  and  the  average 
result  used.  The  leakage  from  the  force  main  was  tested  before  the 
trial. 

At  the  Chestnut  Hill  station  no  measurement  of  the  slip  of  the  pumps 
was  made  during  the  trial,  but  the  monthly  records  of  water  pumped  at  the 
station  compared  with  careful  current  meter  measurements  of  the  water 
delivered  to  the  pumps  show  that  the  slip  does  not  exceed  1^  per  cent. 


Principal  Dimensions  of  Engines. 


Low-sEBvicB  Engines. 

Northern 
High-service 

Number  5. 

Number  6. 

Number  7. 

Engine 
Number  9. 

1 

Diameter  H.  P.  cylinder  (nominal)  (inches), 

17 

17 

17 

22 

2 

Diameter  I.  P.  cylinder  (nominal)  (iaches),  . 

31.25 

31.25 

31.25 

41.5 

3 

Diameter  L.  P.  cylinder  (nominal)   (inclies). 
Cylinder  Clearances. 

48 

48 

48 

62 

4 

nigb  pressure  (per  cent ), 

- 

1.5 

- 

1 

5 

Intermediate  pressure,  (per  cent.),  • 

- 

1.3 

- 

.5 

6 

Low  pressure  (per  cent.),          .... 

- 

1.1 

- 

.5 

7 

Diameter  of  plungers  (nominal)  (inches), 

37 

37 

37 

30.5 

8 
9 
10 

Stroke    of    pistons   and   plungers   (nominal) 

(inches). 
Diameter    of    suction    and    discharge    pipes 

(inches). 
Diameter  of  fly  wheels  (2)  (feet),     . 

60 
36 
17 

60 
36 
17 

60 
36 
17 

60 
30 
17 

11 

Weight  of  each  wheel  (pounds). 

30,000 

30,000 

30,000 

34,000 

12 

Revolutions  per  minute  for  capacity, 

29.01 

29.01 

29.01 

24.4 

13 

Speed  per  minute  (feet) 

290.1 

290.1 

290.1 

244.0 
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Principal  Dimensions  of  Boiler  Plant. 


Low-service 

I'limplng 

Station 

(3  Boilers). 


Nortliern 

ITigh-service 

Pumping 

Station. 


Number  of  boilers  need  during  test 

Boiler  diameter  (feet), 

Boiler  length  (over  all)  (feet), 

Number  of  tubes  in  each  boiler 

Diameter  of  tubes,  outside  (inches),         .... 

Length  of  tubes  (feet), 

Water  heating  surface,  each  boiler  (square  feet),  . 
Super  heating  surface,  each  boiler  (square  feet),  . 
Total  heating  surface,  each  boiler  (square  feet),  . 
Inside  area  of  tubes,  each  boiler  (square  feet), 

Grate  diameter  (feet), 

Grate  area,  each  boiler  (square  feet),       .... 

Ratio  of  water  heating  to  grate  surface 

Ratio  of  total  heating  to  grate  surface,  .... 
Ratio  of  grate  to  Inside  area  of  tubes,  .... 
Economizer  heating  surface  outside  of  tubes  (square  feet). 

Height  of  stack  (feet), 

Inside  diameter  of  stack  (feet) 


3 

8.17 
29.6 
384 
2 
15 
2,107 
832 
2,939 
6.82 
7 
38.48 
56.57  to  1 
76.38  to  1 
5.64  to  1 
1,728 
125 
4.0 


2 

7.87 
29.37 
256 
2.25 
15 
1,645 
650 
2,295 
5.89 
6.5 
33.18 
49.58  to  1 
69.17  to  1 
5.63  to  1 
1,728 
125 
4.5 


Trial  Data  and  Results. 


Low-sERVicE  Engines. 

1     Northern 

Number  5. 

Number  6. 

Number  7. 

i  High-service 

Engine 

Number  9. 

32 
33 

Date  of  trial 

Duration  of  trial, 

24  hrs. 

24  hrs. 

_* 
24  hrs. 

-t 
24  hrs. 

10  A.K  April  30  to  10  a.m.  May  1. 1901. 


t  10  A.M.  Jane  4  to  10  a.m.  June  5,  1901. 


Average  Pressures. 


34 

Steam  at  boilers  (pounds),        .... 

- 

153.71 

- 

151.03 

35 

Steam  at  throttle  (mercurial  gage)  (pounds). 

- 

150.88 

- 

I0O-.39 

36 

1st  receiver  (pounds) 

25.01 

24.48 

24.79 

23.41 

37 

2d  receiver  (pounds), 

—5.95 

—4.75 

-5.25 

—3.58 

38 

Vacuum  (pounds  per  square  inch), . 

13.49 

13.42 

13.67 

13.20 

39 

Barometer  (pounds  per  square  inch), 

14.65 

14.6-5 

14.65 

14.58 

40 

H.  P.  jacket  (pounds) 

- 

150.88 

- 

150.39 

41 

I.  P.  jacket  (pounds), 

- 

40.00 

- 

40.21 

42 

L.  P.  jacket  (pounds) 

- 

3.10 

- 

2.6 

43 

44 

Draft  in  flue  at  economizer  outlet  (inches  of 

water). 
Draft  in  flue  at  end   of  boiler,   economizer 

inlet  (inches  of  water). 

- 

0.142 

- 

0.109 

0.2425 
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Average  Temperatures,  Degrees  Fahrenheit. 


Low-SEKVicE  Engines. 

Northern 

High-service 

Number  5. 

Number  6. 

Number  7. 

Engine 
Number  9. 

45 

Bteam  at  boiler  due  to  pressure, 

- 

367.5 

- 

366.18 

46 

Steam  at  throttle  due  to  pressure,    . 

- 

366.14 

- 

365.87 

47 

Steam  entering  H.  P.  cylinder, 

363.6 

362.4 

365.8 

364.57 

48 

Steam  entering  I.  P.  cylinder 

268.5 

266.1 

268.2 

266.31 

49 

Steam  entering  L.  P.  cylinder, 

197.1 

195.5 

193.6 

201.72 

50 

Water  from  L  P.  jacket 

177.2 

187.1 

186.5 

199.5 

61 

Water  discharged  from  air  pump,    . 

97.0 

100.6 

91.5 

105.4 

52 

Water  entering  economizer 

- 

85.0 

- 

92.82 

63 

Water  leaving  economizer  (fed  to  boiler). 

- 

121.2 

- 

157.90 

64 
65 

Water    condenser    circulating    inlet    (water 

pumped). 
Flue  gases  leaving  boiler 

~ 

48.2 
412.0 

" 

58.86 
437.0 

66 

Flue  gases  leaving  economizer. 

- 

227.3 

- 

230.6 

Head  Pumped  Against. 


57 

Average  elevation  of   water  in   force    main 
above  Boston  city  base  (feet). 

178.063 

178.060 

177.06 

286.845 

58 

Average  elevation  of  water  in  wet  well  above 
Boston  city  base  (feet). 

132.97 

133.088 

133.06 

161.57 

59 

Average  net  head  pumped  against  (feet), 

45.093 

44.972 

44.00 

125.275 

Revolutions. 


Total  revolutions  during  24  hours, 
Average  revolutions  per  minute, 


43,292 
30.0639 


43,287 
30.0604 


43,290 
30.0625 


35,789 
24.853 


Useful  Work  performed  by  Engine. 


Total  water  pumped  (no  allowance  for  slip)       36,284,300  1    36,268,900 
(U.  S.  gallons).  i 


36,280,000 


20,396,800 


Water  fed  to  Boiler. 


63     Total  water  fed  to  boilers  (pounds), 


264,568 


125,211 
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Steam  out  of  Boilers  not  used  by  Engine. 


Low.BKRViCK  Engines. 

Northern 

Number  5. 

Number  6. 

Number  7. 

High-Ber\nce 

Engine 
Number  9. 

64 
65 
66 
67 
68 
69 

Water  from  separator  (pounds), 

Steam  blown  through  calorimeter  (weighed 

in  tank)  (pounds). 
Leakage    from     whole    plant,    excluBlve    of 

engines  (pounds). 
Discharge  from  oil-pressure  pipe  (pounds),    . 

Total  steam  from  boilers  not  used  by  engines 

(pounds). 
Steam  chargeable  to  engines  (pounds),    . 

- 

829 

352.4 

4,115.7 

1,885.4 

6,682.5 

257,885.6 

- 

217 
647 
700 

1,633 
123,678 

Steam  received  from  Engine. 

70 

From  condenser  (pounds) 

76,280 

76,353 

72,968 

106,345 

71 

From   leak   on   engine  caught  and  weighed 

(pounds). 
From  L.  P.  jacket  (pounds) 

- 

58 

- 

- 

72 

10,806.5 

11,491 

10,929 

16,220.6 

73 

From  second  receiver  (pounds). 

- 

- 

- 

603.6 

74 

Charged  to  leaks  on  engine 

- 

- 

- 

409 

75 

Total  steam  used  by  engines,    .... 

86,088.5 

87,902 

83,897 

123,678 

76 

77 

Average  entrainment  in  steam  antering  en- 
gine at  Sp.  Pd.  (0.7  of  1  p.  c). 
Total  dry  steam  used  by  engines,     . 

~ 

257,885.5 

: 

865 
122,713 

78 

Percentage  of  total  steam  used  in  jackets, 

12.55 

13.07 

13.03 

13.125 

British  TJiermal  Units. 


80 


Total  heat  used  by  engine,  B.  T.  U., 

Heat  contained  In  one  pound  of  wet  coal, 
B.  T.  U. 


96,288,690 
14,023 


97,892,510 
14,023 


94,104,780 
14,023 


136,056,640 
14,110 


Horse-power  Figures. 


81 
82 

Average    percentage    of   friction    of   engine 

(average  of  24  sets  of  cards). 
Average  delivered  horse-power  (useful  work) , 

11.16 

287.27 

11.58 
286.38 

12.57 
280.27 

3.47 
448.35 

83 

Average  indicated  horse-power,  H.  P.  cylinder, 

114.11 

112.58 

111.11 

151.93 

84 

Average  Indicated  horse-power,  I.  P.  cylinder, 

104.09 

104.10 

103.80 

138.22 

85 

Average  Indicated  horse-power,  L.  P.  cylinder. 

105.16 

107.20 

105.66 

174.32 

86 

Total  indicated  horse-power 

323.36 

323.88 

820.57 

464.47 

87 

Average  moist  steam  per  I.  H.  P.  per  hour 

(pounds). 
Average  dry  steam  per  I.  H.   P.   per  hour 

(pounds). 
Average  B.  T.  U.  per  I.  H.  P.  per  minute, 

- 

11.10 

- 

11.09 

88 
89 

11.08 
206.79 

11.31 
209.99 

10.92 
203.86 

11.01 
203.42 
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Coal  and  Rate  of  Combustion  and  Evaporation. 


Low-sEKVicE  Engines. 

Northern 

1 

High-service 

Number  5. 

Number  6.  i  Number  7. 

1 

Engine 
Number  9, 

90 

Total  moist  coal  burned  in  24  hours  (pounds) , 

- 

26,542 

- 

12,432 

91 

Percentage  of  moisture  in  coal, 

- 

2.2 

- 

3.7 

92 

Total  dry  coal  burned  during  test  (pounds), 

- 

25,958 

- 

11,972 

93 

Total  ashes  during  test  (pounds),  . 

- 

1,648 

- 

783 

94 

Total  combustible  during  test  (pounds). 

- 

24,310 

11,189 

95 

Moist  coal  burned  per  square  foot  of  grate 
surface  per  hour  (pounds). 

-     - 

9.58 

- 

7.806 

96 

Moist  coal  burned  per  square  foot  of  water 
heating  surface  per  hour  (pounds). 

- 

0.175 

~ 

0.1574 

97 

Evaporation  per  pound  of  moist  coal,  actual 
conditions,  including  economizer  (pounds). 

- 

9.968 

~ 

10.072 

98 

Evaporation  per  pound  of  dry  coal,  actual 
conditions,  including  economizer  (pounds) . 

- 

10.192 

- 

10.459 

99  j  Evaporation  per  pound  of  dry  coal,  from  and 

- 

12.042 

- 

12.270 

at  212"  F.,  including  economizer  (pounds). 

100 

Evaporation  per  pound  of  dry  coal,  from  and 
at  212'  F.,  excluding  economizer  (pounds). 

- 

11.677 

- 

11.593 

101 

Evaporation  per  square  foot  of  water  heating 
surface  per  hour  (pounds). 

~ 

1.744 

~ 

1.586 

102 

Moist  coal  per  I.  H.  P.  per  hour  (pounds),   . 

- 

1.143 

- 

1.115 

103 

Dry  coal  per  I.  H.  P.  per  hour  (pounds), 

- 

1.118 

- 

1.074 

104 

Kind  of  coal 

_* 

_* 

_* 

-t 

1 

Loyal  Hanna  Sonraan  Shaft. 


t  Georges  Creek  Cumberland. 


Duties. 


105 

Duty  per  1,000  pounds  steam,  contract  basis 

(foot-pounds). 
Duty  per  1,000,000  B.  T.  U.  (foot-pounds),    . 

158,574,000 

154,815,000 

158,750,000 

172,405,000 

106 

141,787,000 

139,039,000 

143,771,000 

156,592,000 

107 

Duty  per  100  pounds  moist  coal  (foot-pounds) , 

.* 

_* 

.* 

171,376,000 

108 

Duty  per  100  pounds  dry  coal  (foot-pounds), 

-t 

-t 

-t 

177,961,000 

109 

Duty  per  1,000  pounds  dry  steam,  . 

-X 

-i 

-t 

173,620,000 

Average  3  engines,  152,883,000.       f  Average  3  engines,  156,322,000.      J  Average  C  engines,  157,349,000. 


Efficiencies. 

110 

111 

112 
113 

Efficiency  of  mechanism  (per  cent.), 

Efficiency  of  boilers  and  economizer,  actaal 
(per  cent.). 

Efficiency  of  boilers  alone,  actual  if  econo- 
mizer had  not  been  used  (per  cent.). 

Thermal  efficiency  of  engine  (percent.), 

88.84 
20.50 

88.42 
82.9 
80.4 
20.22 

87.43 
20.80 

96.53 
84.64 
79.97 
20.85 
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Weir  Measurements. 


Low-SKBvicE  Engines. 

Northern 

Number  5. 

Number  6. 

Number  7. 

High-service 

Engine 
Number  9. 

114 

Length  of  weir  (feet) 

- 

- 

- 

5.991 

115 

Average  depth  of  water  on  weir  (feet), 

- 

- 

- 

1.33" 

116 

Calculated  discharge  over  weir  (gallons) ,      . 

- 

- 

- 

20,142,600 

117 

Leakage  from  force  main  during  test  (gallons) , 

- 

- 

- 

1,120 

118 

Water  drawn  from  force  main  during  test 

(gallons). 
Plunger  displacement  of  pumps  (gallons),    . 

- 

- 

- 

4,080 

119 

- 

- 

- 

20,396,800 

120 

Slip  (per  cent.), 

- 

- 

j               1.22 
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Appendix    No.    5. 


Summary  of  Statistics  for  the  Year  1901. 
The  Metropolitan  Water  "Works  supply  the  Metropolitan  Water  District, 
which  includes  the  following  cities  and  towns  :  — 


CITIES  AND  TOWNS. 


Population, 

Census  of 

1900. 

Estimated 
Population, 
May  1,  1901. 

560,892 

573,200 

61,643 

63,600 

34,072 

34,700 

33,664 

34,700 

33,587 

34,900 

24,336 

25,500 

23,899 

24,900 

18,244 

19,100 

13,244 

13,600 

12,962 

13,300 

10,395 

11,200 

9,706 

10,100 

8,603 

9,000 

6,197 

6,300 

6,058 

6,500 

3,929 

4,200 

1,152 

1,200 

862,583 

886,000 

4,548 

4,700 

Boston ... 

Somervllle 

Chelsea, 

Maiden, 

Newton,* 

Everett 

Qulncy, 

Medford 

Hyde  Park,  * 

Melrose, 

Revere 

Watertown, 

Arlington 

Stoneham, 

Winthrop, 

Belmont, 

Nahant, 

Total  population  of  Metropolitan  Water  District, 
Swampscott.t 


*  No  water  supplied  to  these  places  during  the  year  from  Metropolitan  Water  Works, 
t  Swampscott  is  not  in  the  Metropolitan  Water  District,  but  has  been  supplied  with  water  from  the 
Metropolitan  Water  Works. 


Sources  of  Supply. 


SOURCE. 

Area  of 

Watershed 

(Square  Miles). 

Remarks. 

Lake  Cochituate 

Sudbury  River 

Nashua  River, 

18.87 

75.20 

118.23 

Works  built  by  city  of  Boston  in  1848. 
Works  built  by  city  of  Boston  in  1872-78. 
Works  begun  in  1895;  not  finished. 
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Mode  of  Supply. 
Pumping  to  reservoirs. 

Pumping. 

Chestnut  Hill  High-service  Statioti :  — 
Builders  of  pumping  machinery,  Holly  Manufacturing  Company,  Quintard  Iron 

Works  and  E.  P.  AUis  Company. 
Description  of  coal  used :  Bituminous ;   Georges  Creek  Cumberland  and  L<..yal 

Hanna  Sonman  Shaft;  anthracite  coal  screenings.     Price  per  gross  ton  in  bins  : 

$4.29  to  $4.78;  screenings,  $2.24  to  $2.80.     Average  price  per  gross  ton,  $4.29. 

Per  cent,  ashes,  9.6. 

Chestnut  Hill  Low-service  Station :  — 
Builders  of  pumping  machinery.  Holly  Manufacturing  Company. 
Description  of  coal  used :  Bituminous ;  Loyal  Hanna  Sonman  Shaft.     Price  per 

gross  ton  in  bins,  §4.29  to  $4.78.     Average  price  per  gross  ton,  $4.44.     Per 

cent,  ashes,  8.9. 

Spot  Pond  Station :  — 
Builders  of  pumping  machinery,  Geo.  F.  Blake   Manufacturing  Company  and 

Holly  Manufacturing  Company. 
Description  of  coal  used :  Bituminous ;  Georges  Creek  Cumberland ;  anthracite 

coal  screenings.     Price  per  gross  ton  in  bins,  $4.37  to  $4.48;  screenings,  $2.24. 

Average  price  per  gross  ton,  $4.41.     Per  cent,  ashes,  9.7. 


Chestnut  Hill  High-service  Station. 


Enginea 

N08. 

1  and  2. 


Engines 
Nos.  1  and 
2  (Low- 
service). 


Engine 
No.  3. 


EqgineNo. 
3  (Low- 
service). 


Engine 
No.  4. 


Coal  consumed  for  year  (pounds),     . 
Cost  of    pumping,  figured    on    pumping 

station  expenses. 
Total  pumpage  for  year  (million  gallons), 
Average  dynamic  bead,  .... 
Gallons  pumped  per  pound  of  coal,  . 
Duty,  on  basis  of  plunger  displacement,  . 
Cost  per  million  gallons  raised  to  reservoir, 
Cost  per  million  gallons  raised  one  foot,  . 


499,756 
$2,152.56 

202.47 

124.33 

608.13 

65,760,000 

$10,632 


310,069 
$1,946.59 

204.51 

48.13 

1,077.18 

45,090,000 

$9,518 

.198 


953,488 
$4,436.79 

1,016.57 

125.25 

1,102.38 

118,600,000 

$4,364 

.036 


482,009 
$2,427.15 

645.58 

67.77 

1,478.94 

86,090,000 

$3,760 

.055 


6,346,061 
$27,193.97 

8,584.11 

126.31 

1,352.67 

144,450,000 

$3,168 

.025 


Coal  consumed  for  year  (pounds),  .... 

Cost  of  pumping,  figured  on  pumping  station  expenses, 
Total  pumpage  for  year  (million  gallons),    . 

Average  dynamic  head, 

Gallons  pumped  per  pound  of  coal. 
Duty  on  basis  of  plunger  displacement. 
Cost  per  million  gallons  raised  to  reservoir, . 
Cost  per  million  gallons  raised  one  foot, 


Chestnut  Hill 

low-service 

Station. 


Engines  Nos.  5, 
6  and  7. 


8,528,670 

$39,587.97 

26,354.40 

48.37 

3,090.09 

126,420,000 

$1,502 

.031 


Spot  Pond  Station. 


Engine 
No.  8. 


Engine 
No.  9. 


344,975 

$1,917.93 

351.89 

114.54 

1,020.04 

99,320,000 

$5,450 

.048 


2,076,021 

$11,463.13 

2,414.53 

119.50 

1.163.06 

117,700,000 

$4,748 

.040 
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Gonsicmption. 
Estimated  total  population  of  the  sixteen  cities  and  towns  suj) 
plied  wholly  or  partially  during  the  year  1901, 

Total  consumption,  gallons, 

Fui'uished  from  Metropolitan  Water  Works  sources,  gallons, 
Furnished  from  local  sources,  gallons,         .... 

Average  daily  consumption,  gallons, 

Gallons  per  day  each  inhabitant, 


844,800 

37,044,840,000 

36,830,240,000 

214,600,000 

101,492,000 

120.1 


Distribution. 


Owned  and 

operated 

by  Metropolitan 

Water  and 
Sewerage  Board. 


Total  in  District 

supplied 
by  Metropolitan 
Water  Works. 


Kind  of  pipe  used,        .... 

Sizes 

Extension  less  length  abandoned,  miles, 

Length  in  use,  miles 

Stop  gates  added,  .... 

Stop  gates  now  in  use, 

Service  pipes  added 

Service  pipes  now  in  use,     . 

Meters  added, 

Meters  now  in  use 

Fire  hydrants  added,    .    '  . 
Fire  hydrants  now  in  use,    . 


-t 
60  to  4  inch. 
36.17 
1,396.5 


4.044 

138,540 

645 

11,030 

366 

12,279 


*  Cast-iron  and  cement-lined  wrought  iron,      f  Cast-iron,  cement-lined  wrought  iron  and  kalamine. 


No.  57.]  AND    SEWERAGE   BOARD.  297 


Appendix  'No.   6 . 


COMMONWEALTH    OF    MASSACHUSETTS. 
Suffolk,  ss.  Supreme  Judicial  Court  in  Equity. 

James  A.  Bailey  and  Others,  Metropolitan  Sewerage  Commissioners, 
Petitioners,  m  re  the  North  Metropolitan  System  of  Seaverage. 

Report  and  Award  of  Commissioners. 

The  North  Metropolitan  System  of  Sewerage  originally  included  a  por- 
tion of  the  city  of  Boston,  the  cities  of  Cambridge,  Somerville,  Maiden, 
Chelsea,  Woburn,  Melrose,  Medford  and  Everett,  and  the  towns  of  Stone- 
ham,  Winchester,  Arlington,  Belmont  and  Winthrop. 

Under  the  provisions  of  chapter  414,  Acts  of  the  year  1896,  and  of 
chapter  172,  Acts  of  the  year  1900,  the  town  of  Wakefield  was  included  in 
this  system.  Under  the  provisions  of  chapter  520,  Acts  of  the  year  1897, 
"  the  territory  comprising  the  villages  of  Centre  and  East  Lexington  in  the 
town  of  Lexington  "  was  added  to  the  district. 

In  May,  1891,  Ebenezer  R.  Hoar,  William  C.  Endicott  and  John  E. 
Sanford  were  appointed,  under  decree  of  this  court,  commissioners  to 
determine  the  proportions  which  the  several  cities  and  towns  included  in 
the  North  Metropolitan  and  Charles  River  systems  should,  for  the  first  term 
of  five  years,  namely,  from  1891  to  189.5,  inclusive,  annually  pay  money 
into  the  treasury  of  the  Commonwealth  to  meet  the  interest  and  sinking 
fund  requirements  for  each  year,  and  to  meet  the  cost  of  maintenance  and 
operation  for  each  year. 

In  October,  1895,  Edmund  H.  Bennett,  John  E.  Sanford  and  Everett  C. 
Bumpus  were  appointed,  under  a  decree  of  this  court,  to  make  a  similar 
apportionment  for  those  systems  for  the  second  term  of  five  years,  namely, 
from  1896  to  1900,  inclusive. 

Under  the  provisions  of  chapter  424,  Acts  of  the  year  1899,  the  Charles 
River  System  was  made  a  part  of  the  South  Metropolitan  System  of 
Sewerage. 

Under  decree  of  this  court,  dated  May  16,  1901,  the  undersigned  were 
appointed  commissioners  to  make  the  apportionment  for  the  North  Metro- 
politan Sewerage  System  for  a  third  term  of  five  years,  namely,  from  1901 
to  1905,  inclusive. 

Acting  under  the  authority  thus  granted  and  in  the  performance  of  the 
duty  thus  imposed,  several  hearings  have  been  given,  after  due  notice  to 
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all  parties  in  interest  in  the  matter  submitted  to  our  decision.  These  hear- 
ings were  held  at  the  rooms  of  the  Railroad  Commission,  20  Beacon  Street, 
Boston,  upon  the  twentieth  day  of  June,  the  first,  ninth  and  thirtieth  days 
of  July  and  the  fifth  day  of  August  in  this  year. 

From  the  statement  of  the  Treasurer  and  Receiver-General  of  the  Com- 
monwealth, it  appears  that,  to  meet  the  necessary  payments  into  the 
treasury  of  the  Commonwealth  on  account  of  the  North  Metropolitan  Sys- 
tem of  Sewerage  for  the  current  year,  there  is  required  for  sinking  fund 
$46,385.79  ;  for  interest,  $169,325  ;  and  for  cost  of  maintenance  and  opera- 
tion, in  accordance  with  legislative  appropriation,  876,500.  We  under- 
stand that  this  appropriation  for  cost  of  maintenance  and  operation  was 
less  than  it  otherwise  would  have  been  for  the  reason  that  there  were 
available  unexpended  balances  of  former  appropriations  amounting  to 
about  $20,000. 

In  the  language  of  the  statute,  the  apportionment  of  these  expenses  is  to 
be  made  in  such  manner  as  the  commissioners  "shall  deem  just  and  equi- 
table." We  have  been  urged  by  the  representatives  of  several  municipali- 
ties to  adopt  a  different  method  of  distribution  than  that  followed  by  the 
commissioners  who  have  previously  made  the  apportionment ;  but  the  weight 
of  opinion  expressed  at  the  hearings  was  very  clearly  in  favor  of  continuing 
the  methods  hitherto  adopted,  and  in  our  judgment,  particularly  in  view  of 
precedent,  the  weight  of  argument  demands  such  course.  Accordingly, 
we  have  made  an  apportionment  of  the  payments  necessary  to  meet  the 
interest  and  sinking  fund  requirements  upon  the  basis  of  property  valuation, 
as  established  by  chapter  198,  Acts  of  the  year  1901  ;  and  the  apportion- 
ment of  the  payments  required  to  meet  the  annual  cost  of  maintenance  and 
operation  upon  the  basis  of  population,  as  determined  by  the  United  States 
census  of  1900,  using  the  proportionate  part  of  such  valuation  and  popula- 
tion in  the  case  of  any  city  or  town  a  part  of  which  only  is  included  in  the 
district. 

We  are  satisfied  that  the  plan  adopted  accomplishes  substantial  justice 
in  the  distribution  of  the  burden  in  accordance  with  benefits  received. 

It  was  contended  on  the  part  of  several  municipalities  that  local  con- 
ditions, particularly  the  character  of  the  watersheds  in  these  cities  and 
towns,  were  such  as  to  prevent  them  from  receiving  the  full  benefit  of  the 
system,  and  that  they  were  entitled  to  have  consideration  given  to  this  fact. 
The  evidence  presented,  however,  failed  to  convince  us  that  in  any  instance 
it  was  physically  impracticable  to  make  use  of  the  system,  and,  on  the 
whole,  tended  to  show  that  these  cities  and  towns  received  such  benefit  as 
to  warrant  an  assessment  upon  them  under  the  rule  above  stated. 

Interest  and  Sinking  Fund. 
The  commissioners  appointed  by  this  court  in  1895  considered  the  amount 
of  contribution  which  the  town  of  Wakefield  ought  to  make  toward  the  cost 
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of  construction  previous  to  the  addition  to  the  district  of  that  portion  of 
the  town  which  was  annexed  to  it  by  chapter  414,  Acts  of  the  year  1896. 
The  Board  of  Metropolitan  Sewerage  Commissioners  determined  the  amount 
of  contribution  which  the  town  of  Lexington  ought  to  make  toward  the  cost 
of  construction  previous  to  the  addition  to  the  district  of  a  portion  of  the 
town  by  chapter  520,  Acts  of  the  year  1897.  We  have  given  consideration 
in  this  proceeding  to  the  fact  that  the  town  of  "Wakefield  in  respect  to  that 
portion  of  the  town  made  a  part  of  this  district  by  chapter  172  of  the  Acts 
of  the  year  1900  has  not  fully  contributed  to  the  previous  cost  of  con- 
struction. 

We  therefore  determine  as  just  and  equitable  that  the  several  cities  and 
towns  in  the  North  Metropolitan  System  of  Sewerage  shall  annually  pay 
money  into  the  treasury  of  the  Commonwealth  for  a  term  of  five  years, 
viz.,  1901  to  1905,  both  inclusive,  to  meet  interest  and  sinking  fund  require- 
ments for  each  of  said  years,  as  estimated  by  the  State  Treasurer,  of  that 
portion  of  the  Metropolitan  Sewerage  Loan  authorized  and  issued  for  the 
construction  of  said  system,  and  any  deficiency  in  the  amount  previously 
paid  in,  as  found  by  the  said  Treasurer,  in  the  proportions  set  down  in  the 
followino;  table  :  — 


Table  showing  Proportions  in  Percentages  in  which  the  Several  Cities  and  Towns 
in  the  North  Metropolitan  System  shall  pay  Money  into  the  Treasury  of  the 
Commonwealth,  to  meet  Interest  and  Sinking  Fund  Bequirements  under  the 
Provisions  of  the  Statutes  relating  thereto. 


CITY  OR  TOWN. 

Proportion. 

CITY  OR  TOWN. 

Proportion. 

Arlington 

Belmont 

Boston,* 

Cambridge 

Chelsea 

Everett 

Lexington,! 

Maiden, 

Medford, 

2.39 

1.50 

16.89 

25.75 

6.20 

4.81 

.90 

8.16 

5.40 

Melrose 

Somerville, 

Stoneham 

Wakefield, 

Winchester, 

Winthrop 

Woburn, 

Total 

3.41 

13.87 
1.35 
2.85 
2.41 
1.81 
2.80 

100.00 

*  East  Boston  and  Charlestown  districts. 


t  Villages  of  Centre  and  East  Lexington. 


Maintenance  and  Operation. 
The  towns  of  Lexington  and  Wakefield  have  not  as  yet  connected  any 
local  sewers  with  the  Metropolitan  System.  It  was  contended  by  counsel 
that,  until  such  connection  has  been  made,  these  towns  are  exempt  from 
assessment  for  any  part  of  the  cost  of  maintenance  and  operation  under  the 
provisions  of  section  10,  chapter  520,  Acts  of  the  year  1897,  relating  to 
Lexington,  and  section  7,  chapter  172,  Acts  of  the  year  1900,  relating  to 
Wakefield.  We  are  of  the  opinion,  however,  that  the  exemptions  named 
in  those  statutes  are  binding  only  upon  the  Board  of  Metropolitan  Sewerage 
Commissioners  in  making  their  annual  apportionment,  and  do  not  limit  our 
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authority  or  control  us  in  our  duty  in  dealing  with  these  towns.  It  was 
further  contended  that  if,  as  a  matter  of  law,  these  exemptions  did  not 
apply  in  this  proceeding,  through  them  the  Legislature  had  declared  a  rule 
of  equity  which  ought  to  govern  us  in  making  the  apportionment.  We 
cannot  fully  accept  this  proposition,  as  it  seems  to  us  that  the  territorial 
character  of  the  district  and  benefits  received  and  to  be  received  justify  the 
assessment  upon  each  town  of  some  portion  of  the  expense  of  maintenance 
and  operation,  as  well  as  of  the  construction  of  the  system.  The  system 
is  complete  and  ready  for  connection  with  local  sewers  in  these  towns.  In 
Wakefield  the  work  of  effecting  such  connection  is  well  under  way,  and  will 
undoubtedly  be  finished  within  a  comparatively  short  time.  There  appears 
to  be  no  reason  why  the  town  of  Lexington  cannot  readily  within  the  next 
five  years  connect  local  sewers  with  the  system.  We  have  given  what  we 
believe  to  be  due  consideration  to  these  facts  and  to  all  the  conditions 
affecting  these  towns  in  making  the  following  table  of  proportions. 

We  therefore  determine  as  just  and  equitable  that  the  several  cities  and 
towns  in  the  North  Metropolitan  System  of  Sewerage  shall  annually  pay 
money  into  the  treasury  of  the  Commonwealth  for  the  term  of  five  years, 
viz.,  1901  to  1905,  both  inclusive,  to  meet  the  cost  of  maintenance  and 
operation  of  said  system  for  each  of  said  years  as  estimated  by  the  Metro- 
politan Water  and  Sewerage  Board  (the  successor  of  the  Board  of  Metropol- 
itan Sewerage  Commissioners)  and  certified  to  said  Treasurer,  and  any 
deficiency  in  the  amount  previously  paid  in  as  found  by  said  treasurer  in 
the  proportions  set  down  in  the  following  table  :  — 


Table  showing  Proportions  in  Percentages  in  which  the  Several  Cities  and  Towns 
in  the  North  Metropolitan  Systetn  shall  pay  Money  into  the  Treasury  oj  the 
Commonwealth,  to  meet  the  Cost  of  Maintenance  and  Operation,  under  the  Pro- 
visions of  the  Statutes  relating  thereto. 


CITY  OR  TOWN. 


Arlington, 

Belmont, 

Boston,* 

Cambridge, 

Chelsea, 

Everett, 

Lexington,! 

Maiden, 

Medford 


Proportions. 


2.06 

.94 

20.66 

21.96 

8.14 

5.82 

.32 

8.05 

4.36 


CITY  OR  TOWN. 


Proportions. 


Melrose, 
Somerville, 
Stoneham,  . 
Wakefield, . 
Winchester, 
Winthrop,  . 
Woburn,     . 

Total,   . 


3.10 
14.74 
1.48 
1.78 
1.73 
1.45 
3.41 


100.00 


East  Boston  and  Charlestown  districts.  -f  Villages  of  Centre  and  East  Lexington. 

(Signed)    JAMES  F.  JACKSON, 

LARKIN  T.  TRULL, 

ARTHUR  P.  RUGG, 

Commissioners. 
August  5,  1901. 
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Appendix  ^o.  7 . 


LEGISLATION  OF  THE  YEAR  1901  AFFECTING  THE 
METROPOLITAN  WATER  AND  SEWERAGE  BOARD. 


ACTS. 

[Chapter  30.] 

An  Act  making  an  appropriation  for  operating  the  south 
metropolitan  system  of  sewage  disposal. 

Be  it  enacted,  etc.,  asjollows : 

Section  1.  A  sum  not  exceeding  seventy  thousand  five  south  metropoi- 
hundred  and  sixty  dollars  is  hereby  appropriated,  to  be  paid  Be^wage^dtsposai. 
out  of  the  treasury  of  the  Commonwealth  from  the  ordinary 
revenue,  for  the  cost  of  maintenance  and  operation  of  the  south 
metropolitan  system  of  sewage  disposal,  comprising  a  part  of 
the  city  of  Boston,  the  cities  of  Quincy,  Newton  and  Waltham, 
and  the  towns  of  Brookline,  Waterlown,  Dedham,  Hyde  Park 
and  Milton. 

Section  2.     This  act  shall    take    effect  upon    its    passage. 
\_Approved  February  6,  1901. 


[Chapter  40.] 

An  Act  making  an  appropriation  for  operating  the  north 
metropolitan  system  of  sewerage. 

Be  it  enacted,  etc.,  as  follows  : 

Section  1.  A  sum  not  exceeding  seventy-six  thousand  five  North  metropoi- 
hundred  dollars  is  hereby  appropriated,  to  be  paid  out  of  the  sewage dispoeai. 
treasury  of  the  Commonwealth  from  the  ordinary  revenue,  for 
the  maintenance  and  operation  of  the  system  of  sewage  dis- 
posal for  the  cities  of  Boston,  Cambridge,  Somerville,  Mai- 
den, Chelsea,  Woburn,  Medford,  Melrose  and  Everett,  and  the 
towns  of  Stoneham,  Winchester,  Arlington  and  Belmont,  known 
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as  the  North  Metropolitan  System,  during  the  year  ending  on 
the  thirty-first  day  of  December,  nineteen  hundred  and  one. 

Section  2.     This  act   shall  take   effect  upon   its  passage. 
[^Approved  February  12,  1901. 


[Chapter  104.] 

An  Act  to  provide  for  examination  by  the  state  board  of 
health  of  the  outlets  of  sewers,  and  as  to  the  effect 
of  sewage  disposal. 

Be  it  enacted,  etc.,  as  follows  : 
heaith'to  ex°^         Section  1 .     The  State  board  of  health  shall  annually  examine 
amine  outlets  of  ^H  main  outlcts  of  sewcrs  and  drainage  of  the  cities  and  towns 

sewerB,  etc.  ° 

of  the  Commonwealth,  and  the  effect  of  sewage  disposal,  and 
annually  report  thereon  to  the  general  court,  with  such  recom- 
mendations for  the  protection  of  the  interests  of  persons  and 
property  as  said  board  shall  deem  expedient,  and  for  the  pre- 
vention of  offensive  odors  and  objectionable  conditions. 

Section  2.     This   act   shall  take   effect   upon   its   passage. 
l^Ajyproved  March  5,  1901. 


[Chapter  168.] 

An  Act  to  consolidate  the  metropolitan  water  board  and 

THE    board    OF   METROPOLITAN   SEWERAGE    COMMISSIONERS. 

Be  it  enacted,  etc.,  as  follows: 
Metropolitan  SECTION  1 .     A  board  is  hereby  created  which  shall  be  known 

Water  and  Sew-  *' 

erage  Board  as  the  JMetropolitau  Water  and  Sewerage  Board,  and  shall  con- 
sist of  three  members,  who  shall  be  appointed  by  the  governor 
with  the  advice  and  consent  of  the  council. 

Term  of  office  of  SECTION  2.  The  term  of  office  of  the  members  of  said  board 
'  '  shall  be  three  years,  beginning  from  the  date  of  their  appoint- 
ment, but  of  the  members  first  appointed  one  shall  be  appointed 
for  the  term  of  five  years,  one  for  the  term  of  four  years  and 
one  for  the  term  of  three  years  from  said  date  of  appointment. 

Chairman,  etc.  The  governor  shall  designate  one  of  the  members  of  said  board 
as  chairman,  and  shall  also  designate  the  term  for  which  each 
member  is  appointed. 

CompenBation.  SECTION  3.  The  chairman  of  said  board  shall  receive  a  salary 
of  five  thousand  dollars  a  year,  and  each  of  the  other  members 
shall  receive  a  salary  of  forty-five  hundred  dollars  a  year. 
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Section  4.     The  governor  shall  have  power  to  remove  any  Removals, 
member  of  said  board,  with  the  advice  and  consent  of  the  coun-  ^*''*°'^  **' 
oil,  and  to  fill  all  vacancies  therein,  by  appointing  for  the  re- 
mainder of  any  unexpired  term  in  the  same  manner  in  which 
appointments  are  authorized  for  a  full  term. 

Section  5.     The  metropolitan  water  board  and  the  board  of  Themetropoi- 

itan  water  board 

metropolitan    sewerage   commissioners    are   hereby   abolished.  ^^^  ^"■"'d  of 

*'  metropolitan 

All  the  powers,  rights,  duties  and  liabilities  of  said  metropolitan  sewerage 

'  commtsBioDerB 

water  board  and  of  said  board  of  metropolitan  sewerage  com-  abolished,  etc. 
missioners,  and  of  each  of  them,  are  hereby  transferred  to  the 
Metropolitan  Water  and  Sewerage  Board  created  by  this  act. 
No  existing  contracts,  liabilities  or  suits  shall  be  affected  hereby,  Existing 

coDtr&cts  6tc 

but  the  board  hereby  created  shall  in  all  respects  and  for  all  not  affected. '' 
purposes  whatsoever  be  the  lawful  successor  of  said  metropoli- 
tan water  board  and  of  said  board  of  metropolitan  sewerage 
commissioners. 

Section  6.     This  act   shall   take   effect   upon    its   passage. 
\_Approved  March  20,  1901. 


[Chapter  204.] 
An  Act  to  provide  additional  sewerage  facilities  for  the 

CITY    of    NEWTON    AND    THE    TOWN    OF    BROOKLINE. 

Be  it  enacted,  etc.,  as  follows: 

Section  1 .     The  metropolitan  water  and  sewerage^pard  shall  Metropolitan 

^  °  \//  sewer  to  be 

extend  the  metropolitan  sewer  from  a  branch  in  SirJoseph's  extended, 
cemetery  in  West  Roxbury  to  and  across  the  l^j)ndary  line 
between  Newton  and  Brookline,  in  the  manner  bdif  adapted  to 
serve  the  sewerage  needs  of  those  municipalitiei^ 

Section  2.     The  city  of  Newton  and  the  J»ini  of  Brookline,  Xewtonand 

,  .  ,  >/  ,  ,   Brookline,  etc., 

and  any  persons  and  corporations,  maj^,  subject  to  the  control  may  make 

•  T    1       OJi  •  connections 

and  under  the  direction  of  the  said  boarn^  make  connections  with  sewers, 
with  any  sewers  constructed  by  the  boa,KF  under  the  authority 
of  this  act.  yt^ 

Section  3.     In  making  said  exteu^u  and  in  receiving  sew-  Themotropoi- 

.-,■,..  I    ■  x~.  1      •  1  J   itan  water  and 

age  from  said  districts,  and  in  any  action  relating  thereto,  and  sewerage  board 

to  6X6rci86  CCT" 

for  the  purpose  of  constructing  and  maintaining  said  additional  tain  authority, 
main  lines  of  sewer,  the  said  board,  acting  on  behalf  of  the 
Commonwealth,  shall  have  and  exercise  all  the  authority  con- 
ferred by  chapter  four  hundred  and  thirty-nine  of  the  acts 
of  the  year  eighteen  hundred  and  eighty-nine,  by  chapter  four 
hundred  and  six  of  the  acts  of  the  year  eighteen  hundred  and 
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Payment  of 
loan,  etc. 


ninety-five,  and  by  acts  in  amendment  thereof  and  in  addition 
thereto  regarding  the  original  system  or  anything  relating  thereto, 
and  by  chapter  one  hundred  and  sixty-eight  of  the  acts  of  the 
year  nineteen  hundred  and  one ;  and  all  the  provisions  of  said 
chapters  are  hereby  made  applicable  to  this  additional  construc- 
tion, except  as  herein  otherwise  provided. 

Section  4.  To  meet  the  expenses  incurred  under  the  pro- 
visions of  this  act  the  treasurer  and  receiver  general  shall,  with 
the  approval  of  the  governor  and  council,  issue  scrip  or  certifi- 
cates of  debt,  in  the  name  and  behalf  of  the  Commonwealth 
and  under  its  seal,  to  an  amount  not  exceeding  forty  thousand 
dollars,  for  a  term  not  exceeding  forty  years.  Such  scrip  or 
certificates  of  debt  shall  be  issued  as  registered  bonds  or  with 
interest  coupons  attached,  and  shall  bear  interest  at  a  rate  not 
exceeding  four  per  cent  per  annum,  payable  semi-annually  on 
the  first  days  of  March  and  September  in  each  year.  The  said 
interest  and  scrip  or  certificates  shall  be  payable  and  when  due 
shall  be  paid  in  gold  coin  or  its  equivalent.  Said  scrip  or  cer- 
tificates of  debt  shall  be  designated  on  their  face,  Metropolitan 
Sewerage  Loan,  shall  be  countersigned  by  the  governor,  and 
shall  be  deemed  a  pledge  of  the  faith  and  credit  of  the  Com- 
monwealth, redeemable  at  the  time  specified  therein,  in  gold 
coin  or  its  equivalent,  and  shall  be  sold  or  disposed  of  at  public 
auction  or  in  such  other  mode  and  at  such  times  and  prices  and 
in  such  amounts  and  at  such  rate  of  interest,  not  exceeding  four 
per  cent  per  annum,  as  the  treasurer  and  receiver  general  with 
the  approval  of  the  governor  and  council  shall  deem  for  the  best 
interests  of  the  Commonwealth.  Any  scrip  or  certificates  of 
debt  issued  under  the  provisions  of  this  act  shall  be  considered 
as  an  addition  to  and  shall  become  a  part  of  the  loan  authorized 
by  chapter  four  hundred  and  six  of  the  acts  of  the  year  eighteen 
hundred  and  ninety-five  and  acts  in  amendment  thereof  and  in 
addition  thereto. 

Section  5.  The  interest  and  sinking  fund  requirements  of 
the  moneys  expended  in  constructing  that  part  of  the  sewerage 
system  provided  for  in  this  act,  and  the  cost  of  maintenance 
and  operation  thereof,  shall  be  deemed  and  paid  as  a  part  of  the 
interest,  sinking  fund  requirements  and  costs  specified  in  said 
chapter  four  hundred  and  six  and  acts  in  amendment  thereof 
and  in  addition  thereto ;  and  the  sinking  fund  established  under 
the  provisions  of  said  chapter  shall  be  a  sinking  fund  for  the 
extinguishment  of  the  debt  authorized  by  this  act,  said  funds 
to  be  increased  in  the  following  manner :  —  The  treasurer  and 
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receiver  general  shall  from  year  to  year,  beginning  with  the 
year  nineteen  hnndred  and  one,  apportion  to  said  sinking  fund 
an  amount  sufficient  with  its  accumulations  to  extinguish  the 
debt  at  maturity ;  and  in  making  the  assessment  for  the  increase 
of  said  sinking  fund  upon  the  several  cities  and  towns  liable 
thereto  such  proportions  of  the  whole  amount  shall  be  assessed 
in  each  year  as  will  harmonize  with  the  proportions  to  be  as- 
sessed on  account  of  the  sinking  fund  for  loans  now  outstanding 
for  the  Neponset  river  valley  metropolitan  sewer  system.  Any 
premium  realized  from  the  sale  of  said  scrip  or  certificates  of 
debt  shall  be  applied  to  the  payment  of  the  interest  on  said  loan 
as  it  accrues. 

Section  6.     This  act  shall  take   effect  when   the    town   of  "^pentotake 

effect. 

Brookline  appropriates  money  to  construct  a  sewer  or  sewers  in 
said  town  to  connect  with  the  extension  of  the  metropolitan 
sewer  provided  for  by  this  act.     \_Approved  March  26,  1901. 


[Chapter  313.] 

An  Act  to  authorize  the  temporary  taking  of  water  for 
emergency  purposes  by  cities  and  towns. 

Be  it  enacted,  etc.,  as  follows  : 

Section  1.     Cities  by  their  city  councils,  and  towns  having  citiee  and  cer- 

''  *'  ^   tain  towno  may 

a  system  of   Avater  supply  by  their  water   commissioners  or  incaBeaof  emer- 

''  ri    J        J  gency  take 

selectmen,  may  in  cases  of  emergency  and  for  a  period  not  ex-  water  from  cer. 

'  "^  o         .,'  I  tain  brooks,  etc. 

ceeding  six  months  in  any  one  year,  take  water  from  any  brook, 
stream,  river,  lake,  pond  or  reservoir,  not  already  appropriated 
to  uses  of  a  municipal  water  supply,  in  such  quantities  as  may 
be  necessary  to  relieve  the  emergency  ;  but  water  commissioners 
or  selectmen  of  towns  shall  not  make  any  such  taking  unless 
pre^^ously  authorized  so  to  do  at  some  meeting  of  the  inhabi- 
tants of  the  town  regularly  called  therefor.  They  may  also 
take  such  rights  to  use  any  land  ahd  for  such  time  as  may  be 
necessary  to  use  such  water.  Such  vote  of  a  city  council  or  of 
a  town  meeting  shall  be  conclusive  as  to  the  existence  of  the 
emergency.     No  such  takius:  shall  be  made  until  the  state  board  water  to  be 

<='         -J  "  approved  by 

of  health  shall  have  first  approved  the  water  as  a  proper  source  state  board  of 

'  ',  health. 

of  water  supply. 

Section  2.     The  city  councils  of  cities  and  the  water  com-  Description  of 

*'  .       taking  to  be 

missioners  or  selectmen  of  towns  shall  cause  to  be  recorded  in  recorded,  etc. 
the  registry  of  deeds  for  the  county  or  district  in  which  such 
water  and  laud  are  situated,  within  thirty  days  after  the  taking, 
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Damages. 


Certain  duties, 
etc.,  to  be  exer- 
cised by  the 
metropolitan 
water  and  sew- 
erage board. 


a  description  sufficiently  accurate  for  identification,  with  a  state- 
ment of  the  purpose  and  the  time  for  which  the  same  are  taken, 
which  statement  shall  be  signed  by  the  mayor  of  the  city  or  by 
the  chairman  of  the  water  commissioners  or  selectmen  of  the 
town  making  the  taking,  and  upon  such  recording  the  right  to  use 
for  the  time  stated  in  such  taking  shall  vest  in  such  city  or  town. 

Section  3.  The  city  councils  of  cities  and  the  water  com- 
missioners or  selectmen  of  towns  shall  within  sixty  days  after 
the  termination  of  the  exercise  of  any  right  taken  under  the 
provisions  of  this  act  estimate  and  determitfe,  as  near  as  may 
be,  the  actual  damages  sustained  by  any  person  by  the  taking 
of  any  water  and  of  the  right  to  use  any  land  under  this  act ; 
but  any  one  aggrieved  by  such  determination  may  have  such 
damages  assessed  by  a  jury  of  the  superior  court,  in  the  same 
manner  as  is  provided  by  law  with  respect  to  damages  sustained 
by  the  laying  out  of  ways.  If  upon  trial  damages  are  increased 
beyond  the  amount  determined  as  aforesaid,  the  aggrieved  per- 
son shall  recover  costs,  otherwise  such  person  shall  pay  costs, 
and  costs  shall  be  taxed  as  in  civil  cases ;  but  no  suit  or  peti- 
tion for  such  damages  shall  be  brought  after  the  expiration  of 
two  years  from  the  date  of  the  recording  of  the  description  and 
statement  as  aforesaid. 

Section  4.  The  powers  conferred  upon  and  the  duties  to  be 
performed  by  the  city  councils  and  mayors  of  cities  under  this 
act  shall  within  those  cities  and  towns  using  the  metropolitan 
water  supply  be  exercised  by  the  metropolitan  water  and  sewer- 
age board.      [^Approved  April  23,  1901. 


Maintenance, 
etc.,  of  Quincy 
pumping  sta- 
tion, etc. 


[Chapter  429.] 

An  Act  making  an  appropriation  for  maintaining  and  oper- 
ating THE  QUINCr  pumping  STATION  AND  FORCE  MAINS  IN  THE 
SOUTH   METROPOLITAN   SEWERAGE  SYSTEM. 

Be  it  enacted,  etc.,  as  follows: 

Section  1.  A  sum  not  exceeding  fifty-five  hundred  dollars 
is  hereby  appropriated,  to  be  paid  out  of  the  treasury  of  the 
Commonwealth  from  the  ordinary  revenue,  for  the  mainte- 
nance and  opei'ation  during  the  year  ending  on  the  thirty-first 
day  of  December,  nineteen  hundred  and  one,  of  the  Quincy 
pumping  station  and  force  mains  taken  by  the  metropolitan 
water  and  sewerage  board. 

Section  2.  This  act  shall  take  effect  upon  its  passage. 
[Apjrroved  May  23,  1901. 
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[Chapter  442.] 
An   Act   relative   to   bonds  required  to   be  given  under 

CERTAIN    contracts    MADE   BY  THE   METROPOLITAN    WATER   AND 
SEWERAGE    BOARD. 

Be  it  enacted,  etc.,  as  follows : 

Chapter  three  hundred  and  thirty-nine  of  the  acts  of  the  year  i897, 339, 
eighteen  hundred  and  ninety-seven  is  hereby  amended  by  in-  "'°^'' 
serting  at  the  end  thereof  the  following :  — Nothing  herein  con-  Certain  right«, 
tained  shall  be  construed  to  deprive  any  city  or  town  of  any  and'townBnot 
rights  or  remedies  under  laws  existing  at  the  time  of  the  passage 
of  this  act.     [^Approved  May  29,  1901. 


Water  Loan. 


[Chapter  453.] 
An  Act  to  provide  for  an  additional  metropolitan  water 

LOAN. 

Be  it  enacted,  etc.,  as  follows : 

Section  1 .  The  treasurer  and  receiver  general  of  the  Com-  Metropolitan 
monwealth  shall  from  time  to  time,  on  the  request  of  the  metro- 
politan water  and  sewerage  board,  issue  negotiable  bonds  in 
the  name  and  behalf  of  the  Commonwealth  and  under  its  seal, 
designated  on  the  face  thereof,  Metropolitan  Water  Loan,  to 
an  amount  not  exceeding  thirteen  million  dollars,  in  addition 
to  the  twenty-seven  million  dollars  authorized  to  be  issued 
under  the  provisions  of  section  seventeen  of  chapter  four  hun- 
dred and  eighty-eight  of  the  acts  of  the  year  eighteen  hundred 
and  ninety-five ;  and  the  provisions  of  said  chapter  and  of  acts 
in  amendment  thereof  and  in  addition  thereto  shall  apply  to 
this  additional  loan,  to  the  same  extent  as  if  the  amount  au- 
thorized by  said  act  had  been  forty  million  dollars  instead  of 
twenty-seven  million  dollars. 

Section    2.      This  act  shall  take  effect  upon  its  passage. 
[xijiproved  June  5,  1901. 


[Chapter  489.] 
An  Act  to  change  the  amount  to   be  assessed  annually 
UPON  cities  and  towns  under  the  act  to  provide  for  a 
metropolitan  water  supply. 


Be  it  enacted,  etc.,  as  follows 
Section  1.     Section  ni 
eighty-eight  of  the  acts  of  the  year  eighteen  hundred  and  ninety- 


Section  1 .     Section  nineteen  of  chapter  four  hundred  and  ^895, 488,  §  lo, 

amended. 
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Treasurer  to 
estimate  amount 
required  for 
payment  of 
espenaea,  etc. 


ProviaoB. 


Payment  of 
aeseasmenta. 


five,  being  "  An  act  to  provide  for  a  Metropolitan  Water  Sup- 
ply", is  hereby  amended  by  striking  out  all  after  the  word 
"treasurer",  in  the  thirty-second  line,  to  and  including  the 
word  "  apportioned",  in  the  forty-fourth  line,  so  as  to  read  as 
follows:  — Section  19.  Said  treasurer  shall  in  each  year  esti- 
mate the  amount,  in  addition  to  the  premiums  from  sales  of  said 
bonds  and  the  proceeds  from  the  operations  of  said  board,  ex- 
clusive of  the  proceeds  from  sales  of  property,  required  during 
the  year  to  pay  the  interest,  sinking  fund  requirements,  expenses 
of  maintenance  and  operation  of  said  water  works,  and  shall 
apportion  to  the  city  of  Boston  the  proportion  of  such  amount 
that  the  valuation  of  said  city  for  the  preceding  year  bears  to 
the  total  of  all  such  valuations  of  all  cities  and  towns  in  said 
water  district :  provided,  hoioever,  there  shall  be  included  only 
one  sixth  of  the  total  valuation  of  any  such  city  and  town  which 
has  not  reached  the  safe  capacity  of  its  present  sources  of  sup- 
ply in  a  dry  year,  as  determined  by  said  water  board  and  certi- 
fied to  said  treasurer,  and  has  not  made  application  to  said 
board  for  water,  and  the  remainder  to  the  other  cities  and  towns 
in  said  district,  one  third  in  proportion  to  their  i-espective  valua- 
tions and  the  remaining  two  thirds  in  proportion  to  their  respec- 
tive populations,  including  however  only  one  sixth  of  the  total 
valuation  and  one  sixth  of  the  total  population  of  any  such  city 
and  town  which  has  not  reached  the  safe  capacity  of  its  sources 
or  of  the  sources  of  supply  of  the  water  company  by  which  a 
town  is  supplied,  or  has  not  made  application  for  water  as 
aforesaid  ;  and  provided,  farther,  that  any  city  or  town  as- 
sessed upon  its  full  valuation  and  population,  which  furnishes  a 
part  of  its  water  supply  from  its  own  works  or  receives  a  supply 
from  a  water  company,  shall  be  allowed  and  credited  in  its  ap- 
portionment with  a  sum  equal  to  twelve  dollars  for  each  million 
gallons  of  water  furnished  as  aforesaid,  as  determined  by  said 
water  board  and  certified  to  said  treasurer.  Said  treasurer 
shall  in  each  year  notify  each  city  and  town  of  the  amount  of 
its  assessment,  and  the  same  shall  be  paid  by  the  city  or  town 
into  the  treasury  of  the  Commonwealth  at  the  time  required  for 
the  payment  and  as  part  of  its  state  tax. 

Section    2.      This  act  shall  take  effect  upon  its  passage. 
\_Approved  June  13,  1901. 
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[Chapter  498.] 

An  Act  to  extend  the  time  for  filing  petitions  for  dam- 
ages, AND  OFFERS  OF  SURRENDER  OF  REAL  ESTATE,  UNDKR  THE 
ACT  TO  PROVIDE  FOR  A  METROPOLITAN  WATER  SUPPLY. 

Be  it  enacted^  etc.,  as  follows : 

Section  1 .     Section  one  of  chapter  three  hundred  and  forty-  i899, 342,  §  1, 

etc.,  ameDded. 

two  of  the  acts  of  the  year  eighteen  hundred  and  ninety-nine, 
as  amended  by  section  one  of  chapter  one  hundred  and  eight  of 
the  acts  of  the  year  nineteen  hundred,  is  hereby  further  amended 
by  Striking  out  the  word  "one",  in  the  seventeenth  line,  and 
inserting  in  place  thereof  the  word  :  —  four,  —  so  as  to  read  as 
follows  :  — Section  1.    Petitions  under  the  provisions  of  section  Time  within 

which  certain 

fourteen  of  chapter  four  hundred  and  eighty-eight  of  the  acts  petitions  for 

dama^'es,  etc., 

of  the  year  eighteen  hundred  and  ninety-five,  or  of  section  one  may  be  filed, 

extended. 

of  chapter  four  hundred  and  forty-five  of  the  acts  of  the  year 
eighteen  hundred  and  ninety-seven,  and  acts  in  amendment 
thereof  or  in  addition  thereto,  for  the  determination  of  damages 
for  the  taking  of  real  estate  may  be  filed,  as  provided  hy  law, 
within  two  years  after  the  actual  taking  by  right  of  eminent 
domain  of  such  real  estate  or  of  any  interest  therein,  and  peti- 
tions for  the  determination  of  damages  for  the  taking  of  water 
righ,ts  where  no  land  is  taken  in  connection  with  such  water 
rights,  and  for  the  determination  of  all  other  damage  provided 
for  in  said  acts,  and  oflfers  of  surrender  of  real  estate  provided 
for  in  said  acts,  may  be  filed  on  or  before  the  first  day  of  July 
in  the  year  nineteen  hundred  and  four. 

Section  2.     This  act  shall  take    effect   upon   its   passage. 
\_Approved  June  13,  1901. 


[Chapter  505.] 
An  Act  relative  to  the  payment  to  certain  persons  in  the 
town  of  clinton  of  damages  sustained  under  the  act  to 

provide    FOR   A   METROPOLITAN   WATER    SUPPLY. 

Be  it  enacted,  etc.,  as  follows  : 

Section  1.     Section  fourteen  of  chapter  four  hundred  and  "c'' amended', 
eighty-eight  of  the  acts  of  the  year  eighteen  hundred  and  ninety- 
five,  as  amended  by  chapter  five  hundred  and  fifty-one  of  the 
acts  of  the  year  eighteen  hundred  and  ninety-eight,  is  hereby 
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further  amended  by  inserting  after  the  word  "  Boylston  ",  in 
the  fifth  and  eleventh  lines,  respectively,  of  section  one  of  said 
chapter  five  hundred  and  fifty-one,  the  words  :  —  or  in  that  part 
of  the  town  of  Clinton  within  the  limits  of  the  Wachusett  reser- 
voir, —  so  that  said  section  fourteen  of  chapter  four  hundred 
and  eighty-eight,  after  the  word  "court",  in  the  fiftieth  line, 
Determination     shall  read  as  follows :  —  In  case  any  individual  or  firm  owning 

of  damages  to 

certain  business  ou  the  first  day  of  April  in  the  year  eighteen  hundred  and 

establishments.        .  ■,  t   ■,      -,  ^        •  ^        -,   ■        i  „  -rrr 

nmety-five  an  established  busmess  on  land  m  the  town  of  West 
Boylston,  or  on  laud  in  the  town  of  Boylston,  or  in  that  part  of 
the  town  of  Clinton  within  the  limits  of  the  Wachusett  reservoir, 
whether  the  same  shall  be  taken  or  not  under  this  act,  or  the 
heirs  or  personal  representatives  of  such  individual  or  firm,  shall 
deem  that  such  business  is  decreased  in  value  by  the  carrying 
out  of  this  act,  whether  by  loss  of  custom  or  otherwise,  and 
unable  to  agree  with  said  board  as  to  the  amount  of  damages 
to  be  paid  for  such  injury,  such  damages  shall  be  determined 
Words  "real  and  paid  in  the  manner  hereinbefore  provided.  The  words 
"  real  estate  ",  as  used  in  this  section,  shall  include  water  rights, 
and  in  the  case  of  mills  all  machinery  thereon. 

Section  2.     This   act   shall   take    effect  upon  its  passage. 
\_^Approved  June  14,  1901. 


[Chapter  509.] 

An  Act  to  require  the  metropolitan  water  and  sewerage 
board  to  improve  the  condition  of  the  cochituate  water 

BASIN. 

Be  it  enacted,  etc.,  asfolloivs: 
Condition  of  SECTION  1 .     The   metropolitan    water  and  sewerage  board, 

Cochltuate  ^  ° 

water  basin  to  be  withiu  two  years  fi'om  the  passage  of  this  act,  shall  cause  that 

Improved,  etc. 

part  of  the  Cochituate  reservoir  known  as  Pegan  Meadow, 
located  in  the  town  of  Natick,  and  that  part  of  said  reservoir 
in  the  towns  of  "Wayland  and  Natick  known  as  Snake  Brook 
meadow,  to  be  cleaned  and  excavated  to  a  level  of  three  feet 
above  the  bottom  of  the  aqueduct  from  said  reservoir,  and  the 
banks  of  the  said  meadows  to  be  improved  so  that  mud  deposits 
shall  not  be  exposed  thereon  at  low  stages  of  the  water ;  and  in 
the  execution  of  this  work  the  board  may  decrease  the  flowed 
area  of  the  said  meadows  to  such  extent  as  it  shall  see  fit.  The 
cost  of  said  work  shall  be  paid  out  of  the  Metropolitan  Water 
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Loan  Fund :  provided,  Jiowever,  that  the  amount  so  expended  Proviso, 
shall  not  exceed  one  hundred  thousand  dollars ;  and  if  the 
board  shall  find  it  impossible  to  excavate  said  meadows  to  the 
depth  herein  specified  and  to  carry  out  all  the  provisions  hereof 
for  said  sum,  then  said  work  shall  be  prosecuted  to  such  extent 
as  may  reasonably  be  done  for  the  sum  of  one  hundred  thousand 
dollars. 

Section  2.     The  provisions  of  section  twenty-eight  of  chapter  Certain  provi- 
four  hundred  and  eighty-eight  of  the  acts  of  the  year  eighteen  apply. 
hundred  and  ninety-five  for  the  enforcement  of  the  act  to  pro- 
vide for  a  metropolitan  water  supply  shall  apply  to  this  act. 

Section  3.     This  act   shall    take   effect  upon   its   passage. 
[^Approved  June  14,  1901. 


[Chapter  513.] 

An  Act  to  authorize  the  advancement  of  moneys  for  the 
PURPOSES    of    the    metropolitan    water    and    sewerage 

BOARD. 

Be  it  enacted,  etc.,  as  follows : 

Section  1 .     There  may  be  advanced  from  the  treasury  of  Certain  eums  of 

•^  •'  money  may  be 

the  Commonwealth  to  such  person  as  shall  be  designated  by  advanced  for  the 

^  o  ./    purposes  of  the 

the  metropolitan  water  and  sewerage  board  such  sums  of  money,  metropolitan 

ir  rs  •■       water  and  sew- 

not  exceeding  twenty  thousand  dollars  at  any  one  time,  as  the  erage board,  etc. 
auditor  of  accounts  may  certify  to  the  treasurer  of  the  Com- 
monwealth to  be  necessary  to  enable  said  board  to  make  direct 
payments  upon  their  pay  rolls  and  other  accounts.  Said  sum 
may  be  advanced  from  any  loan  or  appropriation  under  the  con- 
trol of  the  metropolitan  water  and  sewerage  board.  The  person 
to  whom  this  money  is  advanced  shall  within  thirty  days  from 
the  receipt  of  any  sum  file  with  the  auditor  of  accounts  a  state- 
ment in  detail  of  the  moneys  expended,  approved  by  the  met- 
ropolitan water  and  sewerage  board,  and,  where  it  is  practicable 
to  obtain  them,  receipts  or  other  like  vouchers  of  the  persons  to 
whom  the  payments  have  been  made.  The  person  so  designated 
shall  give  a  bond  with  sufficient  sureties,  to  be  approved  by  the 
auditor  of  accounts,  in  the  sum  of  twenty  thousand  dollars. 

Section  2.     All  acts  and  parts  of  acts  inconsistent  herewith  Repeal, 
are  hereby  repealed. 

Section  3.     This  act   shall   take   effect   upon   its   passage. 
[^Approved  June  14,  1901. 
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Treasurer  of  the 
Commonwealth 
to  make  certain 
annual  pay- 
ments to  the 
town  of 
HopkintoD. 


Proviso. 


[Chapter  516.] 
An  Act  to  provide  for  certain  annual  payments  to  the 

TOWN    OF    HOPKINTON    ON    ACCOUNT    OF    THE    CONSTRUCTION    OF 
THE    METROPOLITAN    WATER    SYSTEM. 

Be  it  enacted,  etc.,  as  follows : 

Section  1.  The  treasurer  of  the  Commonwealth  shall  pay 
to  the  town  of  Hopkinton  as  a  part  of  the  expenses  of  the 
metropolitan  water  works,  the  sum  of  twelve  hundred  dollars  in 
the  month  of  September  in  the  year  nineteen  hundred  and  one, 
and  a  like  sum  in  the  same  month  in  each  succeeding  year  until 
ten  years  after  the  reservoirs  or  basins  situated  in  said  town 
cease  to  be  a  part  of  the  metropolitan  water  system :  provided^ 
that  the  town  shall  continue  to  be  a  municipality  during  that 
time ;  but  shall  pay  no  tax  and  make  no  other  payment  to  said 
town  on  account  of  any  property  held  by  said  water  board  for 
the  purposes  of  a  water  supply. 

Section  2.  This  act  shall  take  effect  upon  its  passage. 
[Approved  June  18,  1901. 


Committee  to 
determine  as  to 
compensatioD  to 
Clinton,  Sterling 
and  Holden  by 
reason  of  the 
construction  of 
the  Wachueett 
reservoir, 
appointment, 
etc. 


RE  SOLVE  S. 

[Chapter  101.] 
Resolve  to  provide  for  the  appointment  of  a  committee 
to  determine  whether  compensation  should  be  paid  to 

the  towns  of  CLINTON,  STERLING  AND  HOLDEN  BY  REASON 
OF  THE  CONSTRUCTION  OF  THE  WACHUSETT  RESERVOIR  BY  THE 
METROPOLITAN    WATER    AND    SEWERAGE    BOARD. 

Resolved,  That  the  governor  of  the  Commonwealth  is  hereby 
authorized  to  appoint  a  committee  of  three  persons  to  determine 
whether  any,  and  what  amount  of,  compensation  should  be  paid 
to  the  towns  of  Clinton,  Sterling  and  Holden,  as  municipalites, 
and  not  to  the  individual  citizens  thereof,  by  reason  of  the  con- 
struction of  the  Wachusett  reservoir,  or  of  any  other  acts  done 
under  authority  of  chapter  four  hundred  and  eighty-eight  of  the 
acts  of  the  year  eighteen  hundred  and  ninety-five  and  the 
amendments  thereof.  The  said  committee  shall  receive  such 
compensation  for  their  services  as  the  governor  and  council  may 
fix,  and  shall  report  to  the  general  court  at  its  next  session,  not 
later  than  the  fifteenth  day  of  January  in  the  year  nineteen  hun- 
dred and  two.  Any  vacancy  occurring  in  the  committee  may 
be  filled  by  the  governor.     \_Ax)proved  June  10,  1901. 
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